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* 
Abelson & Co. supplied Buildmaster cranes to John Howard 
& Co. to build the Forth Road Bridge piers. 


Again and again Buildmaster tower and climbing cranes have 
been chosen for their rugged reliability. 


Using Buildmaster cranes 


*® Cleveland Bridge & Engineers Co. built the Samlesbury 
Bridge near Preston. 


*® Sir Lindsay Parkinson built the Lune Bridge near Lancaster. 
*® Tarmac Ltd. built the Homs Bridge and Bridstow near Ross. 


Abelson also supplied the 40-ton Derrick to build the Barton 
High Road Bridge at Widnes, and the 100-ton gantry for the 
Hobart Bridge in Tasmania. 


ABELSON * SHELDON * BIRMINGHAM 26 


Telephone: SHELDON 2424 (10 lines) 





White Pine 


THE CONTRACT JOURNAL 


This is a light, soft, workable, low shrinkage wood, of uniform 
texture and excellent seasoning properties. It holds its weight, 
takes nails well and permits of intricate carving. For this 
reason, Canadian white pine is recommended for pattern 
stock, for decorative work, window and sash framing, cabinet 
making mouldings, interior finishing and garden furniture. 
For further information, please contact the Commercial 
Secretary (Timber), Canada House, Trafalgar Sq, London, SW1 
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A timber of plastic 
virtues: 

siding, sash, doors 
and trim 

are in Canadian 
White Pine 
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pe Smooths the way fo more 
efficient road-laying 





Superior ironing and finishing action 12 m.p.h. independent travel from 
from saw-toothed cutter compactor job to job. 

bar and fully-floating heated screed. From 5 to 45 ft. per minute paving 
Operator has complete control during speed. 

laying and transport. Lays all road courses from + in. to 6 in. 


deep: 3 ft. to 12 ft. wide (increased 


Top laying capacity: 80 tons per hour. from 8 ft. by I4 in. increments). 










5 ft. inside turning circle. 


The:versatile'Parker Paver operates 
where others fcannot, is designed 
for faster, more economical 
road laying. 







For full details of the world’s most versatile 
Paver-finisher, write for Publication No. 580. 


a tala rat viADUCT worKs LEICESTER 


PARKER PHONES: LEICESTER 6253/(/0 LINES) 


Lid TREET, W.C.2 
LIMITED LONOON: STAFFORD HOUSE, NORFOLK STREET, Cc 
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HYDRAULIC BAR CROPPERS 


MODEL C.E. CAPACITY 1?” DIAMETER MILD STEEL BAR 
MODEL C.A. CAPACITY 1” DIAMETER M\LD STEEL BAR 


BOTH CROP MULTIPLES OF SMALLER BARS. 
WRITE FOR FURTHER DETAILS 


SALE — HIRE WITH OPTION TO PURCHASE — HIRE ; 
STRANGFORD, LTO., Belfast and Dublin, 
A. GUNN AND CO., Altrincham, Cheshire. 


QO. L. DAVIES, Port Talbot, Glam. 
e Ps J. LEWIS (MACHINERY), LTD., Bursiem, 
° Stoke-on-Trent. 
Ld CONCRETE ENGINEERING SERVICES, York 
Road industrial Estate, Wetherby, Y 


132-135.SLOANE STREET, S.W.1. TELEPHONE : SLOANE 9976 (5 lines) SOE SOURSTENE, ETS. Newcastle  upor 


yne. 
SCOTLAND: 39 CAVENDISH STREET, GLASGOW, C.5. TELEPHONE: SOUTH 0186 —e” Cl OF. 
W. R. SELWOOD, Chandler's Ford, Hants, 


Serving CONTRACTORS and 
LA T Hi MUNICIPAL AUTHORITIES 
Available For Long or Short Term Hire IN THE 


Cranes: 5 ton Coles and 22RB with 80ft. Jib 4 oe q NORTH-EAST 
and Fly Jib . 4 


Rollers: 24 ton and 5 ton 
Bromag Vibrating Roller 


Bulldozers: Bristol 25, D4 with Scraper 


Digger: New Dinkum 60 with fore end loader 
and digging Buckets from |8” up to 54” 


Loaders: New Muir-Hill FD4 Loader with 
| cu. yd. Bucket 


Compressor: Consolidated 120 with 2 Tools, 
500” with 6 Tools 


Pile Driver: Delmag D5 

Road Surfacer: Barber-Greene 
Pumps: 4” x 6” 

Pneumatic Concrete Placer 


s ® . 


9la MARTON ROAD, BRIDLINGTON, YORKSHIRE 


Phone: BRIDLINGTON 2331 
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PRESS-BUTTON 
CONTROLLED 
SHOVEL 
WINCH-DRIVEN 
BY MIXER 


One man does the work oF three mitt the 


The press-button controlled shovel is winch-driven by the mixer 
and enables one man to load the Cloverleaf without any other 
assistance. And of course.... 


ALL THE REGULAR FEATURES OF THE 
CLOVERLEAF ARE STILL AT YOUR SERVICE 


GEAR DRIVEN 

BALL BEARINGS THROUGHOUT 

DRUM SPINDLE OUTSIDE OF DRUM 
PATENTED HOPPER CONTROL 
ACKERMAN OR MOTOR CAR STEERING 
STEEL OR PNEUMATIC ROAD WHEELS 
@ PATENTED INVARAC WATER TANK 
@ 5T AND 7T SIZES 


HIRE PURCHASE TERMS — 
only 10% deposit. 





CADET MIXER 
Gives up to 15 cu. yds. of concrete 
per day. Petrol or electric motor 
driven. Ideal for the small job. 


Please send full particulars of items marked ‘X’ 


> CLOVERLEAF MIXER O ROLPANIT MIXER 











ie > CADET MIXER © CUMFLOW MIXER | 
© JUNIOR MIXER O ROUGHRIDER DUMPER | 
© HYDRAULIC N.T. MIXER © PORTASAW 
© SLAB, BLOCK AND BRICK MACHINE | 
TRAILEX JUNIOR MIXER Vl aed ee ae a ee ee ee a | 
Size 7 T. Fast-towing from site to Y} Ree on ken ee ele Bele Wie ale @ Ace eS of ele Oe Cree ete ere ¢ 
site. iese : - 
Nila tobton THE LINER CONCRETE MACHINERY CO. LTD. | 
iy ; Phone: Gateshead 7250! 128, PARK ROAD, GATESHEAD, 8. Grams: “Liner, Gateshead” 1 
YL Y London Office and Showrooms : Liner House, Lexden Road, Acton, W.3. Phone: ACOrn 893i 
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Corrugated Sheets, Plates, Angles, Tees, 


Channels, R.S. Joists, Reinforcing rounds for 


immediate delivery. Profile Cutting to 


customer’s requirements 


LIMITED 


BIRMINGHAM 


Scapa Works 
Langley Green 
Oldbury, Birmingham 
Tel: Broadwell 1611 
Telex 33183 


SHEFFIELD 
Scapa Works 
Wadsley Bridge 
Sheffield, 6 
Tel: Sheffield 344391 
Telex 54205 


MANCHESTER 
Frederick Road 
Pendleton 
Salford 6 
Tel: Pendleton 2481 
Telex 66448 


LONDON 
Scapa House 
Park Royal Road 
London N.W.10 
Tel: Elgar 5811 
Telex 25239 


And at Newcastle, Bedford, Cardiff, Bow, Coventry and Belfast 
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GREENHAM 


SELECTED ITEMS'FROM STOCK :— 


AERIAL ROPEWAY 

Breco Industrial Passenger Aerial Ropeway, new 
1959. Comprising two terminal stations, four 
intermediate trestles, 15 carriers with chairs and 
buckets for carrying men and materials. Complete 
with driving gear and tension equipment and 
almost new suspension and driving rope. Excellent 
condition throughout, and can be _ inspected 
working on present site until June, 196]. 
Price dismantled and loaded on_ transport 


EXCAVATORS 

19RB, 11000 Series, Skimmer/Backacter and 
Dragline Equipments, Paxman diesel engine. 
Very good condition 

33RB, No. 7791, fitted Dragline and Crowd Shovel 
Equipments. Recent overhaul. Complete with 
large quantity of Spares 

19RB, Skimmer/Backacter Equipment.  First- 
class condition 

19RB, Crowd Shovel Bucket. Reconditioned 
19RB, 10ft. Dragline Jib Extension, as new 
33RB Dragline Jib and l4yd. Bucket 
Reconditioned 33RB Ruston 5VPBN diesel engine 


TRACTOR SHOVELS 


Caterpillar No. 6 Traxcavator, No. 10A 573, with 
24 cu. yd. Bucket. Excellent condition, having 
worked three months since complete overhaul 
Allis-Chalmers HD5G Tractor Shovel, new 1955. 
Very good condition throughout, with recondi- 
tioned tracks, sprockets, idlers, etc. 

Bray BL30 Loading Shovel, new 1956. Working 
order 

Chaseside 700 Loading Shovel, new 1957, 1 cu. yd. 
Bucket. Very good condition 

Chaseside Rope-operated Loading Shovel, petrol 
engine. Well maintained machine, formerly owned 
by local authority 

Dinkum Digger, new late 1957, Fordson diesel. 
Complete with Front-end Loading Bucket, Dozing 
Blade and 18in. and 24in./30in. Trenching Buckets. 
Repainted and in excellent condition 


TOWER CRANES 

Schwing KTK 42W Climbing Tower Crane, luffing 
jib, new 1959. Capacity 28cwt. at 100ft. to 
55cwt. at 55ft. 

Schwing KTK 28W Climbing Tower Crane, luffing 
jib, new and unused except for demonstration 
purposes. Capacity 28cwt. at 66ft. to 55cwt. 
at 33ft. 

Jules Weitz G12 Saddle Jib Tower Crane, new 
1959, suitable for 22ft. radius rail track. Capacity 
l5cewt. at 52ft. 6in. to 50cwt. at 19ft. Excellent 
condition 

Buildmaster 150 Tower Crane, new 1953, suitable 
for 16ft. radius rail track. Capacity 20cwt. at 59ft. 
to 50cwt. at 23ft. 

Pingon P20 Climbing Tower Crane, 82ft. jib, new 
Sept., 1958. Capacity 50cwt. at 33ft. to l6cwt. 
at 82ft. Working in London. Excellent condition 
Pingon P60 Tower Crane, 99ft. Jib, new April, 
1958. Capacity 100cwt. at 48ft. to 40cwt. at 99ft. 
Working in London. First-class condition 


PUMPS 

4in. Pegson Centrifugal, with Lister diesel engine. 
Very good condition. Choice of three 

4in. Sykes Diaphragm, with reconditioned Ruston 
diesel engine. Excellent order 

6in. Sykes Centrifugal, with Ruston diesel engine. 
Very good condition. Choice of two 


£3,950 


£1,500 
£425 
£954 


£100 


£3,000 


£4,751 


£1,750 


£950 


£2,500 


£5,500 


£125 


£135 
gist 


GREENHAM EQUIPMENTS LID. 


CLAYTON ROAD, RUISLIP ROAD, GREENFORD, MIDDLESE 


Let’s ring VIKING 3651 ka 
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1,750 
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LOCKFIELD AVENUE, BRIMSDOWN, ENFIELD, MIDDX. OSG) eee eee ieee 









AIR VIBRATORS 


FOR SALE AND FOR HIRE 








The Model.A.15' Air Vibrator (as illustrated) has a diameter of 13”, it 
weighs barely 5 Ibs. and its air consumption is only 20 cu. ft. The 
frequency of this Vibrator is very high and the high frequency is 
combined with a large amplitude resulting in a “punch” and 
effectiveness of vibration which rapidly compacts even the driest 
concrete. We supply Air Vibrators of many types and sizes varying 
from |” to 5” in diameter. Air Vibrators offer great advantages; their 
first costs are low, they are easy to handle and simple to maintain. 
If you wish to compare and judge for yourself we shall be pleased 
to demonstrate any of our models on your site without obligation. 


COMPACTORS ENGINEERING LID. 


LOCKFIELD AVENUE, BRIMSDOWN, ENFIELD, MIDDX. TELEPHONE: HOWARD 4063-5 
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DIESEL PILE HAMMERS by DELMAG, the first and leading 
manufacturer, have been in actual use on the job for 20 years 
throughout the world and are now operating in 59 countries. 


SEND FOR FURTHER DETAILS FROM 


C.E.T. (PLANT) LIMITED 


BURLINGTON WORKS ABBEY ROAD, 
PARK ROYAL, LONDON N.W.10 
TELEPHONE : ELGar 6777 (4 lines) 
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see 
how 

much civil 
engineering 
activity 
hangs on 
rope 


ROPE IS MUCH IN EVIDENCE on the busy constructia 
sites of today. Winching out timber, excavating foundation, 
hoisting girders, positioning pre-cast concrete... mall 
modern building techniques depend on the strength a 
reliability of rope. 


STRENGTH ? RELIABILITY? That’s where Hood Haggt 
come in. Hood Haggie’s steel and fibre ropes embody thes 
qualities in good measure. Which is why they are bei 
increasingly specified for the tougher civil engineeritf 


applications at home and overseas. 


HOOD HAGGIE ROPES 


for every branch of industry 


R. HOOD HAGGIE & SON LTD 
CONDERCUM HOUSE, 171 WEST ROAD, NEWCASTLE UPON TYNES 
TELEPHONE: 39111 TELEX: 53114 
LONDON OFFICE: 85 GRACECHURCH STREET, E.C.3 
TELEPHONE: MANSION HOUSE 75 21 
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Also Mobile Granes up to 10 tons capacity 


nd Hager 
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SONS AND COMPANY LIMITED 
WOOD LANE «+ tONGGNH + Wiig 


Telephone : Shepherds Bush 2070 


STANNINGLEY, Nr. LEEDS. Telephone: Pudsey 2241 ° KINGSBURY, Nr. TAMWORTH. 
Telephones: Ashfield 1191/2/3 and Hurley 281/2 * MANCHESTER. Telephone: Pendleton 4411/6 
NEWCASTLE. Telephone: Newcastle 23313 @ SHEFFIELD. Telephone: Sheffield 42033 @ GLASGOW. 
Telephone: Langside 6/3! a SWANSEA. Telephone: Swansea 7174! * SOUTHAMPTON. 
Telephone: Southampton 26116/9 @ BELFAST. Telephone: Belfast 58211/2 @ BATH. Telephone: Bath 5353. 
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@ VIBRATING a ; 
TAMPERS ot Got TL¥: 
@ PAN a NTL j _ 
VIBRATORS up : 
@ BAR ae | & - hy 


CROPPERS 
@ ROTARY 
FLOATS 


@ LIFT & FORCE PUMPS @ INTERNAL 


VIBRATORS se 
oae[«»«-~-,, Specialists in Douglas Fir 


VIBRATORS Timbers and Die-Square 
in all lengths and sizes 


Immediate Delivery from London Stocks 


COMMERCIAL PIER WHARF 
ODESSA STREET, ROTHERHITHE 


HIRE WITH OPTION TO PURCHASE LONDON, S.E.16 
Telephone: BERmondsey 3021-2-3 


ALLAM MAGHINERY HIRE LTD. | | Telegrams: PUTLOGS, LONDON, S.E.16 
132-135 SLOANE STREET, S.W.1 telephone: SLOane 9976 (5 lines) 
SCOTLAND : 39 Cavendish Street, Glasgow, €.5 Telephone: South 0186 





PLANT TRANSPORT MADE EASY WITH 


LOW LOADERS 


Illustrated is the 8/10 Ton version. The rear axle gear has 
been designed to facilitate itseasy removal for quick loading 
by the release of a simple locking device and by pulling the 
whole axle backwards. The frame is then lowered to the 


ground by the hydraulic jacks provided. , 
, This trailer has been built for carrying the lighter 


Write for your free copy of colour leaflet number 4407. a and contractors’ plant such as eXxcaval 
: ; a ; ulldozers, etc. 7 


| Full range of models av 
TAN | CRANES (Dereham) LIMITED up 1 200 Tons Cop 
Uh Pai DEREHAM - NORFOLK - ENGLAND - TELEPHONE: DEREHAM 278-9 


London Office: Sicilian House, Sicilian Avenue, W.C.1. Telephone: HOLborn 0496 
TRATLERS 
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For Information on 
WS Earthmoving Equipment 
® and details of the {) Credit Plan 
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Jack Olding completely rebuild Hendrix 
25 Cubic Yarder for Wilson Lovatt and Sons 


After four years’ continuous open cast coal site work, this 25 
cubic yard Hendrix Bucket needed complete rebuilding. Wilson 
Lovatt and Sons called in Jack Olding, who dismantled the bucket 
and made the following repairs: 

They fabricated and fitted new bottom, side and back plates. 
Fitted new manganese lip, side castings and teeth. Repaired the arch. 

Within a few weeks, the bucket was completely rebuilt and good 
for many years of hard service. 

Jack Olding maintain a wide range of parts for the following 
equipment: Barber-Greene Equipment, Broomwade Compressors 
and Equipment, Hendrix Buckets, LeTourneau Westinghouse 
Equipment, Lima Cranes, Shovels and Draglines, Rolls-Royce 
Diesel Engines, Vickers-Onions Equipment, Yale Tractor Shovels. 

A large transport fleet is available for collection and delivery 
of equipment or parts. Trained Service Engineers are available 
to deal with any problem. 


SERVICE DEPOTS 


WOLVERHAMPTON Millfields Road, Wolverhampton. 
’Phone: Bilston 417 31/2 

CARDIFF Crossways Depot, Cowbridge, 
Glamorganshire. 

Phone: Cowbridge 591 

LIVERPOOL Liverpool Airport, Liverpool, 24. 

*Phone: Garston §101/2 

NEWCASTLE UPON TYNE Whitley Road, Longbenton, 
Newcastle upon Tyne, 12. 

’Phone: Newcastle 66-55 38/9 


JACK OLDING & CO. LTD., 

Hatfield, Herts. Tel: Hatfield 2333 

JACK OLDING & CO. (SCOTLAND) LTD., 

Coupar Angus, Perthshire. Tel: Coupar Angus 281 








WHITLOCK BROS. LIMITED GT. YELDHAMN =: 


-SSEX 





Telephone Gt.Yeldham 305(8 
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As manufacturers of Buildings, 
Mobile Site Offices and Ancillary Equipment, 
we are able to offer you 
Tete MCh te Miglin) Pee 
Our illustrated brochure sent with pleasure 


upon request. 






HARDUN & SONS LT 
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20th CENTURY EQUIPMENT 
COMPANY (LONDON), LTD. 


Phone: Cunningham 0291 


MERCANTILE MACHINERY 
(PLANT), LTD. 


39 Highfield Road, Dartford 
Phone: Dartford 23993/23380 


GENERAL ROADWORK, LTD. 
616 Mitcham Road, Croydon 
Phone: Thornton Heath 6S89 

Ww. A. DAWSON. LTD. 
CIVIL ENGINEERS AND 
CONTRACTORS 


Sundon Park Road. Luton 
Phone: Luton 52203 


K. WAGER AND COMPANY, LTD. 
PLANT HIRE 


Rush Green, Hertford 


Phone: Hertford 2899 and Ware 66] 


BARRIE A. HILL AND CO. 
PLANT HIRE 
“Parklands,” Forest Green, Dorking, 
Surrey 
Phone: Forest Green 219 


DOUGLAS-HAMILTON 
(CONTRACTORS), LTD. 
North Farm Road, Tunbridge Wells, 


Kent 
Phone: Southborough 1538 


W. BIRD, PLANT HIRE 


New Broad View Farm, Bedfont Road, 
Stanwell, Middx. 


Phone: Feltham 2364 and 3572 


E. R. S. FOSTER, CONTRACTORS 
58 Crown Iiill, Rayleigh, Essex 


Phone: Clavering 349; Rayleigh 376 
and 1211 


PARDIX PLANT ENGINEERS. LTD. 


ALL CONTRACTORS’ PLANT 
Phone: Waltham Cross 23496 and 
24913 


R. A. WOOFF (PLANT HIRE), 
LIMITED 


Phone: Wokingham 413 or 1245 


GENERAL ROADWORK, LTD. 
Eastgate Wharf, Lewes, Sussex 
Phone: Lewes 2291 
EXCAVATIONS (HYDRAULIC), 
LIMITED 
London and Home Counties 
Phone: Orpington (MM) 31908 


NORMAN HILL, PLANT HIRE 


174 Twickenham Road, Isleworth, 
Middx. 


Phone: Isleworth 8981 


JOUN BATTAMS 


46 Zermatt Road, Thornton Heath, 
Surrey 


Phone: Thornton Heath 3346 


ALDERMAN AND SONS, LTD. 


61 High Street, Whitchurch, near 
Aylesbury, Bucks. 


Phone: Whitchurch 288 


SHARPES PLANT HIRE 


8 Wangey Road, Chadwell Heath, Essex 


Phone: Seven Kings 0181 


F. B. SENNETT 
(CONTRACTORS), LTD. 
19 Second Avenue, Wisbech, 

Cambridge 


Phone: Wisbech 122 


HEAVERS PLANT HIRE 
(CHICHESTER), LTD. 
Phone: Chichester 2929 


G. A. RAWLINSON 


PLANT HIRE AND EARTH MOVING 


Phone: Hatfield 2264; 
(Night) Welwyn Garden 6117 


COOMBESIDE CONSTRUCTION 
COMPANY, LTD. 


38 Sheep Lane, London, E.8 
Phone: Clissold 9179 


B. G. COX 


Alpha Works, Meadow Way, 
Letchworth, Herts. 


Phone: Letchworth 709/976 


T. H. ROBERTS, LIMITED 
EARTIL MOVING CONTRACTORS 


Outwood, near Redhill, Surrey 
Phone: Smallfield 118 and 073 


JACK BRANCH 
Waterbeach, Cambridge 
Phone: Waterbeach 571 


T. FORD EXCAVATIONS 


Lodge Farm, Holmwood, Dorking, 
Surrey 


Phone: Dorking 73112 


J. F. TAYLOR AND SONS 


114 High Road, North Weald, 
near Epping 


Phone: North Weald 334 (Day or Night 


FITZPATRICK PLANT 
HIRE DIVISION 


455 Old Ford Road, E.3. 
Phone: Advance 2991 
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with Thwarfes — a gear to match 


Long runs, short runs, steep grades, deep rutted sites -Thwaites Dumpers have 
a gear to suit the going. Minimum net weight consistent with maximum weight 
distribution over powerful front wheel drive gives greater pay load on all site con- 
ditions, day in, day out. 

Three speed and reverse gear box, low centre of gravity; balanced design; big 
pay loads; low first cost; negligible maintenance. They all add up to Thwaites. 


-* 








CONSTANT MESH 
3 SPEED-AND- REVERSE 
GEAR BOX 


Rugged constant-mesh, change- 
on-the move 3 speed and reverse 
gear-box ensures maximum 
utilization of engine power under 
all site conditions. 
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THWAITES ENGINEERING CO. LTD. 
CUBBINGTON  . Nr. LEAMINGTON SPA 


Tel: 3089 . Telegrams: ‘Dumpers’ Leamington Spa 
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ARE PROUD To 
PRESENT THEIR 


—— 


‘OF CONTEMPORARY 


SECTIONAL 
BUILDINGS 


SCHOOL CLASSROOMS 


SITE OFFICE 
ACCOMMODATION 


OFFICE EXTENSIONS 
LIBRARIES 
CANTEENS 

e HOSPITAL EXTENSIONS 


VILLAGE HALLS, ETC. 


I.CLI a tey s SONS LTD. 


De 
ARADE- WEMBLEY 
- ee ALL 2921/3 


WRITE FOR FREE BROCHURE. DEPT. C.J. 
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@ No travelling base or ballast 
cece mets as oe HE required. 





© expensive laying and taking 
track, 


a 





necessary. 


@ No heavy dismantling charges. 






@ Write one 
for maak ae specificatio 





5254 HIGH HOLBORN, LONDON, W.C.1 TELEPHONE: HOLBORN 0131-2 





ee THE CONTRACT JOURNAL April 27 196} 


At Hunterston Nuclear Generating Station 
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Tllustrations by courtesy 

of the South of Scotland 
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The General Electric 
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Preparation of foundations for Turbine Hall, 


_ Two CP Portable Compressors supplying Cartridge Cooling Pond base slab and walls under 
air for drilling prior to blasting Intake Culvert. construction. A model 365 CP Compressor tn the foreground, 


‘ 


a 
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( 
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Two CP Compressors supplying air for rock excavation for the Active Waste Delay and Sludge Tanks. 


he large scale and complexity of the task involved in the construction of the Hunterston Nuclear 

Generating Station designed and being built by the General Electric Co. Ltd., in association with 
Simon-Carves Ltd. for the South of Scotland Electricity Board with the civil engineering work executed 
by Mowlem (Scotland) Ltd., is shown in these photographs taken 
during the progress of contract. In all operations from the initial site 
clearing to the excavation and construction, Consolidated Pneumatic 
compressors and equipment are well to 
the fore. For whether the operations 














involve rock drilling, clay digging, 
pumping, tunnelling, concrete 
vibrating, scabbling of construction 
joints or woodboring, CP equip- 
ment supplies the air and the tools 
for the job. 

Leading contractors all over the 
world are specifying CP 


A McKiernan Terry Hammer with rock chisel attachment under the toughest conditions. 


Cooling’ ke CP Portable Compressor in the Cartridge 


CONSOLIDATED PNEUMATIC TOOL COMPANY LIMITED - DAWES ROAD - LONDON : S.W.6 


Affiliated and Subsidiary Companies throughout the world, 
cr/24§ 
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Washed & Graded Filter Media 
Graded Block Making Ash 


Any Quantity Delivered or ex Works 


W. G. PRIVETT & SONS LID., 


DRAYTON LANE, PORTSMOUTH, 
HANTS. 


Telephone : COSHAM 70059 


PREMIER’ BRAND FENCING UNITS & GATES 


FENCING CONTRACTS Undertaken through well 
established Local Agents. 


MATERIALS Supplied Only, If required. 
QUANTITIES & SPECIFICATIONS drawn up, advice 
e co freely given. 
S wELDING aa SPECIFICATION LEAFLETS available 
by = a ra ee 
SUBMERGED JO 
~ | CHAIN LINK FENCING 


LIMITED 
KING’S LANGLEY + HERTS. 
Telephone: King’s Langley 4041 /2/3 


802 LIMAS FOR HIRE 


JIBS UP TO 120 ft. PLUS FLY JIBS 


We have the largest Fleet of Crane Rigged 802s in U.K. 


LIFTING CAPACITY EXCEEDS 30 TONS 


ROADS »> RUNWAYS 


(PLANT HIRE) LTD., 
26 VICTORIA STREET, LONDON, S.W.1. Tel : ABBey 4905 or BRIDGEND 4163 


BATLEY suitipte concrete GARAGES 


NOW AVAILABLE WITH MODELS FOR EVERY SITE 


Roller Shutter Dood!) iS 
@ Any number in one block. : ~| 
@ Free advisory service available. Li LI 
@ Hinged or ‘Up & Ove.” Doors. 
@ Extensive free delivery area. 
@ Erection service available. 
@ Purchased by over 300 Councils 
@ 3 years’ Guarantee. 
@ Attractive Deferred Terms. 

Batley Multiple garages provide an unequalled 

investment = ideal for Housing Estates, Public 

Utilities, Hotels, Private lock-ups, ,etc. Send for 

fully descriptive Brochure. 

ERNEST BATLEY LIMITED 


141 Colledge Road, Holbrooks, Coventry. Tel. 87253 i 
141 New Islington, Manchester, 4. Elden 2887 ne ees Resta St 


123 Shepperton Road, London, N.1. Canonbury 8793 . one block or rear 
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JOHNSON PLANT 


} Bringing the famous Johnson reliability and 
performance to the dumper field is the result 
of years of research and development. 


Powerful power units, handy-height skips, multi- 


speed gear boxes, simple controls, steering 
that is almost unbreakable—all these features 


whose rugged construction ensures years of 
trouble-free service. 


these dumpers on your site without obligation. 


ONE/TWENTY 


Articulated Chassis, 
Rear Wheel Drive, 
two position skip, 
lip heights 40 ins. and 
334 ins. 

CAPACITY : 

Wet level 134 cu. ft. 
Heaped 21 cu. ft. at 
25 degrees. 


Service and spares within 24 hours 


LONDON SALES AND SERVICE DEPOT: 
38/44 Lower Richmond Road, London, S.W.14 
Telephone: PROspect 7671 


SCOTTISH SALES AND SERVICE DEPOT: 
119 Whitefield Road, Govan, Glasgow, S.W.1 
Telephone: Govan 2701 
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VAR ATE 





are combined to give you go-anywhere dumpers 


We would be happy to demonstrate any of 





C. H. JOHNSON (Machinery) LIMITED 
STOCKPORT * CHESHIRE 
Telephone: Stockport 2642/5 Telex: 66-297 
Telegrams: ‘*‘ Machinery ”’ Stockport 


373 

























ONE/THIRTY-FIVE 


A reliable 
medium size 
dumper. 





CAPACITY: Wet level 16 cu. ft. Heaped capacity 
27 cu. ft. at 25 degrees. 


TWIN /SIXTY-FIVE 


The only dumper 
in its class with 

a 3} ton drive axle 
and payload of 
55 cwt. 


CAPACITY: 
20.8 cu. ft. wet 
—40 cu. ft. heaped 





JOHNSON TRIP-SKIP BRINGS YOU AUTOMATIC 
MULTI-SKIP HANDLING WITH STANDARD 
JOHNSON DUMPERS 


V\\ 
Li 





This new Johnson unit solves many site ‘problems, such as 
speeding the transportation of materials as various as 
concrete, bricks, spoil or rubble either into or out of the 
crane’s operating radius. 
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Tbstock 


FACING 
BRICKS 


were today’s natural 
colour choice for 


CRIPPS HALL 


of Residence 


NOTTINGHAM 
UNIVERSITY 


as they are for so many build- 
ings all over the country. 


Ibstock Facing Bricks are speci- 
fied by Architects for their 
colourful appearance and dura- 
bility. Photographs by kind permission of John Laing and Son Limited 


Hand-made, machine-made or Architects: Horace Farquharson, Donald McMorran, A.R.A., and 
George Whitby, M.B.E. 


Contractors : John Laing and Son Limited 
Agents : Finnis, Ruaule & Nicholls, Ltd. 


: Bricks : Purpose-made, 94” x 2”. Hand-made Multi Golden 
Send for details Brown Sandstocks. 


purpose-made, there is a wide 
range to choose from. 


FACING B® | iw 
BRICKS i 


Most facing bricks are in short supply 
and all orders should be placed as far 
ahead as ever possible. We are, of course, 


IBSTOCK BRICK & TILE COMPANY LIMITED, IBSTOCK, near LEICESTER. Telephone: IBSTOCK 591 (3lines) Jrrveries and shall |. tae = 


LONDON: B.R. Goods Depot, Wright's Lane, Kensington, W.8. Teléphone: Western 128! (2 lines) reservations against architects’ specifications. 


— 


| mad here is no need to let bad weather 
KEEP bid es hold up outdoor building work 


OUT : 3 ne Your complete construction can be covered 
* — with “Polysash” protective panels (patent 
; pending), fixed to ordinary steel scaffolding 


or to prefabricated timber portal frames, 


WEATH FR cc) Panels range in size from 2’ wide to 6’ wide, 
and from 4’ long up to 10’ long, and weigh 
; approximately $1b. ft. super. 


The frames are made of Canadian Western 
Red Cedar, and a sheet of 500 gauge BCL 
polythene film is held between two frames, 
which are clamped by a unique non-slip 
method to form the panel. The film is re- 
inforced with interwoven slats. Practice has 
proved that panels fixed to a height of 30’ 
have withstood winds up to 50 m.p.h. and 
intermittent gusts of 70 m.p.h. 


keep 
on 
at the Hae 


PERMAFENCE LIMITED 

Beechwood Works 

TAPLOW BUCKS 
Tel: Burnham 1791/4 


Panels are supplied in the form of a kit 
packed in cardboard cartons, or units can 
be supplied prefabricated. 


ae 


**Polysash’’ panels being erected at 
Hampton House, Hampton, Middlesex 
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SARUPS 


for 


HEAVY LIFTS 


with their HIRE fleet of LORRY 

MOUNTED CRANES. 5-25 TONS 

capacity with Jibs up to 140 ft. 

Also Tracked and Mobile Cranes 
available. 


For further details 


PHONE EALING 4754 


’ E ee ARUP & ARUP LIMITED, BILTON HOUSE 
Photographs by E, G, Hodgson and taken by courtesy of The London Ferro-Concrete Co. Ltd. 54/58 UXBRIDGE ROAD, EALING, LONDON, W.5 





‘Ci 
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ELEPHANT HEADS 


and TRUNKING SITE CABINS by ASH 


EX-STOCK OR PROMPTEST DELIVERY 


nner —. UNIT 
ELEPHANT HEADS: DESIGN 
Standard Head 10 cu. ft. capacity. 
Made in various sizes and designs sk 
to suit ee. position of receiv- 
ing and discharge. : 
Hopper is transformed over length ar es Literature 
from square to round to ensure cE | - 
smooth flow of mix and at high dis- ; 
charging rate with no fouling. ; request 
Trunking to suit customers’ 
requirements: Telephone: 
The finest on the market today - and 5 CHEETHAM 
the keenest prices in the field. HILL 6568 
Full details from the actual Manufacturers 
AUDAX 


CENTRAL AVENUE, WEST MOLESEY, SURREY 
Telephone: Molesey 607! (8 lines) 


“CARTRUK” 


“THEY'RE ON SITE EVERYWHERE” 
— Mobile Trailer Vans to suit all applications. 10’, 12’ 18’ and 22’ x 7’6’. 


Divers, 
FROGMEN 
AND PLANT] 
HIRED IF 
PREFERRED | 


= sateen 


NSO AAOLA REY axa 
——" saan atxaild Z 


- RT . UNDERWATER CONSULTANTS 
immediate and efficient teams available anywhere in the world. 


Mlustrated 16’ x 7’ 6” Standard Model For Diving Contracts, consult: 
CARTRUK LIMITED, BEEHIVE MILL, STOCKPORT MARTIN WELDING AND CUTTING CO. LTD. 


Telephone: 5227/8 Tel: (day) Dartford 24139 DARTFORD, KENT. (night) Farningham 2452 


4 The Mead 
Carpenders Park 
Watford, Herts. 
Hatch End 6221 


A photograph of your Mill or Factory TAKEN FROM THE AIR isa 
powerlul asset in any advertising campaign. 
JCB4 EXCAVATORS - ROADMAC DUMPERS Also recent developments and future plans can be discussed by 
PARKER MIXERS - WACKER VIBRATORS | directors WITHOUT ACTUALLY VISITING THE SITE. 


CE SPACE HEATERS - PETTER SPARES Also PERSONAL CHARTER and AERIAL ADVERTISING 
AIRVIEWS LIMITED, Manchester Airport 


Telephone: MERcury 2502 and 5262 


REINFORCED PRECAST CONCRETE 


FENCING 


Ideal for all boundary fences, industry, schools, parks and private houses 
—consists of reinforced concrete panels approximately 5’ long by 12” deep, 
slotted into attractive reinforced vibrated concrete posts. Ornamental top 
panels available. No maintenance required . . . lasts a lifetime. 


.. and the 


PARK RANGE 


of 
Specially designed for sites where 
it is necessary for roof to slope 
from rear to front. Any number of units can be provided. 


Write NOW for free catalogue 


PENHILL SUPPLIES (Sidcup) LTD., (Dept. C.J 6): 471, Blackfer Road, Sidcup, Kent. Tel: Bexley Heath 0056/7 
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‘‘Coal handling is quicker and 


easier with a Michigan” 


What 
Michigan's 
mean to 
Industry 





ot SOUTH EASTERN GAS BOARD 









It’s just over a year since the South Eastern Gas Board bought a Michigan 
175A for use at the Croydon Gasworks and during that time it really 
has proved its worth. Late in 1957 they decided to supply coal to this 
Station by road, making it necessary on occasions to recover from 
stock at the rate of 1,000 tons per 8-hour day. Existing handling 


y facilities were inadequate for this purpose and were replaced 


by the Michigan 175A. The Michigan with its 3} cu. yd. bucket, 


shifting 7,500 lbs of coal at each fast moving cycle, has proved to be a powerful asset, making substantial 


isa 
: savings in manpower and time. The work calls for high-speed mobility, in many cases working on steep 
Y 
gradients. The customer is particularly impressed with the way the Michigan makes possible a constant 
ort turnover of stocks and the fact that this flexible, all purpose equipment is available at all times with an 


absolute minimum of ‘‘ down-time’’. Now another Michigan 175A has been purchased for use at 


Wandsworth Gasworks to stock-out and reclaim coal. 


=a | 


THERE’S A MACHINE TO SUIT YOUR NEED IN THIS BROCHURE 


It contains details and specifications of the complete Michigan 
range of Tractor Dozers, Shovels and special Attachments, also 
full description of the unique Michigan Transmission 

System that makes Michigan’s the most sought after machines of 


their type in the world. COMPLETE THE COUPON AND 
MICHIG Aan ii ee | 





MICHIGAN (GREAT BRITAIN) LTD. 


Sales & Service: Yorktown Works, P.O. Box 3, Camberley, Surrey. 
Telephone: Camberley 3421/40 

| Distributors in Scotland and the four Northern Counties: 
SCOTTISH LAND DEVELOPMENT CORPORATION. 
Scottish Depot: 72, Dykehead Street, Queenslie, Glasgow, E.3. 
Telephone: Shettleston 3546 


Northern Counties Depot: Portobello Road, Birtley, Newcastle. 
Telephone: Birtley 432 


Please send me a copy of ‘‘The Michigan Range” and add my name to your 
mailing list. (CJ/JS6.) 


Name ‘ g Position 
(Block Capitals Please) 


Company 
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Peak performance.| 


| 
4 
| 
| 


All-wheel-drive and powered steering enables the Scammell 4 x 4 
Mountaineer to haul its 8/10 cu. yd. load over the very worst of site 
conditions. Powered by the Leyland 0.680 diesel engine with a six-speed 
gearbox, this dump truck can climb gradients of one-in-three, shifting 
13 tons. Ruggedly built—especially to withstand the roughest shock 
loading—and its ‘go-anywhere’ ability, combine to make the Mountaineer 


an all-weather, round-the-clock proposition. 


CRIPPS 


R.CRIPPS & COMPANY LIMITED 
NOTTINGHAM, Tel: 71161. MANCHESTER, Tel: Trafford Park 1658. SHILDON, (Go. Durham) Tel: 261. 


Re eS ee 
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all the time 


d 
CHERPA Mk. 1 


A new vehicle from the range of Scammell Dump Trucks is the 4 x 2 heavy- 
duty Sherpa MK II which can tackle most arduous conditions with ease. 
Economically moves full 9/11 cu. yd. loads. Its 150 h.p. diesel engine, 6-speed 
constant mesh gearbox, powered steering and a tipping cycle that incorporates 
full power return, are just some features of this profit-winning vehicle. 
Leaflets giving full technical specification and details of both the Mountaineer 


and Sherpa available upon request. 


DUMP TRUCKS 


SOLE CONCESSIONAIRES IN THE UNITED KINGDOM 
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Another sound job well done by centering 


So light, so easy to erect and dismantle, yet so 

strong, Hico Centering is doing a thorough job on many 
projects. Pre-cambering and infinite adjustment 
provide maximum unpropped length of beam with high 
weight carrying capacity. 

Hico Centering is available ina complete range for 
every type of construction, and includes the V380 heavy 
duty girders which are specially designed for 

primary support applications. 


—— Ygusammmeer et 5! / 
— 
> AY 


ah OX Design... thinks ahead—stays ahead 


PRS/1S Blaw Knor Limited, Thorn House, Upper St. Martin’s Lane, London W.C.2. Temple Bar 03614 
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Britain's most revolutionary Compactor — the Armstrong Whitworth 


‘Albaret’ self-propelled pneumatic-tyred 22 tons 


isopactor 


Unique ‘ lsostatic’ principle guarantees constant wheel loads—eliminates * soft spots.’ 


* Nine wheels—maximum wheel load 24 tons 

* Absolute coverage with a single pass 

* Motorised air compressor for tyre pressure regulation 
* Automatic loading of cast-iron ballast 

* Power assisted steering 


For all highways, airfield runways, earth dams, etc. 


ARMSTRONG WHITWORTH 
(Metal Industries) LIMITED 
Close Works, Gateshead upon Tyne 8. 


Tel. Gateshead 71261 





Write for full details. 





via THE CONTRACT JOURNAL 27/4/61 SUPPLEMENT 


BRISTOL 


DIESEL 
CRAWLER 
TRACTORS 


The World’s MOST 


CHEAPEST TO BUY... 
CHEAPEST TO OPERATE. 
CHEAPEST TO MAINTAIN. 





SUPPLEMENT 27/4/61 THE CONTRACT JOURNAL vil a 





Es 


VERSATILE Earthmovers 


H. A. SAUNDERS LIMITED 


INDUSTRIAL TRACTOR DIVISION 


836-842 HIGH ROAD, NORTH FINCHLEY, LONDON N.12 


TEL: HILLSIDE 8822 (15 LINES) Grams: Dutrax, London N.12 
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Noe where 104 miles of 30’, 42” and 60” dia. 
. ja , Prestressed Concrete Pressure Pipes 
. Ke | AGRE fg and 5 miles of 24” dia. Spun tron Pipes 
a, Be a | [SF with Tyton Joints 
> PesD are being supplied to the Cardiff Corporation 
Waterworks 


isang v ‘akerph: uM ay 


f webbie 
es Dinas Powis < Y “ eis art ii | To be used in connection with the Llandegfedd 


. 1B ss ve Water supply scheme which will convey supplies 
f ZF. : VRPT OCA ; 
- ened i 5 AMICK | of water to the Cardiff and Newport areas. 


Fliit.] Hot”. 2 Water Engineer and Manager, Cardiff Corporation 
Waterworks : — J. W. Seddon, Esq., 8.Sc., 
W, M.1.C.E., A.M.1.Mech.E., A.M.1.W.E., 
YEStol 


Super Mary Consulting Engineer: G. W. Cover, Esq., 


© once RE nash Se URE ani 
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BUILDINGS, PROTECTIVE CLOTHING, FENCING, TARPAULINS, ETC. 





ae 


OTICE.—Orders for 


N 
the un m 
alterations in a : _ 
ith the style an 
Eontract journal.” The Proprietors 
ht to suspend 
ting any reason. 
dvertisement will be 


advertisement to 
standards of 


advertising are a on 

the Editor may make any 
derstanding that an 
“The 
reserve the 
cancel or refuse an advertisement 
’ No undertaking is given 
published on any 


Communications which are not actual 


replies 
rietors reserve 
end to and to withhold * 
GCAFFOLDING, etc.. 
S ANCELLENT CONDITION; 


FOR SALE from STOCK: 


tisement will not be forwarded. The 
the right to open communications 
Id those not in accordance with this rule. 


SCAFFOLD FITTINGS 


—FULLY RECONDITIONED, or serviced, or selected 


ondition—all makes available. 
" Double Couplers 


SCAFFOLDING TUBE 


‘ond-hand 
Couplers from 2/6. 
Used Steel and Alloy 
PUTLOGS in good condition. 
PROPS and TRENC 
87 Deans Lane, 
MILI Hill 4644 (or 

AND SONS, LTD., have in 
CG. eo tens PIERCED STEEL 
500 tons Reh Ss, ae PLATES, 
500 tons S/H mn 
100 Rolls EMERFELD TRA 
Contact: Burnside Street, Bow, London, E.3. 
Telephone: ADVance 5691 (3 lines). 


Edgware, Middlesex. 
1855) and NORth 


Putlog 
trom 3/-. 
and 
Reconditioned SHORING 
H STRUTS.—SOULSBY AND CO., 
sarenpene: 
112. 


stock: 
PLANKING. 


etc. 
CORRUGATED SHEETS 


Gu GUNS, heavy duty, 70 per cent. off list 


ice, Tecalemit, 29'202. 
head, hand lever operated, brand-new condition, 
each, six at 55/-, 20 at 48/-, Hydraulic head, 


— CROMWELL CO., Newport, Mon. 59045. 


flexible tube, hexagon 
60/- 
10/- 


SALE AND HIRE, TRENCH SHEETS, STRUTS, 


Fo SPLITHEADS, BEAM CLAMPS, 


CLAMPS, etc. 
PLANT AND BUILDING EQUIP WENT. LTD., 
1 Chatheld Road, London, S.W.11 


COLUMN 


BATtersea 9213 


SOR SALE, Telescopic STEEL FLOOR CENTRES at 


only Ss. 6d. per ft. run. 
8ft. 7!2in. to 11ft. Gin., 

in good condition. — 
‘The Contract Journal.’ 


OR SALE, Two AIR RECEIVERS, 


, Inquiries to Box 


12ft. Qin. 


Example floor centre for 
only 63s. 3d. Used equipment 
M.3571, 


” 


3ft. Qin. dia., lin. plate, 365Ib. w.p.—GOURLAY, 


1 Westbourne Road, Neath 2733. 


INTERWOVEN FENCING 
CHESTNUT FENCING 
FENCE POSTS 


WINDER & CO, «vee rreovers [[D), 


63 Avonmore Avenue 
ALL 1522 LIVERPOOL [8 


NEW TARPAULINS 


EXACT SIZES ONLY 
JUTE, 1602. before green wax proofing: 12ft. x 
9Oft. each 82/6, 15ft. x 12ft. each 132/6, 
oR \2ft. each 152/6, 21ft. x 15ft. each 


160z. before green chemical proofing: 

1 x 9ft. each 97/-, 15ft. x 12ft. each 
149/6, 18ft. x 12ft. each 168/6, 21ft. x 15ft. 
each 237/6. 
COTTON DUCK, 
proofing: 12ft. 


1402. 
x Oft. 


before green hemices 
each 104/3, 15Sft. 
“a 12ft., each 186/6. 


BRAND NEW SHEETS, carriage paid England and 
Wales. Fitted long ropes, brass eyelets and 
Strengthening patches. 


ANY QUANTITY FROM LONDON STOCK 


JOHN MACNAMARA & CO. LTD. 


BUSH ROAD, DEPTFORD, LONDON, S.E.8. BER. 3275-1435 


‘NISSEN’ 


TYPE 
BUILDINGS 


16ft., 24ft. and 30ft. span, any length. 


“*° “ROMNEY” 


ss BUILDINGS 
Y i va % \ 96’ x 35’ 
Nt AYA ae 
large TIMBER BUILDINGS ex stock. 


NAYLORS (BILSTON) LTD.2% Wolverhampton 


St., Bilston, Staffs. 
Bilston 41689, 


"Phone: 42448 


FENCING ==: 


SUPPLIED AND ERECTED IN 





ARGE-DIAMETER TUBING. 
3,520ft. Unused MILD STEEL OIL LINE PIPING, 
26in. outside dia. x .3125in. wall thickness, in 
30ft. lengths, with the ends bevelled for welding. 
Manufactured to API Specification SL, Grade B. 
The nominal weight of this piping is 92Ib. per ft. 

lengths Second-hand ALL-WELDED STEEL 
TUBING, 1Sin. dia. x 22ft. average length; 
flanged both ends. 

Full details from: 
JAMES N. CONNELL, LTD., 
Union Works, Coatbridge, Scotland. 
Telephone: Coatbridge 1121 (7 lines). 


“ANTED, unlimited quantities of: 
SCAFFOLD TUBE (Steel and Alloy). 
SCAFFOLD FITTINGS (all makes). 
Prompt inspection at your convenience. 
Contact: C. EVANS AND SONS, LTD., 
Burnside Street, Bow, London, E.3. 
Telephone: ADVance 5691 (3 lines). 


ARAGE DOORS made to your individual require- 

ments. Also CASEMENT WINDOWS, FRONT 
GATES, etc. Delivery anywhere.—Send for illustrated 
Joinery list: UNIVERSAL SUPPLIES (BELVEDERE), 
LTD., Crabtree Manorway, Belvedere, Kent. Tel.: 
Erith 32948. 


OR SALE: 6,000 
Guaranteed Grade 5. Suitable for silage, road- 
ways, buildings, bridges, machinery, etc. — Write, 
‘phone or call: JOHN HILROY AND CO., 290 Shirley 

Road, Southampton. Telephone 76230. 
LTD., offer for 


Cc EVANS AND SONS, 
* SLEEPERS, for roadways, _ re-laying, 
also CROSSING TIMBERS. 
Contact: Burnside Street, Bow, London, E.3. 
Telephone: ADVance S691 (3 lines). 
HIRE. 


TT ARPAULING for SAL and 
EDWARD ASH, LTD., 
Kent Wharf, Creekside, Depttord, S.E.8. 
Telephone: Tideway 2661/ 


STEEL SECTIONS 2nd 4 PLATE, etc. 
specification. and second-hand material 
available TEMPLE™ “MILLS (STEEL), LTD., Temple 


Mills Lane, Stratford, £.15. Maryland 2660/7734. 


OR SALE, 300 Acrow No. 3 PROPS, 8ft. 6in. 

extending to 13ft. Reconditioned. Price £2 each. 
DUDLEY VALE, LTD., 

3 Buckingham Place, London, S.W.1. ViCtoria 0252. 





RAILWAY SLEEPERS. 


SALE: 
silage; 


Cut to your 


SLEEPERS—RELAYABLE & ROADWAY 
CROSSING TIMBERS—ALL SIZES 
DELIVERY ex STOCK 


F. HARDWICK LTD. 


ARMLEY ROAD, LEEDS 12. Phone: 23487 


SALE or HIRE 


ROAD FORMS ALL TYPES 
Props Nos. |, 2, 3, 4. Trench Struts 
Nos. |, 2, 3. Column Clamps, Trench 
Sheeting. 


RAPID METAL DEVELOPMENTS 


Birmingham—Birchfields 6021 
London—Tideway 2625 
Glasgow—Bridgeton 4214 
Stockton-on-Tees—64150 
Liverpool—Simonswood 2482 
Norwich 46594 Bristol 658306 
Swansea 50464 Exeter 63595 
Belfast 668256 Dublin 54456 


SCAFFOLDING & PLANT 


From stock, reconditioned and new. We 
can offer a continual supply and service of: 
SCAFFOLD TUBE (Steel and Alloy) 
PUTLOGS (Steel and Alloy) 
FITTINGS - “H” FRAMES 
BOARDS - PROPS - STRUTS 
TRESTLES AND SPLITHEADS 
FLOOR CENTRES 
COLUMN AND BEAM CLAMPS 
ROAD FORMS 


For detailed list of above and 
all other items of stock contact: 
Cc. EVANS & SONS LIMITED 
BURNSIDE WHARF, BURNSIDE 
STREET, BOW, LONDON, E.3 
Telephone: ADVance 5691 (3 lines) 


W. A. SKINNER 


& CO. LTD. 


LONG DITTON, SURREY 
Phone: EMBERBROOK 1960-1961 


ANY DISTRICT 


AST - IRON SPIGOT and SOCKET PIPING, 
mostly a, standard lengths, immediate delivery. 
16in. bore, 100ft Yin. bore, 200ft. 
- bore, 100ft. 8in. bore, SOOft. (Screwed Gland). 
- bore SOOft. Gin. bore, SOOft. 
- bore, 100ft. 
r CAST-IRON FLANGED, mostly new: 
- bore, 11 x 12ft. lengths. 
- bore, 300 x 12ft. lengths, Stanton. 
in. bore, 200ft. in 4/9ft. lengths. 
in. bore, SOOft. in 6/9ft. lengths. 
- bore, SOOft., chiefly 9ft. 
large ogestion BENDS, mts 
details on req 
FRED WATKING (ENGINEERING), 
Colefora Glos. 


SCAFFOLD FITTINGS in makes S.G.B., Mills, Burton 
and Big Ben, etc., including DOUBLE COUPLERS, 
JOINT PINS, SWIVEL COUPLERS and PUTLOG CLIPS, 

from 2/11 each. All fully overhauled and in ready 
for work condition. STEEL and ALLOY SCAFFOLD 
TUBE and BLADE-END PUTLOGS for SALE, available 
in queeeities. 

LANT AND BUILDING EQUIPMENT, LTD., 
1 Chatheld Road, London, $.W.11. BATtersea 9213. 


EW SCAFFOLD BOARD S.— Selected 
1-12 boards, 1/954 ft.; 


Swedish Whitewood: 
13 to SO boards, 1 io ft.; S51 to 100 boards, 1/6 ft.; 
100 boards or over, 1/414 ft. With lin. x 20-gauge 
galvanised hooping and binding. Quantities over three 
standard—prices on application. Delivery from stock, 
carriage paid 25-mile radius. —H. C. HILL, LTD., 
Penge Road, South Norwood, -E.25. 
Telephone: SY¥Denham 3131/4. 


CORRUGATED SHEETS WANTED. Any quantities. 
Top prices paid for ANDERSON SHEETS and 
AMMUNITION SHEETS. 
Contact: C. EVANS AND SONS, LTD., 
Burnside Street, Bow, London, E.3. 
Telephone: ADVance 5691 (3 lines). 


JISSEN Type HUTS, 16ft., 24ft. and 3O0ft.. ‘span. 
ROMNEY HUTS, oem. x 35ft. New and S/H 
Nissen and Romney Sheets from stock. Timber a 
always avail.—NA AYLORS (BILSTON), LTD. (Dept. 7), 
204 Wolverhampton Street, Bilston. Tel. 41689/42448. 


ERBYSHIRE LIMESTONE, all grades, dry 

or tarred up to 200 tons per day, or graded 
smatler sizes available, delivered to site. 
DAVIS (HAULAGE), LTD. 

2 Bosworth Road, Nottingham. Telephone 84819. 


PODMORE WORKS 


PA SITE 
— HUTS 
= OFFICES 

STORES 


VALVES. 
LTD., 








ALL SIZES - PROMPT DESPATCH 
PODMORE WORKS LIMITED 


769 -773, GARRATT LANE, LONDON $.W.17 
PHONES: WIMBLEDON 7622 


SPECIAL OFFER OF LARGE SIZE TUBE 


suseeuncaniitivenmanis aaah 

Also in stock tity of 24in. T flanged in 
0 oa aeadyae 

large stocks of smaller size Tube always available. 


va ane ae & a a 


ee , LTD., 


aa 
Telegrams: 


Telephone: 
Pipes, Cradley Heath Cradley Heath 663464-5-6 


LADDERS 


UP ;TO 80FT. EXTENDED 


TOWER LADDERS 


UP TO 35FT. WORKING HEIGHT 


POLE LADDERS 


UP TO 80 RUNGS 


TRESTLES & STEPS 
FROM 


JOHN 
MACNAMARA 


& CO. LIMITED 


BUSH ROAD, LONDON. S.E.8 
BERMONDSEY 3275 & 1435 





SUPPLEMENT 


THE CONTRACT JOURNAL 


April 27 196) 


MISCELLANEOUS ITEMS, BUILDINGS, PROTECTIVE CLOTHING, FENCING, TARPAULINS, ETC. 


CAFFOLDING. — Urgently WANTED, Steel and 
Alloy SCAFFOLD TUBE and aii types of 
SCAFFOLD COUPLERS. Inquiries for Non-mechanical 
Builders’ Plant welcomed.—Contact: SCAFFOLDING 
SERVICES, 69 Upton Lane, Forest Gate, London, E.7. 
Tel.: Gra. 2002. 


EVANS AND SONS, LTD., offer for SALE/HIRE: 
e RECONDITIONED ROADFORMS: 600 Gin., Bin. 
and 12in. Standard; 1,500 S'2in., 6in., 8in. and 12in. 
Heavy Duty. Complete with new pins. First-class. 
Contact: Burnside Street, Bow, London, E.3. 
Telephone: ADVance S691 (3 lines). 


= *HAND SECTIONAL TIMBER BUILDINGS 
24ft. x 12ft., £102; 30ft. x 15ft., £138; 40ft. x 
18ft., £192; GOft. x 20ft., 302 Floors extra. 
Delivery included 100 miles. Also similar 

Buildings. Lists —-UNIVERSAL SUPPLIES, Crabtree 
Manorway, Belvedere, Kent. Tel.: Erith 32948. 


X GOVERNMENT MILLS 90° SCAFFOLD CLIPS, 
delivered free in quay within 100 _ miles: 
100 at 2/6 each; S00 at 
5,000 at 1/- each.—}. 
Burton-on- Trent, Staffordshire. Tel.: 


Burton-on-Tre Airewas’ 354/5/6. 
suitable for 


temporary roads. 
from 9ft. to 15ft., size 
x 7in.—KENNETH SHEPLEY, 
Ashton-under-Lyne, Lancs. Tel.: 


LEEPERS 

CROSSING TIMBERS 
12in. x Gin. and 14in. 
73 Boodle Street, 
ASHton 3338. 


R SALE, R.M.D. FORMWORK, < comprising ~ Panels, 
Corners, Clips and Heavy Duty Soldiers.—Full 
details and prices from: 
PLANT AND BUILDING EQUIPMENT, 

1 Chatfield Road, London, S.W.11. BATtersea 9213. 


-ANTED, ‘Braithwaite SECTIONAL TANKS * 
LOOSE PLATES 
Sigin. thick.—-FRED WATKINS ENGINEERING). ‘tro: 
Coleford, Glos. 


CONTRACTORS’ AND BUILDERS’ 


TOOLS 


JOHN MACNAMARA (fire 


LIMITED 
cco ROAD, LONDON, S.E.8. 
BERMONDSEY 3275 & 1435 


LTD., 


All Grades Tarred and Dry Lime- 
stone, Hardcore, Ashes, Red Shale, 
Concrete Aggregates, High Grade 
Screened Building Sand delivered 
in the Midlands, Nottingham area 
or F.O.R. Capacity 750 tons daily, 
hopper loaded, welghbridge on 
site, 4 miles from Nottingham. 


——Es 


SHENINGTON QUARRIES LTD. 
2 BOSWORTH ROAD, NOTTINGHAM 
Telephone - Nottingham 84819 


—TARPAULINS 


(NEW, EX-GOVT.) 
SPECIAL BARGAIN apeen 
LIMITED QUANTI 
HIGH- 53 “QUALITY (COTTON DUCK OR 
FLAX) EYELETTED AND ROPED 
Approx. 
20ft. x 15ft. 1 
24ft. x 18ft. 1 
30ft. x 20ft. - £2 
30ft. x SOft. £2 
immediate delivery — Carriage paid. 
Money refunded if not satisfied. 
RECONDITIONED EX GOVERNMENT 
AND EX RAILWAY TARPAULINS: 
Large quantities In stock; ask for prices. 


MORELAND TRADING Co. Ltd. (C}) 


25 St. Pancras Way, London, N.W.! 
Telephone: EUSton 5210 and 2383 


Approx. 
Sft. x 12ft. - 
.x 15ft. - 
.x 12ft. - 


018 
417 
018 
.x 15ft. - 917 


6 
6 
6 
6 


Rariscol 


steel-framed, prefabricated 


BUILDINGS 


fer 
FACTORY BUILDINGS. 
WORRENCSS, —" STORES, 


No on-site riveting er welding 
erection 


Speedy 
Permanent or 


High recevery value . 
30ft. to 100fe. clear span; lengshe 
in any multiple of (2ft. 6in 
Write fer leaflet K.104 
THE LILLESHALL COMPANY LTD. 
GEORGES - CAKENGATES SALOP 











oR SALE. 
500 tons re-layable 75ib. per yard F.B. RAILS, 
4 — lengths, with fishplates and fishbolts, etc., 


20 CROSSINGS In re-layable 75ib. per yd. F.B. Rai, 
with all necessary fittings. 

100 tons of re-layable 95ib. per yd. B.H. RAILS, In 
60ft. lengths, with fishplates to suit. 

2,000 re-layable one SLEEPERS, sultable for 
95ib. per yd. B.H. rail. 

EDWARD ‘ASH, LTD., 
__Kent Wharf, Creekside, Depttord, Condon, S.E.8. 


EVANS AND SONS, LTD., offer for SALE/HIRE: 
« ACROW PROPS—STRUTS—FLOOR CENTRES. 
Large quantities in stock. First-class reconditioned 
order. For information and list. 
Contact: Burnside Street, Bow, London, E.3. 
Telephone: ADVance 5691 (3 lines). 
5,000 2ft. x 


JEW ROADFORM PINS for SALE, 

lin. dia. at 2s. 6d. each; 6,000 2ft. x "ein. dia. 
at 2s. each.—TEMPLE MILLS (STEEL), LTD., Temple 
Mills Lane, Stratford, £.15. Maryland 2660/7734. 


OR SALE, 15 tons new 1'4in. and 1'2in. dia. 

M.S. OFFCUTS, 2/15ft. long, £25 per ton col- 

lected Uxbridge. — Contact: HOWARD FARROW, 
MEAdway 3232. 


OR SALE, 20 tons R.S.J.s, “7in. x 3'2in., lengths 

Oft. to 12ft., suitable for garage gables. 

K. AND B., LTD., 2 Springfield Lane, Kilburn, N.W.6. 
MAI 2748/3578. 


IGHT LENGTHS STEEL TUBES, welded, 19ft. long, 
4ft. dia., ‘2in. walls, £22 10s. per_ton loaded. 
GOURLAY, 1 Westbourne Road, Neath 2733. 


A A NT ED, BRICK and CONCRETE 


ARDCORE, any quantity. — R. BARKER 
(PECKHAM), LTD., New Cross 3337. 








FOR SALE 


SECOND-HAND RAILWAY SLEEPERS. 
making cartroads, scrap storage bins; 
lengths for sleeper boards, fencing 


THOS. W. WARD, LTD., 


Albion Works, Sheffield. 
‘Phone 26311—Ext. 239. 


Suitable for 
also cut to 
posts, etc. 


REINFORCED 


RUBBER HOSE 


FOR AIR COMPRESSORS 
SUCTION & DELIVERY, ETC. 


THE CENTRAL MANUFACTURING 
& TRADING CO. (DUDLEY) LTD. 
OLD HILL STAFFS 


Phone: CRADLEY HEATH 69434 (I0 lines) 
Telex 33- 310 


N. MIDLANDS DEPOT. 
116 SIDDALLS RD., 
DERBY 
Phone: 48521 /2 


SALE or 
HIRE 


ROAD FORMS ALL TYPES 
PROPS Numbers 1,2,3,4 
Trench Struts Nos.1,2,3 
Column Clamps 
Trench Sheeting 


SOUTHERN DEPOT. 
16 HEATH ROAD, 
ST ALBANS 
Phone: 50721 /2 


RAPID METAL : 
DEVELOPMENTS LTD. 


Birmingham — Birchfields 6021 Swansea 50464 
London — Tideway 2625 Exeter 63595 
Glasgow — Bridgeton 4214 Fareham 2017 
Stockton-on-Tees 64150 fast 24391 
Liverpool — Simonswood 2482 $4436 





ReAcFoRMs for 


100 ein. 


40 Gin. 
50 Gin. 
40 4in. 


Rail. 
x 6i 
-.% 
ny 


x Bin. 


——. 

SALE, all in g00 
complete with Stakes + condition, 
x 10ft. Heavy Duty, with Attachment 


in. x_10ft. Track Type, 
Oft. Standard Type. 
Oft. Standard Type. 


PLANT AND BUILDING EQUIPMENT, LTD., 


1 Chatfield Road, London, _S.W.11, 


ISSEN-TYPE HUTS for 


of 16ft., 


HUTS, 35ft. wide, and BLISTER HANGA 


and 91ft. wid 


_ BATtersea 9213 


SALE. Prompt” 
24ft. and 30ft. wide Huts; also aioata 


e. These buildings are in Various at 


and comprise steel framework with galvanised Corry. 


J. 
Bexleyheath, 


ANTED, 
Offer y 


We will collect. 
Contact: 
Burnside Street, 
Telephone: 


QLEEPERS 


gated steel sheeting.—Full details from 
THORN Dept. (128), 


AND SONS, LTD., 
Kent. 


‘PROPS — STRUTS — BEA 
our surplus non-mechanical M, CLAMPS 


C. EVANS AND SONS, LTD,, 
Bow, London, E.3, 
ADVance 5691 G Nines), 


access roads and al! Purposes, 


Brampto 
Telephone: Bexleyheath “dort 


for 


TIMBERS for shoring, paling and walling. Consult 


us first.—TRACK SUPPLIES AND SERVIC 
Haversham Bank Sidings, 


ES, Ue. 


Wolverton, Bucks, 


Wolverton 2242. 
EVANS OF BOW are still the BEST "BUYERS « of all 


your 


7-RUSCO 


surplus 
Contact: C. 

Burnside Street, 
Telephone: 


R.S.J.s, ANGLES, 
EVANS AND SONS, 
Bow, London, E.3." 
ADVance 5691 (3 lines), 


TT FENCING, LTD, DO} 
SURREY. Telephone 3416. ae, 


Channels, 
yell 


All classes of FENCING supplied and erected, 


Specialists in Chain Link. 


Size 


8ft. x 6ft. 
10ft. x 8ft. 
12ft. x Bft. 


Estimates free. 


NEW SITE HUTS 


Shiplapped 
£38 20 
£51 10 0 
£57 10 0 
Including Floors. 
Carriage paid 25 miles. 


HILL, LTD., 


F /Edge 


4 Cc 
68/70 Penge Road, London, S.E.25. 
Telephone: SYDenham 3131/5. 


FOR SALE 


Approx. 9ft. 


to customer's requirements. 
from 


carriage 
samples, etc., 


Frederick Road, 


CA 
& 


SWA 


» 60 TONS TRENCH SHEETING 


long x 4ft. wide x 11/12 gauge or cut 
Price £40 per ton plus 
Manchester. — For further details, 


write or ‘phone: 


COX AND DANKS, 
Salford, 6. Tel.: 


LTD., 
PENdleton 2481, 


MBRIDGE 
SPHALTE 


co. LTD. 


NN ROAD, CAMBRIDGE 
Telephone’: 2606 & 55621 /2 
ALSO) 


FLEXIBLE ROOFING PITCH MASTIC 


TOWER 


LAD 


DERS 


Tr 
== es 


for 


CONTRACTORS’ PLANT DIVISION, 


WAND 


SWORTH ROAD, 


LONDON, S.W.8. 
Telephone MACAULAY 2233. 





tch 


8), 


NG 


cut 
dus 
ils, 


81, 


ta 


April 27 1961 


MISCELLANEOUS ITEMS, 


ROUNDS for SALE: 


British manufactured 
Ne, tons, S-gauge, 15ft. 
six tons, tain. dia., 16ft. 
10 tons, 3sin. dia., 16/18ft. 
10 tons 7isin. dia., 15ft. 
20 tons ‘ain. ¢ dia., 15/18ft. 
Second-hand Rounds on 
mixed diameters an 9 
" tOTEMPLE MILLS (STEEL), LTD., 
Temple Mills Lane, Stratford, E. 15. 
Telephone: Maryland 2660/7734. 


-~ EVAR ffer for SALE: 
EVANS is AND SONS, LTD., o 
FFOLDING TUBE, 1-29/32in. 
C. § en wee Sau Any quantity—immediate 
0 
any area. 
Se coaiett: Burnside Street, Bow, London, E.3. 
Telephone: ADVance 5691 (3 lines). 


LEEPERS. — All grades available for 
Rawway egenetch by motor transport to any area. 
Inquiries to: EART AND CO., LTD., Park Road, 
West Ha Hartlepool. Telephone: ‘Hartlepools: 2141. 


PILING in 1GB, 2 and 2B Section, 
Lass", 30ft. lengths, for HIRE.—MABEY an 
0. LTD. 54 Victoria Street, London, S.W.1 
Fel: vic. 8025 and Manchester-Broughton 3959. 
‘ TANTED, e BLISTER HUT, approx. S0/8Oft. 

— 900/150ft. long, height immaterial. 
_Write Box M.4032, 


“The Contract Journal.” . 
TEEL BUILDING, 76ft. x 60Oft. x 17%2ft., with 
S side rails, 


fully openings doors one end, £1,250 
pho are 


8-gauge. 





MANS, Ballards Wharf, Poole 334. 

Second-hand GRANITE KERB, 
Ws rts. PBLOCKS: also PAVING, any quantity. 
Full dets., write Box F.H.987, “The Contract Journal.” 


GRANADA TY 


le-storey Vic Hallam CEDARWOOD BUILD- 
Cnet 2 rect condition. 5,472 sq. ft. overall (171ft. 
32ft.); 2,848 sa. ft. overall (89ft. x 32ft.). Height 
to eaves 9ft. At present divided into offices by de- 
mountable partitions. Inspection any time. 
Telephone or write: 
JIM INGRAM, 
Granada TV, Manchester, 3. 
DEAnsgate 7211 (Ext. 315). 
———_——_ 


SECONDHAND PLANT 









20,000ft. 10/21ft. STEEL SCATIOL Ens 
2 

6/9ft. STEEL SCAFFOLDING 1/2d. ft. 

EATINGS. ACROW PROPS, SPLITHEADS, 


TRENCH STRUTS also available. 
immediate delivery from stock 


A. F. SIMPSON, LTD 
68/70 Penge Road, London, SE. 25 
Telephone: SYDenham 3131/5 


JACKS UP TO 400 TON 
CHAIN BLOCKS UP TO 10 TON 


L. A. WELCH & CO. LTD. 
54 UPPER PARK - 


LOUGHTON 


}.E.LESSER & SONS LIMITED 
GREEN LANE - HOUNSLOW ~- MIDDLESEX 
= Tel: HOUnslow 7281-7 


TARPAULIN 


HIRE 
JOHN MACNAMARA },°- 


BUSH ROAD, LONDON, 5&.E.8 
BERMONDSEY 3275 & 1435 


GRANITE SETTS 


DELIVERED ANYWHERE 


HARRIS & BAILEY TD. 
CROYDON 
ADDiscombe 3181 Ref: Mr. T., 





Jones 


CLINKER & ASHES 
HARDCORE 


ETC. 


GEO. E. CLOKE LTD. 
NEASDEN LANE, LONDON N.W.10 
Dollis Hill 7777 P.B.X. 
PLANT HIRE 
HEAVY HAULAGE 


DEMOLITION 




















THE CONTRACT JOURNAL 


ETC. 


EVANS AND SONS, LTD., offer for SALE: 
RECONDITIONED SCAFFOLD TUBE (Steel and 
Also FITTINGS in_ stock, 
Norstel, Burton, Big Ben. 
Boulton, etc. For full detailed list and expert advice, 
Contact: Burnside Street, Bow, London, E.3. 
Telephone: ADVance 5691 (3 _lines). 


FOR SALE AND HIRE, 200 PROPS, Sizes No. 1, 
_2, 3 and 4. Also all types of Non-Mechanical 
Equipment, including SKIPS (Circular Tipping and 
Rollover Concrete Pouring), TRESTLES, FLOOR 
CENTRES, ROADFORMS, 


etc. 
PLANT AND BUILDING EQUIPMENT, LTD., 
1 Chatfheld Road, London, S.W.11. BATtersea 9213. 


Fo SALE, TIMBER SECTIONAL BUILDINGS, sizes: 
7Oft. 10in. x 28ft. 10in. 91ft. 10in. x 18ft. 10in. 


31ft. Oin. x 19ft. Oin. 19ft. Oin. x 71ft. Gin. 
SOft. Qin. x 18ft. 10in. 

NORMAN EE. POTTS (MACHINERY), LTD., 
151/154 Sandy Lane, Birmingham, 2. 


Tel.: VIC. 1278. 


OR SALE, “Approx. 4,000 | Mills No. 3 SCAFFOLD- 
ING TUBE CLIPS. Have been used but in 
excellent condition. Price 3s. 6d. each ex works. 
C.K.S. GROUP, LTD., Gannow Lane, Burnley.  Tel.: 
Burnley 7557/8. 
CUINKER REQUIRED. Suitable for breeze block 
making. Approx. SOOyd. per week 
Sample and price delivered Eastleigh 
BROTHERS (THE BUILDERS), LTD., Bitterne Road, 
Southampton. 
ANTED: CORRUGATED STEEL SHEETS, 
Second-hand. Any area. Sites cleared. Prompt 
payment.—jJ. DUFFY, Bank som. Clayton, Man 
chester, 11. Telephone: East 3361 


For SALE, NISSEN | HUTS, 36ft. x 16ft., 
sheeted, £60 each.—F. JAMES 
Newport Pagnell. Telephone 18 and 


EDWARD ASH, LTD. 
RAILWAY SLEEPERS 


AND 


CROSSING TIMBERS 


KENT WHARF GREEKSIDE, DEPTFORD, 8.6.8 
Telephone: TiDeway 2661-2 | 


black, iron- 
AND SONS, 














ELECTRICAL, SPARES AND OVERHAULS, 
VEHICLES AND ANCILLARIES 





ALWAYS AT YOUR SERVICE FOR 


RUSTON 


SERVICE EXCHANGE ENGINES 
GENUINE SPARES 
FUEL INJECTION 


CONWAY MOTORS 


(MANCHESTER) LTD. 
LOWER BYROM ST., MANCHESTER 3 
Telephone : BLAckfriars 7741/9443 


FOR HIRE 
(|S SALE 


SIT DORMITORIES 









& OFFICES 


Landsman’s Mobile Units are built 
for the job. On-site accommodation 
pays dividends. Six men can be com- 
fortably housed for as little as 17/6 
per man per week. Features include, 
6’ 4" single beds, 6° 104” headroom, 
hot water tank, gas cooker, solid 
fuel stove, and adequate ventilation. 


LANDSMAN’S SERVICES 


BUCKDEN HUNTINGDON 
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ELECTRICAL, SPARES AND OVERHAULS, 


VEHICLES AND ANCILLARIES 
YLINDER HEADS. 


— Caterpillar, inter- 


national, Ruston, Diamond T, 8.M.C., A.E.C., 
Gardner, etc., perfectly repaired by our special 
“FUSION WELDING PROCESS,” no matter how 


badly cracked. Finished, machined, tested, standard. 
Also Repairs to Crankcases, Sumps, Differentials, etc. 
Axles, rear and front, reconditioned. Exchange P6, 
6 P4 Heads. Established 40 years. Satisfaction 
qoerenseee. —ANGELL AND WILLIAMS (PECKHAM), 

LTQ., Sumner Road, S.E.15. Telephone: RODney 3559. 


OR SALE, 1959 Bedford TIPPERS.—A fleet of 
20 Model JSS (current type, normal control), 
with 300 cu. in. Bedford Diesel Engines, fitted 
Anthony underfloor gears and 6 cu. yd. Always 
Welding H.D. steel bodies, cab guards, 3:6 plate 
floors, fixed and drop sides, 900 x 20 tyre equipment. 
Average mileage 45,000. Ready for work.—E. Jj. 
BAKER AND CO. (DORKING), ete. 55/61 London 
Street, Chertsey. Telephone 2391 


ere LTD., offer a quavdienma REPAIR 
ERVICE in the FIELD or in their DEPOTS on all 
CONTRACTORS" PLANT. For rapid repairs in the 
Midlands, telephone Birmingham Blackheath 2231, 
and for North London and outlying counties, telephone 
Hertford 2536. Our depots are open for inspection 
at Green Lane, Blackheath, Birmingham, and Amwell 








Lane, St. Margaret's, near Ware. 
Rs “ARC, LTD., Albert Dock 4381. Plant Hire 
— Can SUPPLY _ LIGHTING and 


GENERATOR SETS, STANDS and CABLE and GLOBES, 
with Attendant (if requit ed) to all parts of the country. 





Speciality: railway, tunnel and bridge work. Speed 
your contracts. 
OLLS-ROYCE SERVICE EXCHANGE ENGINES 


for Euclid 15-ton, 22-ton and 27-ton dump trucks. 
Delivered or fitted anywhere in U.K.—TILSLEY AND 
LOVATT, LTD., Diesel Engine Division, Trentham, 
Stoke-on-Trent. Telephone: Trentham 57331 /3. 


ANTED, for 27RT Ruston Blast Hole Drill: 
COMPLETE poRite STEM S3,in. dia.; DRILL 


BITS 65,in. x 250 
Write Box E. sath, ‘* The _Contract Journal. Mn 


"THAMES 4D 22-SEATER "Bus. Excellent condition. 
£325.—'Phone: Ealing 696 















71 SERIES 


GENUINE SPARES 
COMPREHENSIVE STOCKS 


40% OFF LIST PRICE 
P.R.LOWE&GO. sinncy rer maivine 1239 


© SURREY Tel: Melville 1839 
GUARANTEED USED TRACTOR/ 
CRAWLER SPARES . 300 TRACTORS 
ALWAYS IN STOCK FOR DISMANT- 
LING . EQUIPMENTS . WINCHES 
TRACKS . ROLLERS . HEADS, ETC, 


SHELTON TRACTOR SPARES LTD. 
BULBY, BOURNE, LINCS. Tel.: EDENHAM 223-4 


RUSTON & PAXMAN 
SPARES! 


Dispatched “same da 
anywhere In the U.K. 


By the Official Stockists : 
Wheatley ¢ Whiteley 


99 KIRKSTALL ROAD, LEEDS 3 
Tel. 31122 Spares only Tel. 20124 


GOACH SPECIALISTS 
of the SOUTH 


always have available a 
Large stock of Good Used 
PASSENGER VEHICLES 
many with C.O.F.s 
Ideal for conveyance of staff 






















Yearly Road Fund Tax £12.10.0 


BEDFORD 26 str. Coaches from £75 
or suitable for SITE OFFICES, from £50 
-A.E.C., LEYLAND, etc., 33/35 str. 
from £100 


Let us demonstrate at your premises 


E. |. BAKER & CO. (DORKING) LID. 


The Coach Works, Farnham Trading Estate, 
Farnham, Surrey. Telephone: 4626/7 





SUPPLEMENT 


USTON POWER TO SERVE YOU. 
From stock: SERVICE EXCHANGE ENGINES, 
Types VRON, VROHN, VRHN, VQBN, VPHN, 
YEN, VCBN, and PAXMAN RANGE. 

Full range of ENGINES from 10RB to 110RB Excavators. 
SERVICE EXCHANGE ENGINES also stocked for 
Cranes, Locos., Pumps, Power Packs, etc. 
CHANGEOVERS to EXCAVATORS and other PLANT 
UNDERTAKEN on site by STAFF of competent 

FIELD ENGINEERS. 

TILSLEY AND LOVATT, LTD., Engine and Plant_Div., 
Newstead Trading Estate, Trentham, Stoke-on-Trent. 
Telephone: Trentham 57331 and 57332. 
Telegrams: ‘‘Diesel,"’ Stoke-on-Trent. 

OR SALE, Bedford-Perkins DIESEL SEM! LOW- 
LOADER ARTICULATOR, recent engine and new 
tyres, £300; Scammell Attachment and 2-16-6 
Scammell Trailer for same, £65 each.—95 Woodhouse 
Road, Intake, Shefheld 29139-37529. 





ARION and LIMA SPARES, brand new, at sub- 
stantially reduced list prices. Also OIL TANKS 
and BOWSERS. — LEACH PLANT CO., LTD 
Birmingham Road, Great Barr, Birmingham. 
Great Barr 1791. 


ESTABLISHED 1898 


PAXMAN 


GENUINE PARTS - ON SITE SERVICE 
EXCHANGE UNITS 


F MITCHELL (Nottm.) Ltd. 


DERBY ROAD, NOTTINGHAM 
Tel. 77701 day or night 


FRANK COWLEY 
200 


OEPENDABLE BUSES AND COACHES FOR 
YOUR INGPECTION AND TEST 


ALL VEHIOLES GAN BE TAXED AT 
£12 16 6 PER YEAR 


Mk. !V_ underfloor-engined 39- 

1953 A.E.C. and 36-seater full luxury 

Coaches, all in excellent condition and ready 
for immediate service, £1,150 each. 

LEY High Bridge Double-deckers 

PD2 LAND all fitted with 0.600 Engines, 


in first-class condition throughout, with good 
batteries, certified 1962, £395 each. 


1948/49 LEYLAND pst 34-seater Service 


uses, front entrance, 
Gemeres by Leyland PS1 Diesel Engines, £275 
each. 


High Bridge Double-deckers, 
1947/48 A.E.C. with AEC 7.7 


. Diese! 
Engines, an exceptionally clean fleet and 


excellently maintained, £325 each. 


949 Low Bridge Double-decker, 
! A.E.C. fitted with A.E.C. 9.6 Diesel 
Engines, a very fine machine, ready for 
immediate work. 


1949 BRISTOL 32 -_ seater Coaches, 


powered by Gardner SLW 
Diesel Engines and five-speed gearboxes, £325 
each. 
LEYLAN High and Low S8Bridge Doublie- 
D deckers, 1949 and 1950 bodies, 
excelient and very clean throughout, £225 each. 
All the above vehicles carry out three months’ 
guarantee and are fitted with good serviceable 
or new batteries. 


Write for iatest stock Ilst, also special spare 
part price list showing saving of 75% on sp s 


WILL TAKE YOUR OLD VEHIGLE IN 
PART EXOHANGE 


FRANK COWLEY 


3 Blackfriars Road, Salford, 3 


Phone : MANCHESTER BLACKFRIARS 7577 
and BLACKFRIARS 1046 
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OR SALE, Caterpillar ENGINE, No.  1S56SP, 

suitable for D4.—KINGS NORTON EXCAVA- 

TORS, LTD., Dormston Trading Estate, Upper Gornal, 
near Dudley. Telephone: Sedgley 2513. 


WO 2100 x 25 WHEEL and TYRE ASSEMBLIES, 
16-ply, relugged, £90 each. 
10 1200 x 24 TYRES, 8-piy, 


unused, €22 each. 


lu. W. VASS, LTD., Ampthill, Bedford. Ampthill 3255/6. 


RISTOL ANGLEDOZERS AND EQUIPMENT. 
Immediate SPARES and REPAIR SERVICE for all 
models.—H. A. SAUNDERS, LTD., Main Distributors, 
The Butts, Worcester. Telephone 26651. 
UMMINS L ENGINE, _ runner, 
Caterpillar D7 ENGINE, c/w clutch, £225. 
Ruston 10RB (less engine), suitable spares, £100. 
WINDER, S8 Exeter Gardens, Stamford 2680. 


WO Hydraulic Articulated TIPPING TRAILERS, 
10-ton upwards. — Details and prices to: 
BOWMANS, East Quay, Poole 334. 


ANTED, REPLACEMENT PARTS for all Crawiers. 
Tractors and Contractors’ Plant. 
Write Box E.F.513, “The Contract Journal.” 


TRAILERS 


25’ Semi-trailers, Scammell and all types 
new and reconditioned immediately 
available. 200 always in stock. 


£250. 


E. C. G. TRAILERS LTD. 
96 Hackford Road, S.W.9 — Telephone: REL 3853 


eat 
) bh 1 


Le Lith east GREAT YELDHAM ESSEX - Tel 305 


4 WEEKS’ 
FREE TRIAL 


without obligation to purchase 


Weight Pri 
with With 
teeth only 


ce 
Complete as 
illustrated 


All prices Ex works, Carriage Extra at cost. 
Subject to alteration without notice 


DESIGN ENSURES LOWEST— 
@ PURCHASE @ MAINTENANCE 
@ RECONDITIONING COSTS 


LY . 
NEWTOWN - POOLE - DORSET 


Tel.: Parkstone 4400 


April 27 196) 


ELECTRICAL EQUIPMENT, SPARES AND OVERHAULS, VEHICLES AND ANCILLARIES 


° & . SAE: ans 
Magy Oi odie: SMe, Sth weet couplet 
New Fiarton Ford Trader, 138in. ual — 
Tee asa Alice ay sae 
CHURCH ROAD “MOTORS (SOUTHEND a 
LTD ~ON-SEA), 


Imperial Garage, Hadleigh, E 
Tel.: Hadleigh $7271 (6° lines’ 


SPARES.—We have available Spares for the j 

D8 "Caterpilian Tractor Eracurt from. list 

139d. ‘te Seen ternee, Model 

Ps roan teens 24 EARTHMOVER we 
available. ES also 


Part-worn 
Write Box E.3952, “The Contract journal,” 


J. JOHNSTON AND CO., LTD., f 
7 OVERHAULS and FIELD SERVICE to As. 
of Contractors’ Plant, Mobile Cranes, etc. pvt 
Elgar 6905. RAPIER SPARES AND Serv, 
Coronation Road, Park Royal, London, N.W.10. ct, 


OR SALE, Single Deck A.E.C. DIESEL ‘Bust; 
Sheffeld Transport Dept. Small mileeses, 
recondition, certificate fitness, £225 each— PEARY 
STREET GARAGE, Sheffield 29139-37529, - 


New 


jollowi 
prices.” 
Series 2y 


OR SALE, Two Sets 19RB TRACKS, scene 
£15 each: One Set of 10RB TRACKS, cre 
£10. — THOMAS CORNEILL AND co.’ {itl 


Tel.: Stockport 7214. 


——_—_—_—_—_—_—— 
Sn 


ENGINE RECONDITIONING 


All types, petrol and diesel. Crankshaft grinding 
| 


to 7’ 6” long. Cylinder boring, bearings remetal. 
led. Worn parts reclaimed by metal Spraying, 


Mansons (Engineers) Limited 
Kingsbury Road, London, N.W.9. COL. 464] 





BALL AND ROLLER BEARINGS 
FOR ALL CONTRACTORS PLANT 


BRITIGH © AMERIOAN @ CONTINENTAL 


Any quantity despatched same day. 


A.C. BEARINGS 
245 KNIGHTSBRIDGE 8.W.7 


RUSTON 


SERVICE EXCHANGE 
GENUINE SPARES 


TILSLEY & LOVATT LID. 


STOKE-ON-TRENT, STAFFS 
PHORE: 57331/2 GRAMS; Dissét 





MOBILE CRANES 


Jones KL15 Mobile Crane, 15cwt. capacity, Jib 20ft 
long, Coburn petrol engine, four pneumatic-tyred 
wheels. ‘f 

KL15 Mobile Crane, 15cwt. capacity, 21f 

Swan Neck elie. pmuston diesel engine, fou 

pneumatic-tyr wheels. . 

Neal Mobile Crane, Type GP, 20ft. Straight Lattice! 
Jib, ae wet diesel engine, four pneuma 
tyred wheels. 

Jones KL22 Mobile Crane, 2-ton capacity, fitted = 
Straight Latticed Jib, Ruston diesel engine, 
pneumatic-tyred wheels. type 

Staffa 3-ton capacity Mobile Crane, Cantilever ” 
Jib, Hydraulic Luffing, Austin petrol eng : 
11ft. Gin. turning circle, 12-V electric equipmen 
excellent. . 

Tayor Jumbo Hydraulic Crane, 3-ton capacity, cut 
lever type Jib, Perkins P6_ diesel Sriving 
saouma ree sees. new gearbox, 
axle; good condition. 

Darlington Hy-Mobil Lorry-mounted Hydraulic Cre 
3-ton lifting capacity, four lifting poe PA 
40, 45 and 60cwt., powered by Perk Lea, 
diesel engine, Edbro Hydraulic bo so0d 
power-assisted steering, four-wheel drive; 
condition throughout. 

Second-hand Neal Mobile Crane, Type Q 
capacity, Ruston 3YC diesel engine, 
up to 5Oft., power steering. u 

x 
1957; good condition 


Jones 


mounted on four 
wheels, crane new July, 


i s RD, LTD., 
THOs. W. WA D, 


ALBION WORKS - - - 
Telephone: 26311, Extension 225. 
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G 
W s.08e Also: 
COMPRESSORS. 
MOBILE CRANES. 
LIGHTING PLANTS. 
in , LTD., Plant Hire Division, 
ot ores: North Woolwich Rd., London, E.16. 
Silvertown ne: ALBert Dock 4381 (10 lines). 


seme 


SOR SALE, International BTD20 Crawler TRACTOR. 








i International Hydraulic Buligrader, 
= 1960, worked approx. 1,000 hours, in 
oon ndition throughout, £6,400. Inspection 


excellent co ointment. — Apply WESTERN 
Bristol, are? ae’ SERVICES, LTD., Severn Road, Hallen, 


Seek Tel.: Avonmouth 3473. 


Tro n Electric TUNNEL KILN for tile 
Fee complete with ancillary equipment, 
itable for operation on 400-V 3-phase SO-cyc. A.C. 
suitable puilt by G.E.C., Ltd., England. Available at 
mains: teanda. In good condition.—Full particulars 
Jinja. bie from the CROWN AGENTS, 4 Millbank, 
Te (Ref. W10/Sales 1925.) “ si 
SOR SALE, J.C.B. HYDRA-DIGGA LOADALL 65, 
F with 24/28in. Backacter Bucket, fitted with power 
steering. Bought new September, 1959. — Apply 
GABLE CONSTRUCTION CO., 54 Garratt Lane, 
London, S.W.18. “ Ne 
SURPLUS PLANT (all_ types) and MATERIALS 
§ regularly PURCHASED in small or large parcels. 
Rapid inspections, prompt payment.—E. H. CHURCH 
AND CO. (EDMONTON), LTD., 68-70 Penge Road, 
South Norwood, S.E.25. Tel.: SYDenham 3131-3. 


second-hand CONTRACTORS’ PLANT, 

OF MERHAULS and REPAIRS and SERVICING, 

ntact: A. AND S. SERVICES, 88 Cherrydown Avenue, 
Chingford, E.4. Telephone: Silverthorn 3028. 





STANTED. 30in. SANDOR.—H. HAINES (WITNEY), 
atTD., Oxford Road Garage, Witney, Oxon. 


TT 


MORRISON AND SONS LID. 


GRANGE TERRACE, WAVERTREE, 
LIVERPOOL, I5 
Tel: Sef Park 1455/7 





FOR SALE 


ATLAS-COPCO 4-tool AIR COMPRESSOR, 
Type PD225, giving 225 cu. ft. per min., 
fitted with Perkins S6 Mk. 2 Diesel Indus- 
trial Engine (elec. starting), Compressor 
mounted on four wheels (pneumatic tyres), 
fitted with overrun brakes, bought new 
1957 £790 


ATLAS-COPCO 2-tool AIR COMPRESSOR, 
Type NT9, Portable, giving 110 cu. ft. per 
min., fitted with Ford Diesel tndustriai 
Engine (reconditioned; elec. starting), 
mounted on two wheels (pneumatic tyres), 
towing model, bought new 1955 £385 


LINER 15cwt. Roughrider DUMPERS, Type 
Mk. 1A, fitted with Petter AVA1 Diesel 
Engine, 1955 From £120 


LINER 1Scwt. Roughrider DUMPER, Mk. 2, 
fitted with Lister Diesel Engine, bought 
new 1959 . £262 


PARKER 5 3'2 Little Giant CONCRETE 
MIXERS, on four iron wheels, fitted with 
Lister LD1 Diesel Engine, bought new 
1957 From £95 


MILLERS 10/7 Open Drum CONCRETE 
MIXER, fitted with Lister Petrol Engine £45 


A.C.E. 4cwt. WINCHES, fitted with Petrol 
Engines £25 


A.1.D. PAINT SPRAY COMPRESSOR, fitted 
with Norman Petrol Engine £25 


WINGET 4ft. 6in. MORTAR PAN, with Lister 
Petrol Engine ¢canren . £95 


BUTTERS 3-ton 
with 60ft. Jib 


DERRICK CRANE, 
- ++. £650 


Electric 





JOSEPH PUCSLEY ®: 


OR SALE. 
eveatmen Wolf 48, Dorman, tour equipments, 
Priestman Wolf 52, Dorman, two equipments, £900. 
Four Diesel-driven EXCAVATORS, with equipments, 
‘syd. and 3syd., £1,100 the lot. 
Three Chaseside SHOVELS, '2yd., Diesel Engines, all 
workers, from £175 each. 
Muir-Hill 108 DUMPER, 4yd. body, £200. 
6in. ROAD FORMS, standard, with pins, second-hand, 
35s. each. 
Air Pumps 600 c.f.m. Portable COMPRESSOR, Rolls- 
Royce Diese Engine, 1959, £2,250. 
TOWER CRANES, Weitz G12, £400 each. 
CRANE SKIPS, '2 to 2 cu. yd. capacity. 
Goodenough PUMPS, 11!2in. to 6in., Petrol and Diesel. 
New Maximixam CONCRETE MIXERS, 3/2 to 7/5. 
Maco PIPELAYING WINCHES, '2-ton to 2-ton, and 
PIPE DOGS, all sizes and capacities. 

New ROAD FORMS, Gin. to 10in. section. 
CONCRETE PLACING SKIPS, 12 to 2 cu. yd. capacity. 
M.E. ENGINEERING, LTD., 

457 Finchley Road, London, N.W.3. 
‘Grams: Mengilim, London. Tel.: Hampstead 7481-2-3. 


ANTE  D. 


Second-hand Jones KL44 MOBILE CRANE, or 
similar, in good condition, 2/4-ton capacity. 
Second-hand Ruston-Bucyrus 60RL BORING RIG, with 
or without tools, in good condition. State price. 

Write Box P.4030, ‘‘ The Contract Journal." 


UVANTED, FORWARD SHOVEL EXCAVATORS, 
Machines dual-equipped 


American or _ British. 
considered. — AXWORTHY AND COMPANY, LTD. 
(Drotts for Hire), Straight Road, Old Windsor, Berks. 
Tel.: Windsor 3434 or 3384. 


OR SALE, Several 1Scwt. Diesel DUMPERS, late 
1958, £150 each; also 3in. Diesel Centrifugal 
PUMPS, £35 each o.n.o. All in good working order. 
J. J. JOHNSTON AND CO., LTD., 271 Uxbridge Road, 
London, W.12. Tel.: Shepherds Bush 6941. 


SHAWNEE POOLE DUMP TRUCKS 
FOR HIRE 


We operate the largest hire fleet of these 
machines In England; consult us for all 
your requirements. 


Our hire fleet also includes D.8’s, D.7’s, 

D.4’s with Scrapers, Drott Shovels, Ex- 

cavators all sizes, Cat. 977 Traxcavators 
and 25 ton Low Loaders. 


PLANT HIRE OR CONTRACT 


IRVING AINSWORTH (MORLEY) LTD. 


MORLEY - Nr. LEEDS 
Phone: MORLEY 1800-1-2 

















































the load 
off your mind 
when you choose 
MERTON 
loaders 


Frontloaders 
-way loaders 
Overloaders 

MERTON 


make the lot 


MERTON ENGINEERINGCOLTD 
Feltham. Middlesex Phone 3045 


We 


Lawrence Hill BRISTOL, 5 


TELEPHONE 56037 (4 Lines): GRAMS, ‘PISTON’, BRISTOL: 


OR SALE or HIRE: JUBILEE TRACK; TIPPING 
WAGONS; SOGIES, etc.; B.H. and F.B. RA! 

for relaying or shoring; Pierced Steel PLANKIN' 
and SHUTTERING PANELS; HAND WINCHES; SHEAR 
LEGS and CHAIN BLOCKS; CRANE BUCK) ; LIFT- 
ING JACKS; STORAGE TANKS; GIRDERS; ANGLES: 
CHANNELS and ROOF TRUSSES; Steel Frame and 
Wooden Section BUILDINGS; Steel and -Iron 


Cast 
TUBING up to 24in.—CYMRIC TRADIN ee eo 
Liandaff, Cardiff. . pabecer eae 


ELMAG Diesel PILE HAMMERS for HIRE .. . 
Models DS, D112, D022, available with rope 
suspended leaders and leg guides, suitable for driving 
any section of piles. Also G17T Deilmag PILE FRAME 
with Turntable and Diesel Winch. 
; DUDLEY VALE. LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


ASVERTIsER wishes to PURCHASE Modern 10RB, 
19RB and 22RB Ruston-Bucyrus EXCAVATORS, 


not less than 18000 Series, 


any equipment con- 





sidered; condition immaterial. Please write full 
details and price to Box QQS500, “The Contract 
Journal.” 
OR SALE, Pingon P18 TOWER CRANE, 70Oft. 
under hook, rail-mounted, new June, 1960. 
Available London area.— Further particulars from: 
THOMAS LOWE AND SONS, LTD., Broadway 


Chambers, Hammersmith, London, W.6. 


OR SALE, 24RB, fully rigged as crane, with 

Forward Shovel Equipment and Dragline Bucket 

and Fairlead.—PLANT SALES, LTD., 25 Castlereagh 
Street, London, W.1. Tel.: Paddington 2663/5. 





TOWER CRANE for HIRE.—Liebherr F25. Maxi- 
mum height 133ft., radius 75ft., load 2 tons. 
JERRAM, Sandford Works, E.6. GRA 4617/8. 


TOR SALE, Niagara Type E7 VIBRATORY SCREEN, 
good condition, £95. 
Write Box P.4033, ‘‘ The Contract Journal.” 


PETERBOROUGH MOTORS 
LIMITED 


\ 


MAIN \ 





DISTRIBUTORS 


New |.C.B.4 Hydraulic EXCAVATOR/LOADER with 
7, cu. yd. Front Loading Shovel, on 14 x 30 x 8-ply 
rear and 900 x 16 x 10-ply front tyres, all-weather 
cab, power-assisted steering. Ready for work £2,780 
New County CDSO ANGLEDOZER, roller bush tracks, 
disc type clutches ......... £2,460 
New Fordson INDUSTRIAL Super Majors and Dextas, 
wide range of equipment. 

1954 Mark !! County CRAWLER, fitted Bray Angle- 


dozer. In good working order. Checked over and 
CGMNONE.. | gaescdacendincendonsdaasdscaddasneacouaeae £625 
1959 J.C.B. HYDRA-DIGGA/LOADALL 65, with 


7— cu. yd. Front Bucket, Square Hole Excavator Bucket, 
oversize tyres, power-assisted steering. Reconditioned 
and guaranteed. Choice of three, from ...... £1,350 
1959 J.C.B. HYDRA-DIGGA/COUNTERWEIGHT, 
choice of Excavator Buckets. Very low hours. First- 
class condition, repainted. Choice of several, from 
’ £925 
1960 Power Fordson Major TRACTOR, fitted with 
Shawnee Warrior Digger with three Buckets, Leeford 
Front-mounted Angledozer, tractor on oversize tyres, 
fitted all-weather cab. Only 10 months old. Fraction 
of new price at Cevedenoreruesdescceuadeuteesiie 1,1 

1958 Shawnee Scout DIGGER on old type Fordson 
Major, with Perkins P6 Engine. Ready to go to 
work ..... PR wdézevinewites <ydus qetenenenans £550 
1957 Allen 12/21 TRENCHER, with Dorman 4-cyl. 
Diesel Engine. Ready to go straight to work £1,350 
1954 Howard TRENCHER, mounted on Fordson 
Major Tractor with Perkins L4 Diesel Engine. Ready 
OD GO SOFOIBRE BO WGITE on viccide ccc ccccencccccccccce £650 
1948 Ransomes Rapier 410 EXCAVATOR, with recon- 
ditioned Perkins L4 Engine, 3-in-1 equipment. Ready 
to go straight to work ........ asanesdidevadanae de £86s 
Conder 3 cu. yd. Hydraulic SCRAPER, little used £225 


PETERBOROUGH MOTORS 
LIMITED 


Main Fordson, J.C.B. and County Distributors, 


TRACTOR DIVISION, 
OXNEY ROAD, PETERBOROUGH. 


Telephone 4228, 67007, 5271/5. 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


LANT HIRE. 
We supply on HIRE all types of 
CONTRACTORS’ PLANT: 
Concrete Equipment, Mixers, Vibrators, 
Excavators, Cranes, Derrick Cranes, 
Piling Plant, Hoists, Road Rollers, Lifting Tackle. 
We shall be pleased to receive your inquiries for 
any item not shown, as it may be available at the 
time of your requirements. Certain plant is also open 
for SALE. 
PLANT HIRE SERVICE (LONDON), LTD., 
1 Chatfleld Road, London, S.W.11. BATtersea 9218. 


OR SAL E. 
Caterpillar D8 Series, 
£3,500. 
Caterpillar D8 Series 2U (Ball change), 
LT Model L.P. Scraper, £2,750. 
Vickers Vigor, Torque Converter, Hydraulic Angie- 
dozer and Logging Winch, 600 hours only, 
£3,500. 
WINDER, 58 Exeter Gardens, Stamford 2680. 
UY OR SELL THROUGH UNICORN.—All Mining, 
Quarrying, Contractors’ Plant, Ancillaries, etc. 
Our Register will produce what you want.—Send your 
inquiries or details of equipment for disposal to 
pos PLANT REGISTER, Box, Wilts. Tel.: Bath 
88053. 


OR SALE or HIRE, Latest type AIR LOCKS, L.P. 
COMPRESSORS end MEDICAL LOCK for caisson 
sinking. — A. E. FARR (PLANT HIRE), LTD., 
Westbury, Wilts. Tel. 356. 
OR SALE, Scammell 4 x 4 DUMP TRUCK. 
WILLIAM G. SEARCH, LTD., Whitehall Road, 
Leeds, 12. Tel. 639081 (10 lines). 


“OR HIRI COMPACTOR and 


Compressors, 
Dumpers, 


13A, C.C.U. and Blade, 


LT Winch and 


HIRE, Vibrosoil VS6 
Phoenix PB 250-galion TAR BOILER. 
Telephone: Watford 27252. 


MA /ANTED, Cleveland 110 TRENCHER. Must be in 
good condition. W. AND W. H. PETTIT, 
Cowbit Road, Spalding 2674/3411. 


THE CHEAPEST EXCAVATORS 


the country are available from AXWORTHY. 
10000 Series, any one equipment (Lancs.), 


£1,150. 

Forward Shovel or Dragline (Lancs.), £1,400. 
4500 Series, Dragline (Midlands), £1,500. 
4700 Series, Dragline (Lancs.), £1,500. 
6000 Series, Dragline (Yorks.), £1,575. 
8000 Series, Dragline (Midlands), £1,675. 

F/S or Dragline (Scotland), 


Series, 

Dragline (S. Wales), £3,950. 
any one equipment (Scotland). 
any one equipment (Scotland). 
F/S or Dragline (Midlands), 
Dragline or F/S (Midlands), 


(Midlands), £2,500. 
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Series, 


33RB, 4900 Series, 


33RB, 4600 Series, (Midlands), £2,950. 
33RB, 11000 Series, 


F/S (S. Wales), 
£3,7 


»750. 
37BE, 11000 Series, Dragline (London), £3,500. 
Ring Windsor 3434 or 3384, 


AXWORTHY AND COMPANY, LTD. 
(Drotts for Hire), 

Straight Road, Old Windsor, Berks. 
Telegrams: Axworthy, Windsor. 


Henry Boor Pianr 


OFFER FOR SALE: 
Drott 4-in-1... : .....£1,950 
Priestman EXCAVATOR, SK and B/A £1,500 
CHASESIDE 700, 1 cu. yd. Bucket £1,200 
Orion DUMPER, 20cwt. £165 


Further details from: 
HENRY BOOT AND SONS (PLANT), LTD., 
Dronfield, Sheffield. Tel.: Dronfield 3206 
Also at Atlantic St., Broadheath, Altrincham. 
Tel.: Altrincham 1701 


Dragline 
Dragline 
Dragline or 


FOR SALE and HIRE 


Drott Skid Shovels 

j.C.B. Excavators 
Air Compressors 110 to 630 cu. ft. 

Vibrating Rollers 

Pumps Diesel Driven 

Parker Concrete Mixers 

Platform Hoists 

Diesel Welding Sets 

Crane Skips 5 cu. ft. to | Yd. 


JOSEPH THOMPSON & CO. 
(LIVERPOOL) LTD. 


Wakefield Road, Netherton 
Liverpool, 10 
Tel: Aintree 6262 


MOORES 


Winget 3/2 cu. ft. to 14/10 cu. ft. 


ls 
| 
| 


©0D SECOND-HAND PLANT available 
WESTERN CONTRACTORS SERVICES, LTD. 
TRACTORS: 

1958, with Bray Angledozer, 

£750. 


County Crawler, 
good order throughout, 
Caterpillar D4 2T Series, 
good condition, £795. 
International BTD20, Rolls-Royce Diesel Engine, 
£6,350. 
Series E, 1'2yd. 
Bucket, new August, 1957, good order, 
Also Compressors: Winget Concrete Mixers. 
Send for complete list. 
WESTERN CONTRACTORS SERVICES, LTD., 


work only, 
Caterpillar 955, 


Severn Road, Hallen, Bristol. Tel.: Avonmouth 3473. 


7 EBRIC PLANT, LTD., 4 The Mead, Carpenders 


Park. Tel.: Hatch End 6221. 
for J.C.B. 
for RoadMac DUMPERS. 
for Petter SPARES. 
for SERVICE! 
of WATFORD. 
SALES — HIRE — SERVICE. 
ANTE D. 
Several 5/3'2 and 10/7 
Six 1/1'2yd. DUMPERS, Diesel. 
One TOWER CRANE. 
One 5-ton Lorry-mounted CRANE. 
THE NEW WANSTEAD AGENCY, 


KEBRIC 
KEBRIC 
KEBRIC 
KEBRIC 
KEBRIC 


MIXERS. 


48 New Wanstead, Wanstead, E.11. Wanstead 5454. 
. any 
in touch 
7S Victoria 
Telephone: ViCtoria 4868/9, 


F YoU WANT 

CONTRACTORS’ 
with METAL UNION 
Street, London, S.W.1. 
7429, 2177/8. 


OR HIRE, 

S-, 7-, 10- and 25-ton Coles; 

jibs to 120ft., plus 2Oft. 

HIRE, Brandon Road, Binley, 
Walsgrave-on-Sowe 3113. 


PURCHASE or HIRE 
PLANT, please get 
(PLANT), LTD., 


to 


Coventry. 


PLANT SALES LTD., 
25 CASTLEREAGH STREET, LONDON, W.1 
Telephone: PADdington 2663-4 


EQUIPMENT 
SALES & HIRE CO. LTD. 


FOR HIRE 


TRAXCAVATORS 955 


FITTED SIDE TIP & RIPPER 
CAT. D.7.’s Dozer or Scraper 


19 R.B.’s— Any Equipment 
HOUNSLOW 883! 


FOR HIRE 


COMPR 


QUARRY BANK, BRIERLEY HILL, STAFFS. 


from 


very 
with L.P.C. Angledozer, 


with 
Buligrader, new 1960, perfect order, 1,000 hours 


Forward Dump 
£3,850. 


Lorry-mounted MOBILE CRANES, 3-, 
2-ton Hydracranes, 
Fly.—COVENTRY CRANE 
Telephone: 


FOR LIMAS 





rs 
BUILDERS AND co 
(LONDON), LTD, ~~ NTRACTORs 
19RBs, 10RBs, D7: Das Cy 
S, S, S, Ss, with Doze 
Drotts 4-in-1; also tlyd. Crawler Snorer, 
all Plant at very competitive rates e's; and 
04 2T, with L.P.C va Me Bi 
.w -P.C. Hydrauli 
good order. © Dozer, In exceotionaty 
Drott 4-in-1, in good condition. 
O07 CABLEDOZER, in first-class order. 
Selection of Modern TOWER CRANES. 
Write or ‘phone: 
Cranleigh, The Drive, Rickmansworth 2878 


Sours 


en SHREWSBURY LIMITED. 
PLANT LIST. 
J.C.B. 4, with 3-in-1 Bucket and 18/22in B 
only 20 hours’ work, £2,400. ; * Bucket, 
J.C.B. HYDRA-DIGGA/LOADALL 65, £1,700, 
Dinkum Major EXCAVATOR, £1,650. ‘ 7 
Caterpillar D4 2T, with Hydraulic Bulldozer £1 
J.C.B. HYDRA-DIGGA COUNTERWEIGHT £600, 
Blaw Knox SUPER SILO, 20 tons. Offers, lease 
aterpillar eries » with Hyd . 
rebuilding, £400. vere SONREEeY, Sit 
_ KENNINGS (SHREWSBURY), LTp 
Industrial Dept., Harlescott. Tel.: Shrewsbury 52444, 


jetes WEITZ Standard TOWER CRANE, impons 
middie 1960, travelling type GISHVA, 68ft tie 
height under hook, length jib 65ft. 7in., complete ith 
ballast. Available early May for HIRE or PURCHASE 
latter £2,600 net.—Tel.: EUSton 4321 (ext, BI 


TEEL SHEET PILES and TRENCH sue 
S urgently WANTED. All sections Doane nets 
and small quantities. Immediate payment. ae 

DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252 


ANTED, SECTIONAL JIB, any length 
belt TC90 20-ton Crane, or any 7, Ue 
measurements, ex. centre, 4ft. 4'4in. in centre a 
1144in.—Details: BOWMANS, East Quay, Poole 334 


or $235, 


ALL TYPES OF BUILDERS’ 
& CONTRACTORS’ PLANT 


FOR HIRE 


SYMES 
(PLANT) LTD. 


ONGAR ROAD, 
BRENTWOOD, ESSEX. 


TEL. BRENTWOOD 2116 (5 lines) 





ESSORS 


60—600 C.F.M. 
J. W. COX PLANT HIRE LTD. 


Phone: CRADLEY 66695 


COVENTRY GRANE HIRE 


PROPRIETOR: ALEC STATHAM LTD. 


BRANDON ROAD, BINLEY, COVENTRY 
TELEPHONE: WALSGRAVE ON SOWE 3113 


MIXER 


Lorry mounted Crane Hire fleet. 
Capacity 2 to 25 tons. 

Jib lengths to 120 ft. 

Fly jibs to 20 ft. 

Country wide service. 


TOTtenham 
0401 
(10 lines) 





rs, 
ind 


ily 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 





ba aie Pe 
ALES PLANT REGISTER, 
V OFFER FOR IMMEDIATE SALE: 
EXCAVATORS: ; 
MITH 2/10, 16000 Series, Dragline, Skimmer and 
oO. 
onan 22500" Series, Skimmer one Peghacter Equip- 
r d condition, bs " 
ment oo series, F ‘s. very good condition, £1,650. 
oTESTMAN WOLF Mk. IIIB, Skimmer or Backacter, 
PRIESTS good working order, £1,400. : 
SMITH 21, 1952/53, Dragline, very good condition, 
£3,500. ; ; ; 
, F/S, good condition, £2,850. 
3aRe, 36000 doles. Dragline, very good condition, 


act as F/S Equipment, 1953, very good order, 


spb. 14500 Series, Dragline and F/S, overhauled, 
33RM ery good condition, £6,000. ia 
38RB, 19000 Series, Dragline, very good condition, 


LtTo. 


41000 Series, Dragline. Price on application. 
3708 ‘osa, Bragiine and Shovel, good condition, 


saRBe 16000 Series, Dragline, good condition, 


1501, 5000 and 32000 Series, Dragline or 
eas | so bom £5,500 £9,000 each. 
DEMAG 3 cu. yd. EXCAVATORS, F/S, 1958, excellent 
i . Price on application. 
FOR congOMPREHENSIVE LIST OF PLANT FOR SALE 
ND HIRE—SEND FOR VALES FREE PLANT 
° REGISTER. 


: 14 Lower Grosvenor Place, London, 
Further tetoria 7531, 3501, 8080, 9886 (15 lines). 


TOR E, Pingon P18E TOWER CRANE, with 
aioe. Ballast Rails and Sleepers, purchased 
1953, Machine No. P18E/15, No. 791, in perfect 
rder and ready for work, with extra safety devices. 
‘Also TURNTABLE, suitable for Pingon P20 and P25 
Tower Cranes. RAIL CENTRES, 12ft. Gin., unused. 
The above plant can be seen at Greenfield Plant Depot, 
Burnbank, Hamilton, Lanarkshire.—Offers in sealed 
envelopes to the Secretary, SCOTTISH SPECIAL 
HOUSING ASSOCIATION, LTD., 19 Palmerston Place, 
Edinburgh, 12, by 10th May, 1961. 


. 1960 J.C.B. HYDRA-DIGGA;/COUNTER- 
Fas. %oin. and 24in. Buckets, extension to 
16ft., perfect order, 800 hours only, £1,500. Hire 
purchase can be arranged.—HUTTY, LTD., Chobham 
Road, Frimley, Aldershot. ‘Phone: Camberley 1316. 


I to PURCHASE immediately, Birtley 80 
Wtnarer UNIT for D8 Tractor.—WESTERN 
PLANT AND EQUIPMENT, LTD., Colchester Factory 
Estate, Cardiff. Cardiff 35525. 


OR SALE, 24RB EXCAVATOR, 9000 Series, 
4VPHN Diesel, Face Shovel Equipment. 
LAWFORD PHILLIPS, LTD., Orme Street, Dalehali, 
Burslem, Stoke-on-Trent. 


, HIRE in Leicestershire and adjacent counties, 
Fe cies and Hydrocon MOBILE CRANES and J.C.8. 
EXCAVATORS.—CREESE PLANT HIRE, Thurmaston, 
Leicester. Syston 2932/3. 

Dee 


SLOGGETTS PLANT HIRE 


COMPRESSORS OF ALL TYPES 


2 Burtons Road, Hampton Hill, Middx. 
Telephone: Teddington Lock 1138/9 















SALE OF 
SURPLUS PLANT 


One '2 cu. yd. TARMACADAM PLANT, complete 
with Dryer and Steel Supporting Structure. 


One 10 cu. ft. PORTABLE TARMACADAM PLANT, 
with Dryer. 


Three Coal-fired TAR BOILERS. 
One 10RB EXCAVATOR, Face Shovel and Trencher. 


One 879A Barber-Greene SPREADER, fitted Ford 
Diesel Engine, with Extensions. 


One 1953 20/25-ton A.E.C. LOW-LOADER, 
9.6 Engine, Carrimore Trailer with Winch. 
15-ton Tipping Trailer also available. 





















J. J. SCALLON AND SONS, LTD., 
Irvinestown, Co. Fermanagh. 
Telephone 215/6. 


CRANE HIRE SERVICE 


5, 10, 15, 25 tons Lorry Mounted 
Neal-Unit & NCK Crawler Cranes 


* 


STANLEY BUTTERWORTH LTD. 


WINTERTON ROAD, 
SCUNTHORPE, LINCS. 


Telephone: SCUNTHORPE 5474/5 





























LANT FOR IMMEDIATE SALE. 
David Brown ITD30 BULLDOZER, manufactured 
1952, new engine, track chains, rollers and drive 
sprockets fitted, repainted and in excellent 
condition throughout, £750. 

Whitlock Dinkum Digger Mk. Ill EXCAVATOR, manu- 
factured 1955, with 18in. and 24in. Excavating 
Buckets and Skyhi Front Shovel, very good 
condition. Choice of two. £700. 

Whitlock Dinkum Digger Major EXCAVATOR and 
Power Shovel, manufactured 1960, with 24in. 
Excavating Bucket, twin crowd rams on 72in. 
Front Shovel and power-operated steering. Whole 
machine in excellent condition. £1,850. 

Whitlock Dinkum Digger Major EXCAVATOR, and 
Power Shovel, manufactured 1958, with three 
Excavating Buckets, 72in. Front Shovel and 
oo steering, very good condition, 

J.C.B. HYDRA-DIGGA/COUNTERWEIGHT, manufac- 
tured 1959, with three Excavating Buckets and 
no Bucket, in very good order, 

J.C.B. Mk. | EXCAVATOR, manufactured late 1955, 
with 24in. Excavating, Front Loading Shovel and 
Bulidozing, in good working order, £700. 

Further details from: 
GROCOCK AND DAY (PLANT HIRE), LTD., 
Rowsley Street, Leicester: Tel.: Leicester 36566. 


ANTED To BUY. 
P. and H. EXCAVATORS, 255, 655, 955, 1025 
and 1055. 

Electric EXCAVATORS, 312 cu. yd., with Shovels. 

N.C.K. EXCAVATORS, 304 or 305 and 604 or 605. 

Euclid BOTTOM DUMPS, 43FD. 

Caterpillar TRACTORS, D7 Model 3 T, with Hydraulic 
Dozer Equipment. 

Caterpillar TRACTORS, D8 Model 15A, with Hydraulic 
Dozer Equipment. 

Caterpillar TRACTORS, DS Model 19A, with Cable- 
operated Dozer Equipment. 

Caterpillar TRAXCAVATORS 977. 

DW21_ Motorised SCRAPERS. 

Also GRADERS 100-h.p. 

METAL UNION (PLANT), LTD., 
7S Victoria Street, S.W.1. Tel.: Victoria 4868/9. 





OR SALE. 
Two Greens ROAD ROLLERS, 7/8-ton, driven by 
Ford 4D Diesel Engine, £1,100 each. 

One D4 ANGLEDOZER, Model 2T, £750. 

One International TO9 ANGLEDOZER, £625. 
HEAVERS PLANT HIRE (CHICHESTER), LTD., 
Shopwyke Road, Chichester, Sussex. ‘Phone 2929. 

EQUIRED on HIRE for June, July and August, for 
site Northumberland, One P70 Pingon TOWER 
CRANE, with 99ft. Jib, travelling on rails, maximum 
height under hook 130ft., maximum load 5'2 tons at 
44ft. radius.—Apply Plant Manager, CLEVELAND 
BRIDGE AND ENGINEERING CO., LTD., Darlington. 


AILS, RAILWAY LINE ATTACHMENTS, RAILWAY 
SLEEPERS of all grades and CROSSING TIMBERS 
from 8ft. Gin. to 20ft. long for SALE. Deliveries ex 
stock. State use required for.—F. HIRD AND SONS, 
Armthorpe, Doncaster. Telephone: Armthorpe 339. 


NEAL’S (PLANT HIRE)L” 


SERVE THE SOUTH 


Immediately available for hire on the 
South Coast:— 


Excavators, Tracto-Shovelis, 
Mobile Compressors, 
Fergusons, Mobile Cranes, 
10 BD 3 c.y. Diesel Dumpers, 
Petrol and Diesel Rollers, 
Concrete Mixers, etc., etc. 
All enquiries promptly dealt with 
Phone - - Chichester 3777-8-9 
















BELT CONVEYORS 


We Invite enquiries for the hire of 
conveyors and ancillary equipment 
to handle bulk materials, Our 
organisation Is at your disposal to 
provide technical advice. 
Attractive rates. 


Please write or telephone : 


SUTCLIFFE PLANT HIRE LTD. 
14a BOND STREET, WAKEFIELD 
Telephone: Wakefield 6031 


Warsop Centrifugal and Wickham Diaphragm. 


































Modern PLANT FOR HIRE, with experienced 


Operators and hacked by an efficient service 
organisation: — 

EXCAVATORS '«, 33 and '2 cu. yd. 

}.C.B. HYDRA-DIGGAS. 

OUMPERS, '2 to 4 cu. yd., Diesel. 

ROAD ROLLERS, 1 to 12 tons. 

COMPRESSORS—Mobile and Portable, with everv 
type of equipment. 

Chaseside SHOVELS, '2 to 1 cu. yd. 

ANGLEDOZERS—-¥international and Fowler. 

CONCRETE MIXERS 5/3'2 to 14/10 cu. ft. 

PUMPS, 1'2in. to Gin., Diesel. 

Earth Rammers, Hoists, Cranes, Mortar Pans, Kango 
Hammers, Roadforms, Traffic Lights, Scaffolding, 
and most types of Contractors’ Plant. 

HUBERT C. LEACH, LTD., 
131 High Street, Cheshunt, Herts. 
Tel.: Waltham Cross 25161 (5 lines). 


RUSHERS AND PANMILLS. 
One Size 2D Lightning Hammermill, with a capa- 
city Of 15 tons per hour, with 30-h.p. Crompton- 
Parkinson Motor, 440/3/50 cycles supply. 

One Marsden Type “H" Double Toggle Primary 
Crusher, size 30 x 7, fitted with roller bearings. 

Two Marsden size 25 x 5 Granulators. 

One SB2 Sand Mill, by Foundry Plant and Equipment 


Co., pan 7ft. 8!2in. dia., capacity 15 tons per 
hour. 


Further details from: 
3 JAMES N. CONNELL, LTD., 
Union Works, Coatbridge. Coatbridge 1121 (7 lines). 


YOR SALE, Delmag D5 and D12 Diesel PILE 
_, DRIVERS with rope suspended leaders and leg 
guides, approx. two years old. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria G252. 


ANTED, 37BE or 37RB and 38RB EXCAVATORS. 
Machines with Crane, Dragline or Forward 
Shovels considered.—AXWORTHY AND COMPANY, 
LTD. (Drotts for Hire), Straight Road, Old Windsor, 
Berks. Tel.: Windsor 3434 or 3384. 


RIESTMAN CUB Mk. IV, Machine No. 3885, fitted 
with 28ft. or 32ft. Jib, also Dragline or Grab 
Equipment, Dorman Diesel 2DWD Engine, good condi- 
tion, £450.—LINCOLN AND HULL WATER TRANS- 
PORT CO., LTD., 41 Wincolmiee, Hull. 


OR SALE, Drott SKID-SHOVEL, late 1957, very 

good _ condition, £1,450. — PEGASUS OF 

WELLINGBOROUGH, LTD., 135 Stimpson Avenue, 
Northampton 32680. 


ANTED, 19RB EXCAVATORS, Lorry-mounted 

CRANES and ROAD ROLLERS. — Write full 

details, including price, to Box P.4014, ‘* The Contract 
Journal.” 


ANTED, One Second-hand 10/7 Diesel-driven 
CONCRETE MIXER, _ reasonable condition. 
A. KING AND SONS, Ber Street, Norwich 28541/S. 


[JAND WINCHES WANTED, 1'2/3-ton capacity. 
Full particulars and where lying to HARBROW, 
214 Rotherhithe New Road, London, S.E.16. 


ROAD ROLLERS 


FOR HIRE OR SALE 


10 CWTS. to 10 TONS 


with or without drivers 


HALTRAC LIMITED 


Bourne Works, Weimar Street, $.W.15 
PUTney 4185 























"BEN TURNER & SOR 
(TRACTORS) LTD. 


FOR SALES, SERVICE 
AND HIRE 
























MASSEY-FERGUSON 
INDUSTRIAL EQUIPMENT 


PHONE :— 
RIPLEY (SURREY) 2481/2 


TOTtenham 
0401 


(10 lines) 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


unused and 
in stock 


Guess CONVEYOR GELTS. New, 
Belts 


second-hand. Most widths up to 36in. 
for immediate delivery. Second-hand 
supplied on sale or return basis. 

G. E. SIMM (MACHINERY), LTD., 
Shefheid: 27 Broomgrove Road (Tel. 64436). 
Glasgow Area: Luggie Bank Road, Kirkintilloch (Tel. 
2468). London: 33 St. George's Drive (Tate 8772). 
South Wales: 1.F.S Keowee ene Estate, Bridgend 

(Tel. 1 ). 


ARSSEN PILES for HIRE.—100 tons brand new 
Larssen 2 Sections, 30ft. long. Various lengths 
and sections of other piles available immediately 


ex depot. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. Victoria 0252. 


Orne toyd. EXCAVATOR, complete with Crowd 
Shovel and Dragline Equipment. Can be inspected 

HAMPTON (EARTH- 
Alton, Hants. Tel.: 


at the address below.—DICK 
MOVING), LTD., Blacknest, 
Bentley 3241. 


ANTED, 
40/60 tons at 40/60ft. 
Consider Diesel for conversion; 
SAMUEL WILLIAMS AND SONS, 
Dept., Dagenham Dock. 


OR SALE, Six 15cwt. Benford Diesel DUMPERS, 

good condition, two years old, £600 the lot, or 

will sell separately; also one Ingersoll-Rand Diesel 

COMPRESSOR, 2-tool.—THOMAS CORNEILL AND 
co., LTD., Tel.: Stockport 7214. 


SA Modern LIMA 2400 as Dragline with 


COR SALE, 
torque contro! and latest swing, In immaculate 
condition.—PLANT SALES, LTD., 25 ao 


Street, London, W.1. Tel.: Paddington 2663/5 


OR SALE: 12/21 Allen TRENCHER, in aes 
condition, fitted with Dorman Diesel Engine. 
Price £1,475.—SMITH AND LACY, LTD., Corsham, 
Wilts. 

OR SALE, Modern 
PLANT; complete. 
Write Box P.4034, ‘‘ The Contract Journal.” 
RGENTLY REQUIRED, SHEET STEEL PILING, 
In any tength and section considered.—Write 

Box C.C.386, “The Contract Journal.” 


GAZEWAY 


SALE 


Second-hand DERRICK CRANE, rated 
radius, elec. 400/3/S0. 
Portal also considered. 
LTD., Purchase 


10-ton PH TARMACADAM 


PLANT FOR 


MARCH, 1961 


LIMA 802 EXCAVATOR, 1800 Series, fitted F/Shovel, 
Caterpillar Engine. 

MARION 372 EXCAVATOR, 1%4yd. Dragline. 

MARION 372 EXCAVATOR, Backacter. 

22BE, Petrol Engine, ex U.S. Army, fitted Forward 
Shovel, 37000 Series. 


22BE, Petrol Engine, ex U.S. Army, 
Shovel. 

THEW LORAIN MC4, 20-ton, Petrol Engines. 

10RB, 12000 Series, Dragline, electric start. 

10RB, 8000 Series, Skimmer /Backacter. 

10RB, 6000 Series, Skimmer /Backacter. 

TD18, Hydraulic Angledozer, P24 Winch, reconditioned. 

CLARK 4,800Ib. FORK LIFT TRUCK, Petrol. 

D7 7M CATERPILLAR TRACTOR, Cable Blade, P.C.U. 

D4 2T CATERPILLAR, La Plant Choate Angledozer. 

WEATHERILL 2HCR, Ford Diesel, Shovel. 

ALLIS-CHALMERS HDSG 1'4 TRACTOR SHOVEL. 

14/10 STOTHERT AND PITT MIXER, Petter AVA2. 

14/10 RANSOMES RAPIER, Petter AVA2. 

14/10 BLAW KNOX, Petter AVA2. 

10/7 STOTHERT AND PITT, Lister Diesel. 

10/7 RANSOMES AND RAPIER, Petter Diesel. 

BENFORD 18/12 MIXER, Weighgear and Shovel. 

2-Tool C.P.T., Ruston Diesel, on pneumatics. 

2-Tool BROOMWADE, Lister Diesel, on pneumatics. 

2-Tool C.P.T., Ruston Diesel, on Austin chassis. 


BENFORD '2yd. Diesel DUMPERS, 20 machines, from 
£65 each. 


as eo RAPIER 410 Ssyd. EXCAVATOR, fitted 
TANDEM ROLLER, 


AVELING-BARFORD 1950 3-ton Diesel ROLLER. 


COMPRESSOR TOOLS, RAMMERS, ROCK DRILLS, 
VIBRATORS, GRINDERS, WOOD BORERS— 
Send for list. 


fitted Forward 


AVELING-BARFORD 
Ford 4D, 1956. 


6/8-ton 


GAZEWAY PLANT HIRE LTD. 
Anchor Wharf, Windmill Lane, 
Thames Ditton, Surrey. 


Telephone : EMBerbrook 2800/I 


(Exeter) Limited 


IVYBRIDGE and EXETER 


Main.Agents for Winget and Muir-Hill 


OR HIRE OR SALE. 
PC4 CONCRETE PUMP with 1,000 ft. Piping. 
S00 c.f.m. COMPRESSOR. 
PORTASILO, P20 Model. 
Broad's BRICK-HANDLING EQUIPMENT. 
Winget MIXERS, S/3'2, 7/S, 10/7, 14/10 Models. 
Drag Feeders and Weighers available. 
Weatherill 4HTW Two-way OVERLOADER. 
KINGSBURY PLANT CO., LTD., 
Barnsley Road, Doncaster. Tel. 65: 242 (7 lines). 


@LOGGETTS PLANT HIRE. — For COMPRESSORS; 
TRACTORS; DINKUM DIGGERS; POeERS: CALF- 
DOZERS; = ae ROAD ROLLE FLOOR 
CENTRES; PROPS; PAINT RS PRAYERS: 
MOBILE sine ‘OFFICES: PUMPS; HOISTS, 8/15cwt.; 
ROADFOR Sin 10in., Light and Heavy 
Section. AN ‘ CONTRACTORS" PLANT, long or short 
IRE, Burtons Road, Hampton Hill, Middx. 
Tel.: Teddington Lock 1138/9. 


OAD ROLLERS. —Aveling- -Barford 6, 8-ton Diesel, 
nearly new; Ditto 1947, with Scarifier; Marshall 
8/9-ton RD1 Model, 1947, with Allen 2-tine Scari- 
fier, etc.; Ditto 10-ton, with Gardner 3-cyl. Diesel 
Engine; also 6/8-ton, with Lister 3-cyl. Diesel Engine 
(elec. start), etc.; Aveling-Barford Footpath Rollers, 
50,/60cwt., with Ruston Diesel Engines and Sprayers. 
A. M. COLE, Eastgate, Sleaford, Lincs. Tel. 463. 


ROTT SHOVEL WANTED, in good condition or, 

alternatively, in rough condition suitable for re- 
euler: 3yd. DUMPERS also required.—Write Box 
-L.525, 


_“* The Contract Journal.” 
ALE or 


HIRE, 85-h.p. Standard gauge Diesel 

LOCOMOTIVE, weight 16 tons, by Motor Rail. 
JOSEPH PUGSLEY AND SONS, LTD., 
Bristol, 5S. Telephone: Bristol 56037. 


ANTED, Caterpillar TRACTORS, D4, D7 and DB. 

AXWORTHY AND COMPANY, LTD. (Drotts 

for Hire), Straight moad, Old Windsor, Berks. Tel.: 
Windsor 3434 or 3384 


OR SALE, Ransomes-Rapier_ 

EXCAVATOR, with Shovel, Trencher and Skimmer 

Equipments. —WILLIAM G. SEARCH, LTD., Whitehall 
Road, Leeds, 12. Tel. 639081 (10 lines). 


OHN DEERE 1 cu. yd. CRAWLER LOADERS 
SHORT HIRE. Keen rates. 


avaliable, LONG or 
RINGWAY CONTRACTORS, tro” Horsforth 4805. 


HERGARTH 


410 (5g cu. yd.) 


Distributors 


York C.B., E. and N.R. Yorkshire, and Lincs. 


Backed by... 


New J.C.B. 4 Hydraulic EXCAVATOR £2,780 


New HOWARD SUPER TRENCHER, ex 
stock : £ 


PIPELAYER for same 


New SHAWNEE - POOLE 
REAR DUMP TRUCK £2,165 


With Rock Body os 
1959 Jj.C.B. HYDRA- DIGGA/ LOADALL 6S 
£1,75 


J.C.B. Mk. 1, with Loader 


1957 J.C.B. HYDRA-DIGGA, ’ Major 
Loader £1,250 


HOWARD Super TRENCHER ‘DIGGER £1,450 
Howard Standard TRENCHER DIGGER £1,350 


1952 FORDSON TRACTOR, with Hydrosile 
Rear Fork Lift . 290 


1954 NUFFIELD TRACTOR, vo 
CATERPILLAR D2, in very good order .. 
DINKUM DIGGER 


DINKUM DIGGER BACKACTER to affix to 
Tractor . £300 


All Secon. Machines sold ter 
PART EXCHANGE. “AND. “HIRE PURCHASE. 


Main Distributors for SHAWNEE-POOLE: 
York C.B. and €. and N.R. Yorks. 


dk tt 


OF YORK 


TELEPHONE YORK 55181 /2 


with | 


TP ae to 10 cu. 


yet 


Concrete 





and Petrol Vibrators. 


NEAGRON (CONSTRUCTION), ur 
OFFER FOR HIRE o. 

NEALS QM 4/6-ton capacity MOBILE CRANES, 
trom 24/60ft., heavy duty pneumatics, 


Grabs if required. 
NEALS 2-ton MOBILE CRANES, mounteg 
pneumatic tyres or crawler tracks. = 

NEALS 1Scwt. MOBILE CRANES, 20ft. Lattice 
JONES KL44 3/4-ton capacity CRAWLER-MO uNTeS 
CRANES, 24ft. Channel to 40ft. Lattice Jibs, 
Capacity LORRy. 


with 10ft. Jury Jibs. 
COLES and LORAIN  5/25-ton 
M NES. 
CRAWLER-M 
Jib, with Bace tae 


OUNTED CRA 
LIMA__ 802 30-ton capacity 
7/S, 10/7, 14 
Diesel- powered, Neate 


— fitted 80/100ft. 
CONCRETE MIXERS, 5/312, 
with Integral Weighgear and 


/14 cu. ft. capacity, 
undead discharge, 
Hand Scrapers. 

OUMPERS, Diesel, '2/4'2 cu. yd. capacity, 
COMPRESSORS, Lorry-mounted and Portable, 
full equipments. 
ANT QUEEN Diesel MOBILE HOISTS, 

capacity, rail as required. 
EXCAVATORS, 10, 19, 24, 

with all equipments. 
40ft. HANGING LEADERS for 19RB or 22R8 

Excavators, complete with all necessary fittings, 
ORO ite ALLIS-CHALMERS HDSG TRACTO. 
CATERPILLAR and ay gf RACTORS, sizes 
LS.6 ane gla sesen et a 

acwt., vibrating, to 10-ton 

SHUTTERING, SCAFFOLDING, PROPS. ROAD. 


MONORAIL” snd C.P.0 

an -P.O.A.C. CONCRE 
EQUIPMENT. «oo 
BAR om and CROPPERS, Diesel and Electric 
CHINOOK HEATERS, all models available. 


FURTHER DETAILS: 


Abbey House, Victoria Street, London, $.W.1. 
Telephone: ABBey 5152, Sullivan 7626 (10 tines). 


$$$ 
UCKET SPECIALIST S.— Special or 
Standard SHOVEL, TRENCHER, GRAB and 
DRAGLINE BUCKETS to suit all machines. 
delivery.—-Write or ‘phone the makers: NORTONS 
Hee Sane LTD., Billericay, Essex. Tel.: Ramsden 
ea > 


GABRIEL 


Main PARKER Distributors 


with 
7/10cwt, 
33RGs and NCK304, 


TRACTORS: 


D8, 2U_ Series, 
Angledozer, 


-103.—Caterpiliar 
L.P.C. Hydraulic 


fitted 
good bu 
£1 875 


TOY, fitted Hydraulic 
sound working order 900 


-117.—David Brown 30TD Hydra Angle- 
dozer, first-class : 


115.—International 
Angledozer, 


-118.—International BTD6 Nyce Angle- 
dozer, first-class, 1956 £825 


-118.—lInternational Drott Skid - Shovel 
B6K3, Standard Bucket, 1958 . £1,650 


-117.—International Drott Skid-Shovel Pov} 
4-in-1 Bucket, 1959 450 


-111.—John Deere 831 Skid-Shovel, 1960, 
little used .. secre ee he 


10HTH 14/10 Diesel 
Tilting Drum Weigh- 
Hopper, 1959, good 
repainted .. £650 


-101.—Wingate 
Concrete Mixer, 
batcher, Hydraulic 
working order, 


-113.—Stothert and Pitt 10/7 Diesel 
Concrete Mixer, closed drum, rope- 
operated Skip, checked over and rena 


-112.—Stothert and Pitt 21/14 closed drum 
Diesel Concrete Mixer 1957, 
condition ex 


-104.—Holman Mobile Compressor, nee 
on Ford 4D, two tool, 1952 £57 


.105.—Broomwade WR120 Mobile Rotary 
Compressor, 1958, on Ford 4D_ chassis 
excellent 6Fdath Bs gkbe se ee 


P.106.—C.P.T. Four-tool Portable Compressor, 
1952, fair working order £450 


Selection of Second - hand 
Dumpers ; 


1 
avd. 
From £100 


Write for our list. 


GABRIEL MACHINERY CO. LTD. 


Palmers Lane, Enfield,’ Middlesex. 
Telephone: Howard 4351/4 


At 3 
BLE YA: 
2105 
ee 


ft. capaci 


YOUR DEVON AND CORNWALL PLANT SERVICE 
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if you want 


MOORE Tha 


Our crane hire fleet 

includes truck mounted 

units and mobile units 

elem ae to Cole laa tala ee 

The following capacities 

are available— [5 cwt., 2, 
BT nd EE AS 3 and 4 ton mobile; 5, 10 
tp say se and 15 ton truck mounted. 


Neals NMS 
el) capacity Jones KL44,4 ton capacity 
elem il ear ala elem data olan tale 


Coles 10 ton capacity, 
Truck Mounted Crane 
lifts up to 80 ft. 


Tel: MOORES PLANT LIMITED 


105-129 Markfield Road, Tottenham, 


Ee TOTtenham London, N.15. 
0401 (1 0 lines) Grams: ‘Morplanlim’ Southtot London. 
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and be sure of 
Wasting first-class machines 
with experienced 
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DUMPERS a highly efficient 
and well-equipped 


maintenance service 


MIXERS 


The hire service 
og ed lets PROMPT SERVICE 


you down FOR ERECTION OR HIRE 


() OF CAMBERWELL STEPHENS & CARTER 


Head Office: 731-761 Harrow Road, London, N.W.10 
also at High Wycombe Birmingham, Norwich 


H. COX & SONS (PLANT HIRE) LTD. ipewich, Luton, & Coatbridge (Gleegow) 
33 Southampton Way, Camberwell, London, $.E.5. A member of the Boulton and Pau! Group 
EARS A EE TR TTT 
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FORDSON POWER 


operating costs 


Fordson Power is the first choice of Britain's 
equipment manufacturers. And outstanding 
among the many reasons for that choice is its 
outstanding economy, which is emphasised by 
its exceptional capacity for work. Work is done 
quicker—at less cost with Fordson Power, 


Fordson Super Major Unit. Four-cylinder diesel 
engine developing 52 b.h.p. at 1600 r.p.m. 


Fordson Dexta Unit. Three-cylinder diesel 
engine developing 32 b.h.p. at 2000 r.p.m. 


Pay 
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There’s an outstanding reliability in Fordson- 


powered equipment, a tough ability to work . | ae 
hard in the worst conditions—and to keep \ 

going. And with Fordson Power you're sure 

not only of swift and efficient service any- : 

where, but of service at low, fixed charges. 
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Fordson Power is available in an infinite variety 
of specialised forms, but there's a place, too, 
on every site for a Fordson industrial tractor, 
There's no more versatile piece of plant, nora 
FORDSON POWER more hardworking unit. Take full advantage 
Le a of the many attachments available and your 
“a Fordson tractor (52 bhp Fordson Super Major 
or 32 bhp Fordson Dexta) will have a utilisation 
factor nothing else will equal. Right round the 
clock it will speed the job, and save plant and 
running costs in doing it. 


FORDSON 


INDUSTRIAL SALES DEPARTMENT ae 


TRACTOR DIVISION FORD MOTOR COMPANY LIMITED DAGENHAM ESSEX 
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WATERPROOF PAPER 
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SUPPLEMENT 


IN CONCRETE ROAD CONSTRUCTION 


Recommended qualities for concrete work are 

IBECO No. 40 to Bss 1521/1949 Class B and 

IBECO No. 60, the choice depending on the stresses 
involved. The former fully meets the specification at 
the lowest possible cost. As well as preventing seepage 
from the mix IBECO also checks the upward penetration 
of harmful acids and other chemicals frequently 
occurring in subsoils. It also has useful applications as 
a curing overlay. There is no free bitumen in IBECO 

to sweat out under exposure to hot sun. 

We will gladly send samples on request. 


For the essential retention of water in a concrete mix 
to ensure sound setting and hardening, careful 
contractors are more and more depending on IBECO... 
Like no other waterproof paper, IBECO is waterproof 
throughout its texture. The proofing bitumen is part of 
the paper itself. Folding, creasing, even heavy 
trampling will not impair IBECO’s impermeability . . . 
It’s easy and quick to handle—speeds the work as well 
as lowering its cost and ensuring a better job. 
Remember IBECO for contracts in hand and in 
prospect. 


Davidsons Paper Sales Ltd. Head Office: Mugiemoss Mills, Bucksburn, Aberdeen. 


LONDON: 82/84 St. John St. E.C,1. LIVERPOOL: 31 North John St, 2, LEEDS: 9 Albion St. NEWCASTLE: 42 Corporation St, 
GLASGOW: Laird Place, Bridgeton, SE, EDINBURGH; Boroughloch Square. ABERDEEN: 4 Trinity Quay. DUNDEE: 24 Lamb’s Lane. 
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12 TON RATCHET 
JACKS 
HEAD and TOE 
LIFT 


COMPLETE WITH 
HANDLES 


BRAND 
NEW 
£12 each 


L. W. VASS LIMITED 


| 
| 
é 


Bottom or side discharging, * |pssuemeis 
both _ in sizes 10, 15 and | 
27 cu. ft. 


Orsizestocustomers’ requirements. 


the finest 
on the market today — 
and the 
keenest prices in the field 
Full particulars from the actual manufacturers: 
AUDAX 
CENTRAL AVENUE, WEST MOLESEY, SURREY. 


Y 


Telephone: Molesey 607! (8 lines). 


NT 


THE BETTER 
SERVICE 


erection 
miles London and 


< All-purpose Buildings, Garages, Multiples, 
1S miles Birmingham). 


Coal Bunkers — these are Alborough's 
leading specialities. Free illustrated 
literature available on request. 


*“Alborough COAL BUNKERS, prefabricated in a 
range of sizes from Scwt. to 30cwt., store and 
dispense all forms of solid fuel and are made to 
stand years of hard service. 


A.B.C.D. (Raynes Park) LTD., 34/35 Alpha Rd., Surbiton, Surrey. 
Tel : ELMbridge 6591/3. 


293 BALLARDS LANE + FINCHLEY - N12 
Phone: HILiside 5068-9 
Plant Manoger : Mr, E. G. H. Parnell 


CAMBRIDGE OFFICE : 
Phone: WATERBEACH 571 


THE CONTRACT 





ROYSTON OFFICE: Phone: ROYSTON 3007 
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HIRE FROM CAUDLE 
LORRY MOUNTED GRANES 


AND LOW LOADERS—5 TO 30 TONS 


WE LIFT—WE LOAD AND CONVEY 


CAUDLE LTD. 


BIRMINGHAM 26. Tel: SHELDON 5171 (5 lines) 
LONDON. Tel: Romford, 43697/8 


Telephone: GRA 3401-3 


ARTHUR FOSTER 
CONSTRUCTIONAL ENGINEERS LID. 


STEVENAGE ROAD, EAST HAM, E.6 


SPECIALIST IN HANDLING 
AND LIFTING ALL TYPES OF 
PLANT AND MACHINERY 


CRIPPS 
SCAMMELL 


m. HIGHWAYMAN 
wm «625-30 TON 

MACHINERY TRANSPORTERS 

NEW MACHINES : IMMEDIATE DELIVERY EX STOCK! 


SCAMMELL — SALES — SERVICE — SUPPORT 
R.CRIPPS « C° L™ - NOTTINGHAM. Tx: 71161 


MANCHESTER TEL: TRAFFORD PK. 1658 SHILDON TEL:.261 


WARRINGTON 
Phone: PENKETH 2095 
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RING GREENHAM 
PLANT HIRE NOW 


LONDON: ISLEWORTH 1141 
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yd. Dumper wins on points 


TOUGHNESS 
MODERN DESIGN 
POWER STEERING 


POWER BRAKING 


Now you can have Muir-Hill 
standards of design, construction 
and service in the 6 yd. range at a 
competitive price. Embodying all 
the tried and tested Muir-Hill 
features, including the patent two- 
way drive, this new Dumper has 
power assisted steering and power 
brakes. There is a range of bodies 
for a wide variety of materials and 
the 18B is fully backed by the 
second-to-none Muir-Hill spares 
and service organisation. 

Write now for full specification. 


Sea 


-O-e LTD. EAGLE WORKS, OLD TRAFFORD, MANCHESTER 16 
Telephone: TRAfford Park 1641 Telegrams: Muirhil Manchester 16 


@ EB863 





ROAD MACHONES 
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DOsseldort 
Pempelforter StraBe 52 
Postfach 1209 
Fernrut-Somme 
Fernschreiber 8 582986 


Inv, 3506117 


Telegramme: Alihoching 


Konten: 
Commerzbank AG 
Londeszentralbank Dosseldor? 


Giro-Konto 36/8228 
Postscheckkonto Kéin Nr. 29885 
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ROAD MACHINE 
| HINES (orarTon) LTD. west pRaYTON: MIDDLESEX 
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, 9886 (15 Lines 
Watford. 


Watford Works: Cow Lane, Garston, 


Telephone: Garston 3266/7/8 
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14 LOWER GROSVENOR PLACE, LONDON, S.W.1. 


VICTORIA: 3501, 7531, 


Ne 
C 


. } 
‘ : q 
a — 


= a . 
\\\¥ 


} 


y; 


forwarded bi- 


monthly free on applica- 


t 


es { 
i, /} wah | \ j 
YY 


Yr 


Vp fly i ) Hj \ 


Y I] y \ 
y] My] Hf 


More than 500 machines 
in our own HIRE FLEET. 


All types of plant and 
equipment for SALE or 
Plant Register of machines 


HIRE, 
for Sale 
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Designed, powered and built by: 


A.E.C. LIMITED 


SOUTHALL - MIDDLESEX 
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OUCH (CONTRACTORS) LTD. 


4 


bility, low operating costs and speed influenced Derek Crouch 
(Contractors) Limited to order again from Scottish Land Development 
Corporation a fleet of twelve of the massive A.E.C. Dumptruks 
fitted with 19} cu. yd. coal carrier bodies for operation on their Radar 
coal site in Northumberland — yet a further expression by one of 
Britain’s leading contractors of confidence in A.E.C. 


Full details from Sole Concessionaires: 


SCOTTISH LAND 
DEVELOPMENT CORPORATION 


Glasgow (Shettleston 3546) London (Whitehall 4626) Nottingham (76898) Birtley (432) 
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move more —move faster with the 


Versatile, manoeuvrable, effort- 
less, turns in 22’ 9”. 

9 cu. yd. flat floor standard rock 
body with 70° tip ensures clean 


discharge. 

Five-speed gear box gives speeds 
up to 24 m.p.h. 

Climbs 1 in 4 fully laden. 

Wheel compensation, low centre 
of gravity ensures stability and 
safety. 

Site tested by many well-known 
Contractors over an extended 


period. DUMP TRUCK ; 


Sole selling agents in the U.K. of Feltham 


MANUFACTURED BY Central Way Feltham Middleser 


EIMCO (GREAT BRITAIN) LTD 


Team Valley Gateshead 11 England Tel: Low Fell 7-7241 
London Office: Princes House 190 Piccadilly London W1 Tei: REGent 2184 
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WALPAMUR QUALITY PAINTS 


do a wonderful job... 


Beautiful colours ... perfection of finish... for all types of The range provides Paints, Enamels and Varnishes for 


Walpamur Quality Paints—the standard by which others 
are judged—all undergo laboratory and practical tests. 


every possible need and includes: 
decoration . . .Walpamur Quality Paints do a wonderful job. et 
WALPAMUR WATER PAINT. In a range of 42 


Constant testing, both laboratory and practical, maintains the ingerunianbbie colours, Retunantesl Get Galak tea wetinond 
superlative quality which has won internetion#l acclaim for ceilings. Exterior Quality available in selected shades. 


these famous paints. . : DURADIO 5-YEAR ENAMEL PAINT. In a range of 
a " 46 intermixable colours. High gloss, hard-wearing 
inside and out. Easily applied. Especially formulated to 

last five years—and more! 


DARWEN SATIN FINISH. In a range of 27 
intermixable colours. Satin sheen for any interior 
surface. Steamproof and washable. Darwen Flat Finish 
also available. 


WALPAMUR EMULSION PAINT. In a range of 29 
colours all intermixable. Easy-to-apply matt finish 


a tl ' for inside and outside use. Quick-drying odourless 
AD ee \ and washable. 


ek 
WT mR 


For further details of these and other ly mea products 
write to The Walpamur Company Ltd. Darwen, Lancs. 


Std 7 a 


OY APPOUNT MENT 


ay 
THE WALPAMUR CO LTD - DARWEN & LONDON —— 
Paints, Enamels and Varnishes for every possible need = 
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ALWAYS A HOIST AHEAD! | 





OPPORTUNITIES 
WITH 
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Applications are invited from men qualified to 
fill these positions: 





TRADES FOREMEN — OVERSEAS 


Applications are invited from young men who 
i have served an apprenticeship as carpenter or 
| bricklayer for supervisory positions on general 
building work in Nigeria. A good salary will be 
paid and accommodation provided. Applicants 
will be required to serve the first tour (of about 

two years) on a bachelor basis. 


ENGINEERS 


Preferably qualified, for positions in London 
' Head Office of the Civil Engineering Depart- 
, | ment. Duties involve planning and design of 
schemes for a wide variety of types of Civil 
Engineering works. The positions will appeal 
to men aged 30-35 who have had site experi- 
ence and who are now looking for a position at 
an established office. There are vacancies, 
also, for site engineers on a number of cwil 
engineering contracts. 


GENERAL FOREMAN 


This appointment, initially to our General 
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TWIN 
HOIST 
TYPE M10 


For the Builder 
who wants a 
Materials’ Hoist 
with a maximum 
passenger : 

capacity the 
AMACO TWIN 
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HOIST is in fact 
a 3-in-1 Hoist 
handlingConcrete, 





Works Department in London, offers a young 
and ambitious man the opportunity of develop- 
ing progressively a career in building manage- 



















ment. Craft apprenticeship with other recog- 
nised qualifications in building, together with 
good site experience and the ability to accept 
increasing responsibility are essential re- 


Materials and 
Passenégers. 


No outside Scaffold 
35 cu. ft., 50 cwt. 


Tower — Tie to Central 


or 18 passengers Mast as you build— =; quirements. 
— guarantees Self Erecting — Save ° 
maximum utility. Site Space — Automatic | ESTIMATOR 


An experienced estimator is required for 
timber partitioning, in a specialised depart- 
ment of the Company. Applicants should be 
capable of building up prices and evaluating 
labour costs. Applications from older men 
with estimating experience will be favourably 
considered. 


Floor[Landing — 
Interlocking Safety 
Gates and many other 
reasons" why;you-ought 
to-phone or _write-for 


further details. 


-~ 


— 


Please address your application to: 
PERSONNEL MANAGER (S.A. SECTION), 
HOLLAND & HANNEN AND CUBBITTS LTD., 
1 QUEEN ANNE’S GATE, LONDON, S.W.1. 
Tel: WHitehall 3111. 


Independent or 
Simultaneous 
Operation of 

cages from 


If you are not yet sufficiently experienced for these 
grounJ or cages 


vacancies but wish to have the opportunity to progress 

oo in the building industry, please write to our Personnel 

Department giving full details of your career and stating 
your ambitions—we may be able to help you. 


PIN HIGH GRANES LTD, 


11 BUCKINGHAM STREET, STRAND, LONDON, wo.| 
Tel: TRAfalgar 3060 | 


Offices at: 
EDINBURGH - GLASGOW - NEWCASTLE - LIVERPOOL 
BRISTOL - TORONTO MONTREAL - VANCOUVER 


WELLINGTON, N.Z. - PORT OF SPAIN, TRINIDAD - BEIRUT 





‘ 
———— 
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Cubitts are always on the look-out for men with initiative 
and enterprise. We have an international reputation for 
pioneering new methods and construction techniques. We 
need men able to make the most of the challenging oppor- 
tunities presented by major construction projects. 


a job with Cubitts has much to offer... 


... much to offer in the development of individual skills— 
and a worthwhile career. 

.». much to offer in applying the most up-to-date con- 
struction techniques—but also using well-proved methods. 
»+. much to offer to the man who can bring to the job 
enthusiasm, keenness and above all ability. 

Working conditions at Cubitts are designed to stimulate 
individual effort. The company operates bonus and pension 
schemes, and offers other incentives. 

Mr. E. E. Batty, Personnel Manager, will be pleased to 
discuss present vacancies and future opportunities in an 
organisation which offers a rewarding future. 


CUBITT PROJECTS NOW UNDER CONSTRUCTION 


Cubitts are playing their part in the This 950 ft. long, 68 ft. wide and 55 ft. high building for a glass 


L.C.C's £54 million Hyde Park plant at Doncaster has a pre-cast concrete frame in 25 ft. bays; 
Corner—Marble Arch Improvement! with roof beams span 64 ft. without intermediate supports, 


Scheme, as a member of the Cubitts 
Fitzpatrick Shand consortium. 





HOLLAND & HANNEN AND CUBITTS LTD. 
1 QUEEN ANNE'S GATE, LONDON, S.W.1 
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Cubitts are building a 160 ft. high 
block of flats as the dominant 
feature of Basildon Town Centre, 
When completed this will be the 
tallest residential building in any 
of the New Towns, 
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AYRSHIRE 


EX 
STOCK 


SCOTLAND 
LANCASHIRE 
LONDON 


Saves time on the site, 


and unlike timber, 
can be recovered 
100°% from each job. 


EASY TO DRIVE - DRAW 
MOVE AND STORE 


Se 


PHONE: IRVINE 2271/3 


AYRSHIRE METAL PRODUCTS 
IRVINE Mats 


Grand Buildings Trafalgar Square London WC2 
alee ell tae PY) 
Parkhouse St. St. Helens Lancs ileal St. Helens 2639 
63 Temple Row Birmingham Phone: Midland 1993 


with an 
unbreakable 
record 
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Building and 
Public Works 
Exhibition 


MATERIALS AND | 
EQUIPMENT | 


Supported by The Midlands Federation of 
Building Trades Employers 


Castle Bromwich, Birmingham 
14th to 24th June, 1961 


FORTHCOMING EVENTS 
Building & Public Works Exhibition, Bristol, 15th - 23rd June 1962 
(Covering 40 acres, Demonstration Area 84 acres), 
Building & Public Works Exhibition, Chester-le-Street, Co. Durham 
dune 1963 
(Covering 30 acres, Demonstration Area 6 acres), 


Enquiries:— J. SANDLER 


20 JOHN STREET, SUNDERLAND 
Telephone: Sunderland 58939 


For whatever purpose a casting is 
needed—in which utter dependa- 
bility is essential—in a range from 
small dimension to 200Ib. in weight 
—the reputation of The Brockmoor 
Foundry Company Limited guaran- 
tees complete satisfaction in meet- 
ing all requirements. 


We specialise in... 
BLACKHEART MALLEABLE IRON 
PEARLITIC MALLEABLE IRON 
HIGH DUTY GREY IRON 


An example of a 
gear case weighing 
76lb. to B.S.S. 
310 B.22/14. 


Aa MUOUR 


NLT Nh ML Hj 


BROCKMOOR, BRIERLEY HILL, STAFFS. 


Telephone ; BRIERLEY HILL 77026 (4 lines) 
LONDON OFFICE: 229 GRAND BUILDINGS, TRAFALGAR SQUARE, LONDON, W.C.2. 


Phone: TRAFALGAR 4517 
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The quality hardboard supplied in quantity. 


When the need is for hardboard, insist on Royal Board, the 
“Outstanding” board, identified by this mark on all sheets. 


Experience over a long period has proved to users that Royal 
Board is a well tried dependable sheet material. 

Available in all areas of Great Britain, it is supplied in a 
wide choice of sizes through local timber and builders’ 
merchants. 


For samples, particulars of types, sizesetc.;write to:- 
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SEE THIS RECORD-BREAKING RUN 


Arrived on site, jibs erected, two beams lifted onto railway 
bogies and winched on to temporary Bailey Bridge. One crane 
Faced with the formidable task of placin Saturday 8 a.m. travelled 4 miles to West side of bridge and took up position 
P 8 for first life. 
nine 72’ pre-stressed concrete beams, each 


: First beam positioned, second beam placed on Bailey Bridge 
weighing 60 tons, over the Wye in seven ready for lifting, lifting frames fitted, second beam positioned. 
d f the Bri bridge buildi One crane travelled 4 miles to East side of bridge, removed and 

ays as part of the Dristow bridge building replaced 50’ of rail track on Bailey Bridge approach. 
scheme for the new Ross Spur motorway; 


Third and fourth beams placed on Bailey Bridge and subsequently 

Mobile Lifting Services Ltd. chose two positioned. Bailey Bridge re-positioned by cranes. One crane 
travelled to East side of bridge to help position two beams on 

Coles with a combined lifting capacity of 


bogies, travelled back to West side and assisted in positioning 
fifth beam. 
90 tons. These Coles cranes played a 


major part in helping to complete the Sixth beam positioned. One crane travelled to West side to hep 


Beh place seventh and eighth beams onto bogies, and subsequently 
task two whole days ahead of schedule: to position them. Ninth beam placed on bogies. 
another record for the new motorway! 


Ninth beam placed in position. Cranes converted to travelling 
aU LY order—moved off site by 3 p.m. 


STEELS ENGINEERING PRODUCTS LTD. 


HEAD SALES OFFICE: 143 SLOANE STREET, LONDON, S.W.1. 


ND SERVICE: LONDON, BRISTOL, BIRMINGHAM, MANCHESTER, LEEDS, NEWCASTLE, GLASGOW 
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MOBILE LIFTING 
SERVICES LTD. 


(MEMBER OF THE TARMAC GROUP) 


USE COLES TO 
BRIDGE THE WYE 
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THE NAME THAT 


(0) L[ SAS cannes wero 


Registered Trade Mark 686 








400 SUreR ey THE CONTRACT JOURNAL April 27 196} 


Compact and flat , WwW i E G i T 
to transport SEE 


See RIGID WELDED MATS 
Patent No. 15375/54 
increase concrete post 
‘VEERITE’ HINGED AND FOLDED sseenneh by 200 
e e 
Reinforcing Mats | | "=" 





length or section for easy 
PROVISIONAL PATENT 34826/58 
transport and storage. 


laa Take only 20 SECONDS 
Unfold flat XS S tobendto shape. Used by 


in seconds i leading manufacturers. 


66 99 
z SNAPON (REGD.) 
RASS Split Concrete Snap-on Bar 
FRO Spacers. Regd. Design. Pat- 
eC XS ae for. Immediate 


CWGGVgQMs No costly handling ! 
SS y g 
, No awkward curling ! Used by the leading concrete 


VEERITE mats will manufacturers throughout the country 


speed up your jobs 


Vv. WRIGHT (LEEDS) LTD. and suve you money. Send for full particulars and samples. 


STILLHOUSE _ WIREWORKS 
STILLHOUSE WIREWORKS, V. WRIGHT LEEDS lT 
WATERLOO ROAD, LEEDS, 16  “!lsizes.Sendusyour 9 io" aeeeae Te 


Telephone 76018/9 
Telephone : 76018/9 enquiry. 


Always Remembe 


for your plant hire 
requirements 


We can now offer an even wider range of equipment and 
machines from our Plant Hire Fleet. Modernisation is our 
keynote for 196!—whatever your requirements, wherever 
the job—Chamberlain Plant Hire Fleet is at your service. 


PHONE HOWord 4994 


The new plant available pee 
includes :— 
Staffa Super 4 Mobile Cranes, (illustrated), Jenbach Compressors, Cc H 4& M B E R LA i N P LA N 7 LT D. 
J.C.B. Hydraulic Excavators, B.T.D. 6 Drott Shovels, Case Loaders, (One of the Chamberlain Group of Companies) 
Smith 21 Excavators, BK 50 E Cranes, 22 R.B. ; 

xcavators xcavator Cranes, 22 R.B. Lorry Mounted CROWN WORKS, SOUTHBURY ROAD, 


Cranes, Fork Lift Trucks, KL 15, KL 44, KL 66 Cranes, Lorry Compres- 
sors, Rollers, Vibrating Rollers, Mobile Hoists, M.E. Il Truck Cranes. ENFIELD, MIDDLESEX 
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The most comprehensive display of plant, 
machinery and equipment ever assembled in one 
place for the world’s building and civil engineering 
industries will be arranged on a magnificent 32-acre 
open-air site .. . with extensive proving grounds 
for equipment of every kind to be operated under 
normal working conditions. 


The Construction Equipment Exhibition pro- 
vides a unique opportunity for buyers, contractors, 
builders, engineers and surveyors, to inspect the 
finest range of plant and equipment the world has 
to offer . . . and to investigate at first hand the 
latest techniques and newest equipment. 


THE CONTRACT JOURNAL 


SUPPLEMENT 


INTERNATIONAL 


CONSTRUCTION 
EQUIPMENT 
EXHIBITION 


Sponsored by: 
The Federation of Manufacturers of Construction Equipment 
The Federation of Civil Engineering Contractors 

The National Federation of Building Trades Employers 






CRYSTAL PALACE 
London: 15-24 June, 1961 
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Details and complimentary trade tickets from the organizers : 


INDUSTRIAL AND TRADE FAIRS LIMITED 


COMMONWEALTH HOUSE - NEW OXFORD STREET - LONDON = W.C.I 


Daily 10 a.m. to 6 p.m. (except Sunday), last day 10 a.m. to 5 p.m. 
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ACWORTH PLANT HIRE LTD. 


207 HIGH STREET, 
WALTHAM CROSS, 
HERTS. 


Telephone: 
Waltham Cross 26211-6 












WHITLOCK | 
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An efficient and eco 
nomical shuttering for 
hollow block and sus- ‘> 
pended reinforced con. = “Gam ; 
crete floors. 


Write for particulars to:— Le 


TRIANCO LIMITED 





TRIANCO 


TELESCOPIC 


CENTERS 


THE ORIGINAL TELESCOPIC 
SHUTTERING 
used by LEADING CONTRACTORS 


@ The TRIANCO Telescopic Center is the 
lightest floor and roof shuttering center 
consistent with essential strength. 


@ Suitable for spans from 2 ft. 104 in. to 16 ft. 
@ For normal loads no propping required. 


@ Easily and speedily erected and offers no 
obstruction to following trades. 


TRIANCO LTD., Imber Court, EAST MOLESEY, Surrey 
Telephone: EMBerbrook 3300 (8 lines) 
Telegrams: TRIANCO, EAST MOLESEY 








196) 
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Peele CEMENT 


for ‘‘on site’’ delivery 


it OUIR vs) oe 
'EASTWOODS 


a 














iil bd 


DAVENTRY NORTHAMPTON 





For faster construction 
on modern roads and 
buildings so much depends 
on reliable deliveries of 
cement—when you want them 


- 
AYLESBURY 
—where you want them—how 


porte DUNSTABLE ® 
Ane you want them. The Eastwoods sees 
. . : LUTON 
ost Service gives prompt attention to 
€ ; : 

ead your requirements. On time, One of the main suppliers to 
. . the Motorway. Deliveries o 
' scheduled deliveries of finest grade 7! Enastioods Cement, in sei 


Portland or ‘‘Durocrete” Rapid ta have contributed to the rapid 
i completion of the new London 


— Hardening Cement—either bagged, bulk | to Birmingham trunk road. 


—tipped or pressurised—can be made to your site from three cement works 
at Barrington (Cambs), South Ferriby (Lincs), and Lewes (Sussex). 


EASTWOODS SALES LIMITED 


Head Office: Eastwood House, 158-160 City Road, London, E.C.1. Telephone: CLErkenwell 2040 (30 lines) » 
Northern Area Sales Office: 39-41 Thorne Road, Doncaster Lewes Cement Sales Office: Southerham, Lewes, Sussex 
Telephone: Doncaster 49256/9 Telephone: Lewes 3456 


Depots at: CAMBRIDGE, 117; East™Road, Tel: Cambridge 55514/52087; COVENTRY, Sandy Lane, Tel: Coventry 28701/2; DONCASTER, Crompton Road, 
Tel: Doncaster 61442/49256; EASTLEIGH, Allbrook, Eastleigh, Hants, Tel: Eastleigh 2621/2; GILLINGHAM, Trafalgar Street, Tel: Gillingham 51088/9; 
GREENWICH, Norman Road, S.E.10, Tel: GREenwich 1172/3; HILLINGDON, Uxbridge Road, Tel: Uxbridge 37391/2/3; IPSWICH, Cumberland Street, Tel : Ipswich 
53794/5; ISLEWORTH, 11 The Square, Tel: Isleworth 2271/2; KINGSLAND, 4 Orsman Road, N.1, Tel: SHOreditch 4133/4; KING’S LYNN, South Everard Street, 
Tel: King’s Lynn 3718; LEEDS 7, 320 Meanwood Road, Tel: Leeds 43401/2; LETCHWORTH, Birds Hill, Tel: Letchworth 1700; MORTLAKE, High Street, S.W.14, 
Tel: PROspect 7231/2/3 ; NORWICH, Rosary Road (NOR 22S), Tel: Norwich 21498; SOUTHEND-ON-SEA, Fairfax Drive, Southend, Essex, Tel: Southend 48171/2: 
SUDBURY (Suffolk), North Street, Tel: Sudbury 2895/6; WEMBLEY, 133a Wembley Park Drive, Tel : WEMbley 5404/5; WEYBRIDGE, Bridge Wharf, Tel: Weybridge 3963., 
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FOR HIRE 


aE Iso 

Gullick Hydraulic 
| PAE Concrete Bursters 
2 SY ETE Elia 
MB Diesel and Electric 


et ee ‘iia Ss 


CONTACT US FOR SERVICE 


CONTRACTORS SERVICES LTD 


65 EFFRA ROAD, LONDON S.W.2 TELEPHONE BRIXTON 408) 
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Authority: London County Council. 
J. Rawlinson, C.B.E. 

M.Eng., M.1.C.E., M.l.Mech.E,. 
Chief Engineer. 

Contractors: 
Cubitts/Fitzpatrick/Shand. 











London’s traffic surges round the war 
memorial of the Royal Artillery at 
Hyde Park Corner, soon to be radically 
changed by the fly-overs and subways of 
the improvement scheme. 


Staveley cast iron pipes are there, 
stacked in the centre of things, waiting 
to go into service below ground. 





CAST IRON PIPES 


FOR GAS, WATER & SEWAGE 





4 


' THE STAVELEY IRON & CHEMICAL CO. LTD. Tel: CHESTERFIELD 7251 
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Let us remove your Overburden the modern way with a fleet of Caterpillar Bulldozers 
and 18/25 cu. yd. Scrapers, or let us Stockpile your material for the Winter Months. 


YOUR SITE INSPECTED AND ESTIMATED FREE OF CHARGE 
"PHONE: NOTTINGHAM 5088! FOR PROMPT EFFICIENT SERVICE 


GAYLORD, EDWARDS & GO. LTD., GARLTON ROAD, NOTTINGHAM 






















Steel Butt-Welded Pipe and Specials 


What’s Alfred Allen got 
that you could do with? 


We produce everything listed — and more. What's been > 
ticked is most likely to interest you. But maybe you could 
add a few more ticks. Or cross out some. The important 






thing is that whatever enquiries you send us, we'll gladly 






i i : : . teel Pallet 
submit a quotation. Your order and instructions will be — 


Steel Ventilation Ducting 






executed explicitly. Accurately. Efficiently. That’s the way 


IN | Isisisisisist | 





Alfred Allen work. That’s what we’ve got a reputation for. Tanks and Vessels (Lloyds approved) 





AYE NGS 18 ea 
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CCL Tremix Vibrators have a substantially higher efficiency and performance rating and 
give better compaction and finish to concrete than any other make. 

The simplicity of design and the high quality of materials used in the manufacture of 
CCL Tremix Vibrators ensures greater reliability and lower maintenance costs. 

The I”, 14”, 2” and 24” Pokers can be interchanged from one drive onto either Electric or 
Petrol Motors. 

You can quite easily prove that the CCL Tremix Vibrator is the best by writing or 
telephoning us to arrange a 7 day free trial on any site you wish to nominate. 

For full specifications write for the CCL Tremix Vibrator Manual. 


CABLE COVERS LTD., 
VIBRATOR DEPARTMENT, 
ST. STEPHEN’S HOUSE, 
WESTMINSTER, S.W.1. 
ELMBRIDGE 7241 


CCL TREMIX Vibrators may 
be hired from Plant Hire 
Organisations. 


JVMNHUAL AL 





| 
hth 


For the advancement of prestressing techniques 
alge 


MA MT | HULL PETUUMUCUAKAL 


a 


ir 








408 SUPPLEMENT THE CONTRACT JOURNAL April 27 196) | 


GORRI LS ane tn the ye 


troughout the NOL to ite BPLEDY 


i. e ITE S f= RVI CE 















WYLAM 3150 a 
e NEWCASTLE 29631 
CARLISLE 24146/7. oe Rely on Gorrill’s “ Round-the- 
WEST HARTLEPOOL 2344 Clock Site Service”. Fitters 
BISHOP ene ae and fully-equipped vehicles are 
DARLINGTON 5666 MiopLESBRouGH on call from all branches. 


@ KENDAL 1961/2 


k 
<2 BARROW 1966 


<a €> FR ECB er ia 


GORRIL; -. 


GORRILL’S—first in Europe to install a 
major Earthmover Remould Plant. Modern 
Repair Equipment ensures speedy 
turn-round and cost-saving. Highest 
standards of materials and workmanship. 
Collection arranged anywhere in U.K.— 
distance no object. 


GORRILL’S LIMITED, Corporation Street, Newcastle upon Tyne |. Telephone: 2963! (5 lines) | 
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, MATHEW srotners 


are buying —— 





Used Fork Lift Trucks, namely, 
Coventry Climax 

Conveyancer 

Matbro 

Stacatruc 

Lansing Bagnall 

Clark 

Ross 

Hyster 

Diesel and Electric 


offers 





with lowest prices 


| 
1 


MATHEW BROTHERS 


(a member of the MATBRO Group) 


| MATBRO HOUSE BEDDINGTON LANE - CROYDON - SURREY 


Telephone THOrnton Heath 3402 (5 lines) 
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EXCEPTIONAL OFFER | 


THE REMAINING STOCK OF VICKERS VIKON AND VIGOR TRACTORS TOGETHER WITH A 
LARGE QUANTITY OF NEW REPLACEMENT UNITS AND SPARES LOGGING AND TOWING 
WINCHES — ROLLS - ROYCE FOUR AND SIX CYLINDER SUPERCHARGED DIESEL ENGINES — 
HYDRAULIC TRACK PRESSES AND MANY OTHER ITEMS HAVE BEEN PURCHASED FROM | 
THE MANUFACTURERS BY: | 


EVANS of LEEDS 


WATERLOO LANE - BRAMLEY - LEEDS 13 
Telephone: PUDSEY 4005 Cables: WATERLOO 





OUR PURCHASE INCLUDES A NUMBER OF FACTORY DEMONSTRATION OR VERY SLIGHTLY 
USED TRACTORS WITH A CHOICE OF HYDRAULIC OR CABLE OPERATED EQUIPMENT WHICH 
WE OFFER AT A QUARTER OF THE NEW PRICE. 


NEW TRACTORS WITH THE MANUFACTURERS GUARANTEE AND OTHER NEW MATERIAL 
CAN BE BOUGHT AT APPROXIMATELY 50% OF THE CURRENT LIST PRICE AND PROSPECTIVE | 
BUYERS ARE STRONGLY RECOMMENDED TO SEND FOR FULL DETAILS WITHOUT DELAY. 





mS i have been retained o advise on the following appointments 


A. CONTRACTS MANAGER (Civil Engineering) 
B. CIVIL ENGINEERING AGENT 


for the permanent staff of civil engineering and building contractors who operate through- 
out the U.K. from London headquarters and have a tradition of good workmanship and 
practical management. Both appointments are pensionable with other benefits: the age range 
for each is 35 to 47. 





for the control of several contracts simultaneously: these are normally grouped by type. 
He should have followed a continuous civil engineering career with developing responsibility 
in site and major contract management: a background of heavy civil engineering is sought 
and marine experience will be valuable. A professional or university qualification will carry 
weight. A starting salary up to £2,500 is envisaged. 


B. The Agent will answer to a contracts manager or a director according to the size of the 
contract being handled. A continuous civil engineering career should have included site 
control from start to finish, for contractors, of contracts of at least £14 million in value, 
preferably in heavy civil engineering. A.M.I.C.E. is most desirable and marine experience 
will be valuable. A starting salary up to £2,000 is envisaged. 


{ 
A. The Contracts Manager, based in London, will answer to a civil engineering director 


Please send brief details in confidence quoting reference YA.4116 for appointment A, 
YA.4115 for appointment B, to A. Shaw Maclaren. 


MANAGEMENT SELECTION LIMITED, 17 Stratton Street, London, W.1 
In no circumstances will a candidate's identity be disclosed to our client unless he gives permission after a confidential interview at 
which he will be given full details of the appointment. 


} 
| 


we \ 
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CONTRACTS 


poROUGH OF CHATHAM. 
ORDNANCE STREET REDEVELOPMENT AREA. 
PERRY STREET ROADWORKS. 


TENDERS are invited for the PROVISION and LAY- 
ING of approx. 45 tons of BITMAC REGULATING 
COURSE, 2,000 sq. yd. of 212in. thick BASE COURSE 
SMAC, and 3sin. FINE COLD ASPHALT SUR- 
FACING, together with various Excavation, Scarifying, 
s.W. Drainage, Kerbing, Paving, and ancillary works 
SVEERRY STREET, and, in addition, for the LAYING- 


OUT of an ADVENTURE PLAYGROUND involving 
Grading, Topsoiling, and Seeding Works, together 
with some Paving and Pipelaying Works. 

The Forms of Tender, Special Conditions of Con- 


ecification and Bills_of Quantities may be 
eae, from, and the Drawings and General 
Conditions of Contract inspected at, the Office of 

A. T. RICHARDS, Borough Engineer and Surveyor, 
Town Hall, Chatham, on payment of a deposit of 
Three Guineas which will be refundable on receipt of 
a bona-fide Tender. 4 : 

Tenders should be returned in a plain sealed 
envelope endorsed ‘‘ Tender for Perry Street Road- 
works,’ to reach the Town Clerk, Town Hall, Chatham, 
not later than 12 Noon on WEDNESDAY, 10th May, 


¥. 
i Council does not bind itself to accept the 


or any Tender 
lowest ROWLAND NEWNES, 
Town Clerk. 


Town Hall, 
Chatham. 


BoRou GH OF MIDDLETON. 
PRIVATE STREET WORKS—CLIFTON ROAD. 


TENDERS are invited for the MAKING-UP of the 
ABOVE STREET, comprising approx. 880 sq. yd. of 
Carriageway, Footways and Verges, together with 
Drainage Works. , : 

Plans and Sections may ve inspected at, and copies 
of the Conditions of Contract, Specification, Bill of 
Quantities and Form of Tender obtained from_ the 
Ofice of the Borough Engineer and Surveyor, Town 
Hall, Middleton, near Manchester, on payment of a 
deposit of £2 2s. which will be returned on receipt 
of a bona-fide Tender not subsequently withdrawn. 

Tenders, endorsed ‘ Private Street Works,"’ to be 
delivered in plain sealed envelopes to the undersigned 
not later than 12 Noon on WEDNESDAY, 3rd May, 


1961 
The Council do not bind themselves to accept the 


lowest or any Tender 
F. JOHNSTON, 
Town Clerk. 
Town Hail, 
Middleton, 
Near Manchester 
11th April, 1961. 


CLACTON URBAN DISTRICT CONCIL. 
HIGHWAYS ACT, 1959. 
MARLOWE ROAD, JAYWICK, CLACTON-ON-SEA. 


TENDERS are invited for CARRYING OUT ROAD- 
WORKS, comprising the Laying of 578 lin. yd. of 
12in. and 15in. dia. Concrete Pipe Surface Water 
Sewers and the Construction of Bituminous Concrete 
Haunches to an existing Concrete Carriageway with 
2,885 sq. yd. of Gravel Asphalt and Bitumen Mac- 
adam Surfacing, together with the Provision of 
Kerbing, Footways, etc. 

Drawings and General Conditions of Contract may 
be seen at the Office of the Engineer and Surveyor, 
Town Hall, Clacton-on-Sea, who will supply Tender 
documents against a deposit of £2 2s., refundable 
on receipt of a bona-fide Tender. 

Tender Forms, etc., must be delivered in a plain 
sealed envelope endorsed ‘‘ Marlowe Road P.S.W.,"’ 
but bearing no name or mark indicating the sender, 
to the undersigned on or before 31st MAY, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender, and canvassing, directly or 
indirectly, will disqualify. 

CHARLES B. HEARN, 
Clerk of the Council. 

Town Hall, 

Clacton-on-Sea. 


TURTON URBAN DISTRICT COUNCIL. 


Contractors wishing to submit a FIRM-PRICE 
fENDER for the UNDERMENTIONED SCHEME are 
invited to apply for permission to tender, such appli- 
(ations to be addressed to Jj. C. PRESTWICH AND 
SONS, Architects, Bradshawgate Chambers, Leigh, 
Lancs., to reach them not later than MAY 1st, 1961: 

Erection of 26 Aged Persons’ Bungalows and 
Communal Rooms, including Warden's Fiat, 
at Turton. 

Te entities ~ be lsoued about May 30th, 1961. 

2 nci © not bind th 
lowest GF aay Tena themselves to accept the 
H. LEWIS, 


Council Offices, Clerk of the Council. 


Bromley Cross, 
Near Bolton, Lancs. 


WEST DEAN _ RURAL DISTRICT 
COUNCIL. 
(READVERTISEMENT.) 


LYDBROOK SEWERAGE AND SEWAGE DISPOSAL. 


CONTRACT NO. 1. 








TENDERS on a Fixed-price Basis are invi 
ted from 
Consents public works contractors for the 
NSTRUCTION of approx. 2,025 lin. yd. of 12in. 
STEEL’ say IRON SEWERS, 190 lin. yd. of Qin. dia. 
ph WER, 6,800 lin. yd. of Qin. dia. CONCRETE 
nee dia. GLAZED STONEWARE PIPE SEWERS, 
ia pd with Concrete Tube Manholes, Sewage Pump- 
Soest and approx. 3,500 lin. yd. of Sin. dia. 
pst on Rising Main and Sewage Disposal Works 
Testa "gite Settling Tanks, Bacterial Filters, Humus 
oan udge Drying Beds, Sludge Pumping Station, 
Thee incidental works. 
tian General Conditions of Contract and Specifica- 
obttinaa” of Quantities and Form of Tender may be 
MESSRS from the Council's Consulting Engineers, 
Gan Ch wvittcox, RAIKES AND MARSHALL, 33 
ll arles Street, Birmingham, 3, where. the 
of £5 may be inspected upon payment of a deposit 
which oF eque only, made payable to the Council), 
Tonia a be refunded on receipt of a bona-fide 
LL. ot subsequently withdrawn, together with the 
eae all documents. 
delivers ko it cade provided, should be 
ne n 

on WEDNESDAY, 24th Say, f9en eicatltaahinigian 


he Council do not b 
fowest or any Tender ind themselves to accept the 
A. F. GILLO, 


Council Offices, Clerk to the Council. 


Coleford, Gios. 
10th April, 1961. 
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CONTRACTS 


COUNTY BOROUGH OF BLACKPOOL. 
MAIN DRAINAGE—CENTRAL AREA. 
THE CENTRAL INTERCEPTOR. 





Applications invited from civil engineering contrac- 
tors experienced in tunnelling who wish to be 
considered for inclusion in a list of selected contractors 
from whom TENDERS will be invited, on a Lump-sum 
Basis, for the CONSTRUCTION of approx. Three Miles 
of S4in. to 108in. dia. SEWERS IN TUNNEL. 

Forms of Application (to be returned by 2.30 p.m., 
FRIDAY, 12th May, 1961) and further particulars 
from BOROUGH SURVEYOR (ARTHUR HAMILTON. 
B.Sc.), P.O. Box 17, Municipal Offices, Blackpool. 


COUNTY BOROUGH OF BLACKPOOL. 


MAIN DRAINAGE—CENTRAL AREA. 


RECONSTRUCTION OF MANCHESTER SQUARE 
PUMPING STATION. 


Applications invited from civil engineering contrac- 
tors experienced in deep excavations and heavy 
constructional works, who wish to be considered for 
inclusion in a list of selected contractors from whom 
TENDERS will be invited for the CONSTRUCTION of 
an UNDERGROUND PUMPING STATION approx. 
200ft. x 7Oft. x 40ft. maximum depth. 

Forms of Application (to be returned by 2.30 p.m., 
FRIDAY, 12th May, 1961) and further particulars 
from BOROUGH SURVEYOR (ARTHUR HAMILTON, 
B.Sc.). P.O. Box 17, Municipal Offices, Blackpool. 


(COUNTY BOROUGH OF BLACKPOOL. 
MAIN DRAINAGE—CENTRAL AREA. 


RECONSTRUCTION OF MANCHESTER SQUARE 
PUMPING STATION. 


SUPPLY OF PUMPS, SCREENS AND PENSTOCKS. 


Aoplications invited from manufacturers who wish 
to be considered for inclusion in a list of selected 
contractors from whom TENDERS will be invited for 
the SUPPLY of the FOLLOWING: 

(a) Main Sewage Pumps. 
(b) Sewage Screens. 
(c) Penstocks. 

Forms of Application (to be returned by 2.30 p.m., 
FRIDAY, 12th May, 1961) and further particulars 
from BOROUGH SURVEYOR (ARTHUR HAMILTON, 
B.Sc.), P.O. Box 17, Municipal Offices, Blackpool. 


BOROUGH — OF YM AND 





WEYMOUTH 
MELCOMBE REGIS. 


ROAD IMPROVEMENT—CHAPELHAY. 


The CORPORATION propose to invite TENDERS for 
the CONSTRUCTION of ROADS and FOOTPATHS, 
together with ancillary works, at CHAPELHAY, and 
are preparing a list of selected tenderers. 

The works comprise the Laying of approx. 950 
lin. yd. of Kerb, 200 lin. yd. of Qin. dia. Surface 
Water Sewer with Manholes, Gullies and Connections, 
5.300 sq. yd. Tarmacadam Carriageway, and 1,700 
sq. yd. Concrete Slab Paved Footpath, and all other 
ancillary works. 

Contractors wishing to be included in this list are 
invited to apply to the Borough Engineer and 
Surveyor, Town Bridge House, Weymouth, not later 
than First Post on FRIDAY, Sth May, 1961. 

E. J. JONES, 
Town Clerk. 
Town Clerk's Office, 
Weymouth. 

April, 1961. 
BOROUGH OF BURY ST. EDMUNDS. 
ERECTION OF EIGHT HOUSES IN 
CAMBRIDGE WALK, BURY ST. EDMUNDS. 


TENDERS are invited for the ERECTION of the 
ABOVE. 

Bills of Quantities and Form of Tender will be 
available from Friday, 14th April, 1961, and may be 
obtained upon application to the Borough Engineer 
and Surveyor at the Borough Offices. 

A deposit of £2 2s. is required, which will be 
refunded on receipt of a bona-fide Tender. 

Drawings may be inspected at the Borough Engineer 
and Surveyor’s Office during normal office hours. 

Tenders must be returned, sealed in the envelope 
provided, to the undersigned by not later than 9 a.m. 
on the Sth MAY, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
RICHARD R. HILES, 
Town Clerk. 


Borough Offices, 
Bury St. Edmunds. 
11th April, 1961. 


ALCESTER RURAL DISTRICT COUNCIL. 
SEWERAGE AND SEWAGE DISPOSAL. 
CONTRACT NO. 7. 


TENDERS are invited, on a Fixed-price Basis, for 
the ABOVE CONTRACT, comprising the FOLLOWING 
WORK in the town of ALCESTER and the villages of 
STUDLEY, BIDFORD-ON-AVON and SALFORD 
PRIORS: 

24,000yd. of Sewers and Rising Mains in 
Concrete, Glazed Stoneware and Cast-iron 
Pipe, in diameters ranging from 4in. to 
30in., including Precast Concrete Manholes 
and House Connections. 

11 Sewage Pumping Stations with Reinforced 
Concrete Substructures, five having Brick 
Superstructures. 

Two New Sewage Works, one at Alcester and 
one at Bidford-on-Avon, comprising Re- 


inforced Concrete Tanks and _ Biological 
Filters. 

Extension of the existing Sewage Works at 
Studley. 


The Tender documents may be obtained from the 
Council's Consulting Engineers, MESSRS. J. D. AND 
D. M. WATSON, MM.1.C.E., 67 Tufton Street, West- 
minster, S.W.1, on and after 24th April, 1961, on 
payment of a deposit of Ten Guineas, refundable only 
to contractors who submit a bona-fide Tender and 
return all Tender documents and Drawings. 

Deposit cheques should be made payable to the 
Alcester Rural District Council or Order, and be sent 
to Messrs. J. D. and D. M. Watson, MM.1.C.E. 

Sealed Tenders, endorsed ‘‘ Tender for Contract 
No. 7," but bearing no name or mark indicating the 
sender, must be delivered to the Office of the under- 
signed not later than Noon on MONDAY, Sth June, 
1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

J. F. SMITH, 
Clerk of the Council. 

Clerk to the Alcester R.D.C., 

Council Offices, 
Alcester, Warwickshire. 
14th April, 1961. 
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BUCKS. COUNTY COUNCIL. 
IPSWICH-WEEDON TRUNK ROAD, A.428. 
LAVENDON SCHOOL TO HARROLD TURN. 


TENDERS are invited for ROADWORKS (approx. 
400yd.), comprising Widening, Haunching and 
Channelling in Concrete, Kerbing, Tarmacadam 
Shaping, Drainage, and ancillary works. 

Drawings may be seen at the Offices of the County 
\Surveyor's Department, Park Street, Aylesbury, and 
Contract documents may be obtained from the County 
Surveyor, County Offices, Aylesbury, on deposit of 
£2, returnable on receipt of a bona-fide Tender. 

Tenders must reach the undersigned by 10 a.m. 
on MONDAY, 15th May, 1961. 

R. E. MILLARD, 
Clerk of the Council. 
County Hall, 
Aylesbury. 
April, 1961. 


BUCKS. COUNTY COUNCIL 
IPSWICH-WEEDON TRUNK ROAD, A.428. 
BENDS NORTH-WEST OF LAVENDON. 


TENDERS are invited for ROADWORKS (approx. 
4S0yd.), comprising Reconstruction and Widening of 
Carriageway, including Haunching and Channelling in 
Concrete, Kerbing, Rolled Concrete Carriageway, Tar- 
macadam Shaping, Drainage, and ancillary works. 

Drawings may be seen at the Offices of the County 
Surveyor’s Department, Park Street, Aylesbury, and 
Contract documents may be obtained from the County 
Surveyor, County Offices, Aylesbury, on deposit of 
£2, returnable on receipt of a bona-fide Tender. 

Tenders must reach the undersigned by 10 a.m. 
on MONDAY, 1Sth May, 1961. 

R. E. MILLARD, 
Clerk of the Council. 


County Hail, 

Aylesbury. 
April, 1961. 4 = ae. 
BUCKS. COUNTY COUNCIL. 


THE HIGHWAYS ACT, 1959——THE CODE OF 1892. 
CHESTNUT CLOSE, AMERSHAM. 


TENDERS are invited for the MAKING-UP of the 
ABOVE STREET. 

Specification, Form of Tender and Contract and 
Bill of Quantities may be obtained from the County 
Surveyor, County Offices, Aylesbury. 

Applications must be accompanied by a remittance 
for £2 which will be refunded on receipt of a bona- 
fide Tender. 

Sealed Tenders must be delivered to the under- 
signed by FRIDAY, 19th May, 1961, in the envelope 
provided, endorsed ‘ Private Street Works—-Chestnut 
Close,"" but not bearing any name or mark indicating 
the sender. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

R. E. MILLARD, 


Clerk of the Bucks. County Council. 
County Hail, 
Aylesbury. 
April, 1961. 


WILTSHIRE COUNTY COUNCIL 
TENDERS invited for the FOLLOWING WORKS: 
Wroughton High Street—Construction of approx. 
600 lin. yd. of New Carriageway (Lean- 

Mix Concrete Foundation), Footpaths, Sur- 

face Water Drainage, Prestressed Concrete 

Culvert, Adjustment to Statutory Under- 

takers’ Plant, Accommodation Works, etc. 

Relevant documents obtainable from County 
Surveyor, County Hall, Trowbridge, on payment of 
£2 deposit, returnable on receipt of a bona-fide 
Tender. ; 

Drawings may be inspected, by appointment, at 
the above address. 

Tenders, in envelopes provided, bearing no name 
or mark indicating origin, returnable by S p.m. on 
the 29th MAY, 1961. 

R. P. HARRIES, 


Clerk of the County Council. 


BOROUGH _ OF KEIGHLEY. 


DEMOLITION OF QUEEN'S THEATRE, 
QUEEN STREET, KEIGHLEY. 


TENDERS are invited for the DEMOLITION of the 
QUEEN'S THEATRE, QUEEN STREET, Keighley. The 
Form of Tender and Plan of Property will be 
forwarded on application. General Conditions of 
Contract may be seen at the Borough Engineer's 
Office, College Street, Keighley, during normal office 
hours. 

Sealed Tenders, on the official form and _in the 
envelope provided and endorsed ‘‘Demolition of Queen's 
Theatre," are to be delivered to the undersigned not 
later than 10 a.m. on MONDAY, 8th May, 1961. 

J. A. CAESAR, 
Town Clerk. 





Town Hall, 
sa OI a Eta at es ee 
WANDLE VALLEY JOINT SEWERAGE 


BOARD. 
SEWAGE PURIFICATION WORKS. 
SLUDGE DISPOSAL SCHEME. 


Applications are invited from experienced contrac- 
tors to be placed on a list of tenderers for a FIXED- 
PRICE CONTRACT for the CONSTRUCTION of the 
SLUDGE DISPOSAL SCHEME, which comprises the 
FOLLOWING: 

Press House (Two-storey)—approx. 107ft. x 72ft. 

ae Sludge Storage Tanks—Two, each 40ft. x 

t. 

Secondary Sludge Thickening Tank—-SOft. dia. 

Primary Sludge Pump House, Conditioner Build- 
ings, Covered Storage, and ancillary works 
including Sludge Pipelines, Sewers and Site 
Works. . 

Accompanying the applications, which must be made 
to the Board's Engineer, . B. WIGNALL, 8.Sc., 
A.M.1.C.E., M.1.Mun.E., at the address below, not 
later than SATURDAY, 29th April, 1961, shail be 
a comprehensive statement giving details of previous 
contracts of a similar nature, including cost. 

It is anticipated that Tender documents and prints 
of Drawings will be forwarded to selected applicants 
during the first week in May, and four weeks will 
be allowed for the preparation of Tenders. 

Contract period will be 18 months. 

The Board does not bind itself to accept the lowest 


or any Tender. 
c. E. M. GUMMOW, 
Deputy Clerk of the Board. 
Sewage Purification Works, 
Byegrove Road, 
Colliers Wood, 
London, S.W.19. 
12th April, 1961. 
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COUNTY BOROUGH OF BOLTON. 
TENDERS invited for SUPPLY of UNIFORM 


CLOTHING to Health and Welfare Departments. 
Form of Tender, to be returned by Noon, 26th 
MAY, obtainable from MEDICAL OFFICER OF 
HEALTH, Civic Centre, Bolton. 
HARROW. 


BOROUGH OF 


TENDERS are invited for the BREAKING-OUT and 
RECONSTRUCTION of approx. 2,400 sq. yd. of 
REINFORCED CONCRETE CARRIAGEWAY with 
3,000 sq. yd. of Hot Rolled Asphalt Surfacing, 400 
lin. yd. of Kerbing, 2,800 sq. yd. of Slab Paving, 
and ancillary works, in Improving the Junction of 
Pinner Road and Station Road, North Harrow. 

Drawings and Conditions of Contract may_ be 
inspected at the Office of, and a copy of the Form 
of Tender, Specification and Bills of Quantities 
obtained on application to, the Borough Engineer, at 
the Council Offices, 48 Uxbridge Road, Stanmore, 
Middlesex, on payment of Two Pounds, by crossed 
cheque made payable to Harrow Corporation. return- 
able where a bona-fide Tender reaches me in time. 

Tenders, on prescribed forms, enclosed in a plain 
envelope bearing no_indication of the sender, and 
endorsed ‘* Tender—Pinner Road/Station Road Im- 
provement,"' must be delivered to my Office not later 
than 10 a.m. on TUESDAY, 16th May, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
DAVID PRITCHARD, 
Town Clerk. 
Harrow Weald Lodge, 
Harrow, Middx. 
BOROUGH OF WOOD GREEN. 
ERECTION OF FLATS. 

The COUNCIL invite TENDERS, on a Fixed-price 

Basis, for the ERECTION of FLATS, as FOLLOWS: 

(a) Winkfield / Acacia Roads Redevelopment 
Scheme, Phase !I—S2 Flats in Two 7-storey 
Blocks. 

(b) Commerce Road Redevelopment Area, 
Phase I—S2 Flats in Two 7-storey Blocks. 

Forms of Tender, Drawings, etc., may be obtained 
from the Borough Engineer at the address below 
(where Conditions of Contract may also be inspected), 
upon payment of a deposit of £2 2s. for each Tender, 
returnable on submission of a bona-fide Tender not 
subsequently withdrawn. 

Tenders, in plain. sealed envelopes endorsed: 
‘(a) Tender for 52 Flats—Winkfield/Acacia Roads," 
and ‘*(b) Tender for 52 Fiats—Commerce Road," 
but with no name or mark indicating the sender, must 
be delivered to the undersigned not later than Noon 
on the Sth JUNE, 1961 

G. W. PLATER, 


Town Clerk. 





Town Hall, 
Wood Green, N.22. 
18th April, 1961 


Sine AND COUNTY OF 


NEWCASTLE UPON TYNE. 

The Housing Committee of the Corporation are 
prepared to receive TENDERS for the ERECTION of 
PERMANENT BRICK GARAGES on VARIOUS SITES 
as FOLLOWS:— 


Group 1—S0O Garages on the Longbenton Estate 
(Unit 3). 

Group 2—127 Garages on the Longbenton Estate 
(Unit 4). 


Bills of Quantities and Forms of Tender may_be 
obtained on application in_ writing to the City 
Architect, 18 Cloth Market, Newcastle upon Tyne, 1, 
where Plans and Conditions of Contract may be seen. 
Contractors are asked to state in their application 
the group or groups for which they desire to Tender. 

Sealed Tenders must reach the City Architect not 
later than 10 a.m. on WEDNESDAY, 10th May, 1961. 

No Tender will be received except in the official 
envelope, which must not bear any name or mark 
indicating the sender. 

The Committee do not bind themselves to accept 
the lowest or any Tender. 

JOHN ATKINSON, 


Town Clerk. 
Town Hall, 
Newcastle upon Tyne, 1. 
18th April, 1961. 


ALDERLEY EDGE URBAN 
COUNCIL. 


CEMETERY—CHELFORD ROAD, ALDERLEY EDGE. 


DISTRICT 


TENDERS, on _a _ Fixed-price Basis, are invited for 
the CONSTRUCTION of an EXTENSION to the 
CEMETERY, consisting of the FOLLOWING WORKS: 

Construction of Main Drive—area 600 sq. yd 
(Surfaced with Bituminous Macadam). 
Formation of Footpaths—area 730 sq. yd. 

(Bituminous Macadam). 
Erection of Mild Steel Boundary Railings, 
Drainage and other ancillary works. 

General Conditions of Contract and Drawings may 
be inspected, and Bill of Quantities, Specification and 
Form of Tender may be obtained, on application to 
the Surveyor, Council Offices, Alderley Edge, on pay- 
ment of a deposit of Two Guineas which will be 
returned on receipt of a bona-fide Tender or return of 
the Contract documents. 

Tenders, in a_ plain sealed envelope endorsed 
“Cemetery Extension,’ should be delivered to the 
undersigned not later than 12 Noon on SATURDAY, 
the 20th May, 1961. 

The Council does not bind 
lowest or any Tender. 


itself to accept the 


B. ANSON, 
Clerk of the Council. 
Council Offices, 
Alderley Edge, 
Cheshire. 
20th April, 1961. 
SOUTH CARDIGANSHIRE 


WATER BOARD. 
MAINLAYING CONTRACT NO. 52. 


FIXED-PRICE TENDERS are invited from experi- 
enced contractors for the LAYING of WATER MAINS 
in FIVE LOCALITIES. 

The works comprise approx. 700 lin. yd. of 4in. 
dia., 10,150 lin. yd. of 3in. dia., and 1,100 lin. yd. 
of 2in. dia. Asbestos-cement Pipes, and ancillary 
works connected therewith. 

Contract documents and Drawings may be obtained 
from H. PROTHERO, M.A., M.1.C.E., 36 Alban Square, 
Aberaeron, upon payment of a deposit of £3 3s. which 
will be refunded on the receipt of bona-fide Tenders 
not subsequently withdrawn, and the return of Tender 
documents and Drawings. 

Tenders, in_ plain. sealed envelopes endorsed 
“Tenders for Mains Extensions—Contract No. 52," 
must be delivered to the undersigned not later than 
Noon on 9th MAY, 1961. 

J. E. R. CARSON, 
Clerk to the Board. 

Swyddfa'r Sir, 

Aberystwyth. 
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OFFICE OF PUBLIC WORKS. 


SEALED TENDERS, addressed to the Secretary, 
Office of Public Works, 51 St. Stephen's Green, 
Dublin, 2, and receivable up to Noon on 23rd MAY, 


1961, are invited for TRIAL BORINGS at the 
FOLLOWING HARBOURS:— 
Howth, Passage East, Castietownbere and 
Galway, 


in accordance with Plans, Specification and Conditions 
of Contract exhibited at this office. 

Plans and Specification may be obtained from the 
SECRETARY on deposit of £5, refundable on return 
of the documents. 

The lowest or any Tender will not necessarily be 
accepted. 


STAFFORDSHIRE COUNTY COUNCIL. 
COUNTY ROADS AND BRIDGES COMMITTEE. 


LANE GREEN—DAM MILL ROAD (D.143) AND 
BILBROOK ROAD (D.145), CODSALL, 
WOLVERHAMPTON. 


TENDERS are invited for the RECONSTRUCTION 
of CERTAIN SECTIONS of the ABOVE ROADS. The 
Work comprises of the Widening and Realignment of 


7S0yd. of _ Existing Carriageway, and _ involves 
Excavation, Provision of Hedges and Fences, Road 
Drainage, Kerbing, Carriageway Foundations in 


Wet Mix, and Surfacing in Bituminous Macadam. 

Applications for Tender documents should be made 
to the undersigned, and must be accompanied by a 
deposit of Five Pounds (£5), which will be refunded 
on receipt of a bona-fide Tender or return of the 
documents before the closing date. 

Completed Tenders should be returned to the under- 
signed by not later than 10 a.m. on THURSDAY, 
18th May, 1961. 

T. H. EVANS, 
Clerk of the County Council. 

County Buildings, 

Stafford. 


(COUNTY BOROUGH OF SOUTHAMPTON. 


Southampton C.B.C. invites TENDERS for the 
FOLLOWING CONTRACT on Bills of Quantities 
available early in May:— 

CONTRACT B.249.—Erection of One Three-stcrey 

Block in Traditional Construction, compris- 

10 Shops and 13 Dwellings, Harefield Estate. 
Applications for tender documents should be received 
by the BOROUGH ENGINEER AND SURVEYOR, 
Civic Centre, Southampton, by 10 a.m. on TUESDAY, 


2nd May, 1961. ‘ : Cpe 
Re OF BIRMINGHAM. 


TO PUBLIC WORKS CONTRACTORS. 


The House Building Committee invite TENDERS, on 
a FIXED-PRICE BASIS, for _a Measure and Value 
Contract for the CONSTRUCTION of a CARRIAGE- 
WAY and FOUL and SURFACE WATER SEWERS, 
together with incidental Work, on the WILLASTON 
ROAD HOUSING SITE, Sheldon. 

Copies of the Specifications, Bills of Quantities and 
Forms of Tender may be obtained on payment of 
£2 2s. at the office of SIR HERBERT J. MANZONI, 
City Engineer and Surveyor, Civic Centre, Birmingham, 
1, to whom all cheques should be made payable. The 
deposit will be returned on receipt of a bona-fide 
Tender. 

Plans for the Road and Sewerage Works can be seen 
at Rooms 339 and 39, respectively, Civic Centre, 
Birmingham, 1. 

Tenders, enclosed in the envelopes provided for the 
purpose, must be sealed and delivered to the Town 
Clerk's Office (Room 8.31), Council House, Birming- 
ham, 1, not later than 12 Noon on WEDNESDAY, 
10th May, 1961, when they will be opened. Tenders 
received after that time will be rejected. 

The Committee do not bind themselves to accept 
the lowest or any Tender. 

T. H. PARKINSON, 
Town Clerk. 
Council House, 
Birmingham, 1. 


CITY OF BIRMINGHAM. 
TO PUBLIC WORKS CONTRACTORS. 


HIGHGATE REDEVELOPMENT AREA, 
UNIT NO. 410, SEWERAGE. 


The Public Works Committee invite TENDERS, on a 
FIXED-PRICE BASIS, for a Measure and Value 
Contract for the CONSTRUCTION of approximately 
1,100 lin. yd. of STONEWARE and CONCRETE PIPE 
FOUL and SURFACE WATER SEWERS from 1Sin. 
diameter to Qin. diameter, together with incidental 
Works. 

Copies of the General Conditions (which include the 
Corporation's usual Fair Wages and Conditions of 
Labour Clause), and Forms of Tender may be obtained 
on payment of a deposit of £2 2s. at the office of 
SIR HERBERT J. MANZONI, City Engineer and 
Surveyor, Baskerville House, Civic Centre, Birming- 
ham, 1 (to whom all cheques should be made payable). 
The deposit will be returned on receipt of a bona-fide 
Tender. Plans can be seen at Room M.39, Baskerville 
House, Civic Centre, Birmingham, 1. 

Tenders, enclosed in the envelope provided for the 
purpose, must be sealed and delivered to the Town 
Clerk's Department (Room 8.21), Council House, 
Birmingham, 1, not later than Noon on WEDNESDAY, 
17th May, 1961, when they will be opened. Tenders 
received after that time will be rejected. 

The Committee do not bind themselves to accept 
the lowest or any Tender. 

T. H. PARKINSON, 


Town Clerk. 
Council House, 


= SEeeDEREM,. 8. pees ieeasecksotios 
WILLENHALL_ URBAN DISTRICT 
COUNCIL, 


SURFACE DRESSING CONTRACT, 1961-62. 


TENDERS are invited for the SURFACE DRESSING 
of approximately 52,000 sq. yd. of CARRIAGEWAY. 

Forms of Tender and Specification may be obtained 
from the office of the Engineer and Surveyor, Town 
Hall, Willenhall, Staffs. 

Tenders, in plain sealed envelopes endorsed ‘‘Tender 
for Surface Dressing,"’ must reach the Clerk of the 
Council, Town Hall, Willenhall, Staffs, by FRIDAY, 


12th May, 1961. 
JOHN R. RIDING, 
Clerk of the Council. 


BUCKINGHAMSHIRE EDUCATION 
COMMITTEE. 
COUNTY LIBRARY. 7 


TENDERS are invited for the SUPPLY of a MOBILE 
LIBRARY VAN. Forms of Tender and further details 
can be obtained from the undersigned. 


F. J. Non. Man 
f Ed i . 
Gaia ids: ie ucation Officer 


Aylesbury 
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BOR 
onimeean UGH 07 


PASSENGER TRANSPORT DEPARTMENT. 


TENDERS are invited for the § 

Ov OATS, for ee TR eeees. MPPUY. 08 100 
orm_of Tender, Specification, etc., f 

MANAGER, Transport Department, Laird Strog VERAL 

Birkenhead. Closing date for Tenders, 8th May, 19er 


BOROUGH OF _ DORCHESTER 
WATER MAIN. 


TENDERS are invited for the LAYING of appr 
420 lin. yd. of 12in. dia. SPUN-IRON MAIN i; 
STREETS and UNMADE LAND near : 
bg nets a Bi 1Q 

pecification, Bills o uantities and Ten 
ments may be obtained from the Borough Suen 
and Waterworks Engineer, Municipal Offices, North 
Square, Dorchester, on deposit of £2 2s,, returnab| 
on the submission of a bona-fide Tender and the return 
of all documents. 

Tenders, in plain sealed envelopes endorsed 
‘* 12-inch Main,"’ to be delivered to the undersigned 


COUNTY 








before Noon on SATURDAY, 20th May, 1961 
The Council do not undertake to accept the lowest 


or any Tender. 
F. P. LAKE SYDENHAM, 
Town Ci 
Municipal Offices, mt 
North Square, 
Dorchester. 


BOROUGH OF HESTON & ISLEWORTH 
MECHANICAL PLANT AND APPARATUS, 


TENDERS are invited for the SUPPLY ang 
DELIVERY of the FOLLOWING: 
(a) One International Model B-6G-4 Buligrader: 
(b) One 7 cu. yd. Refuse Collection Vehicle. 
Particulars and Conditions of Contract may be 
obtained from the Borough Engineer and Surveyor, 
88 Lampton Road, Hounsiow. 5 
Tenders, in sealed envelopes not indicating the 
sender, and endorsed ‘' Tender for Mechanical Plant,” 
must be delivered to me by WEDNESDAY, 17th May, 
1961. 
The Council are not bound to accept any Tender. 
e D. MATHIESON, 
Town Clerk. 
Town Hall, 
Hounslow, Middx. 


City of CAMBRIDGE. 
HUNTINGDON ROAD RECONSTRUCTION—STAGE | 


TENDERS are invited for the RECONSTRUCTION 
of approximately 400 lin. yd. of ROAD, inluding New 
Footways and Kerbs, Resurfacing of the Carriageway 
and Construction o: New Laybys. 

Applications for the Specification, Drawing, Bills of 
Quantities and Form of Tender must be made to the 
City Surveyor, The Guildhall, Cambridge. Tenders 
must be received by 3 p.m. on the 24th MAY, 1961. 

Applications must be accompanied by a deposit of 
Two Guineas, which will be returned on receipt of a 
bona-fide Tender. ; 

The lowest or any Tender will not necessarily be 


accepted. 
ALAN H. 1|._SWIFT, 
Town Clerk. 
The Guildhall, 
Cambridge. 
April, 1961. 


CITY OF CA MBRIDGE 
RETAINING WALL—EAST ROAD. 


FIXED-PRICE TENDERS are __ invited for the 
CONSTRUCTION of a MASS CONCRETE RETAINING 
WALL approx. 180yd. in length, at EAST ROAD, 
between Staffordshire Street and Norfolk Street. 

The works include Excavation, Construction of the 
Mass Wali with Brickwork Facing, Provision of 
Parapet Railings, and Backfilling. 

Forms of Tender, Specifications and Contract docu- 
ments may be obtained from the City Surveyor, 
The Guildhall, Cambridge, on payment of a deposit 
of Two Guineas which will be returned on receipt of 
a bona-fide Tender. 

All documents must be submitted by THURSDAY, 
25th May, 1961. 

The Council is not bound to accept the lowest or 
any Tender. 


ALAN H. |. SWIFT, 
Town Clerk 
The Guildhall, 
Cambridge. 
April, 1961. 


ATHERTON URBAN DISTRICT COUNCIL. 
ASPHALT SURFACING. 


TENDERS are invited for the LAYING of approx: 
mately 4,100 sq. yd. of SINGLE-COURSE HOT-ROLLED 
ASPHALT and 4,000 sq. yd. of COLD ASPHALT in 
the Town Centre. : 

Contract documents may be obtained trom we 
Engineer and Surveyor, Town Hall, Atherton. ea 
pleted Tenders should be delivered to the undersigne? 
in plain sealed envelopes endorsed ‘‘Asphait Surfacing, 
not later than Noon on MONDAY, the 15th May. 





— S. G. BLAKEBOROUGH, . 
Clerk of the Council. 
Town Hall, 
Atherton, 
LO 
BARNOLDSWICK URBAN _ DISTRICT 


COUNCIL. 


ADDITIONAL SLUDGE DRYING BEDS AT 
SEWAGE DISPOSAL WORKS. 


TENDERS are invited from experienced contractors 
for the CONSTRUCTION. of approximately 2,000 - 
yd. of SLUDGE DRYING BEDS, comprising Concre 
Foundations, Brick Walls and Broken Stone Media, 
together with the necessary Drains and Pumping 


Mains. 

Orawings may be inspected, and the Coen 
documents obtained from the Consulting Engines 
MESSRS. CHARLES J}. LOMAX AND SON, Chee 
Civil Engineers, 68 Barton Arcade, Manchester, tee 
payment of a deposit cheque of Three Gules 
(cheques only, made payable to the Council), net 
will be refunded on receipt of a bona-fide Tender 
subsequently withdrawn. 

Sealed Tenders, endorsed ‘'Tender for Sludge yd 
Beds," must be returned to the undersigned not 
than Noon on MONDAY, 29th May. ily be 

The lowest or any Tender will not necessarily 


accepted. 
F. WILKINSON, i 
Clerk of the Council. 
Town Hall, 
Barnoldswick, 
Via Colne, 


Lancs. 
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COUNTY COUNCIL OF DURHAM. 


invited for SUPPLYING LIGHT EQUIP- 

TEND chen Utensils, Cutlery, Pottery and Glass- 
ua Plastics, Turnery, Textiles, Holloware, Brushes, 
wectric Lamps and Miscellaneous Items—for year 


August, 1962. 
er ot Tender, returnable by 19th MAY, 1961, 


d. 
from; seeereren G. H. METCALFE, 
Director of Education. 


Shire _ 
m. 
et April, 1961 


CouNTY BOROUGH OF READING. 
ROMANY LANE IMPROVEMENT. 


invited for CONSTRUCTION of 1,900 

TENDERS sr proximately). CARRIAGEWAYS and 
500" ‘sq. yd. (approximately) FOOTWAYS at 
ROMANY LANE, TILEHURST. ; 
General Conditions and Drawings may be inspecte 
d Bill of Quantities, etc., obtained for fee of Two 
ou eas (cheques payable to Reading Corporation) at 
Serouah Surveyor’s Office (P.O. Box 17), Town Hall, 
Reading. Fee refunded for bona-fide Tender. 
Tenders to be delivered to TOWN CLERK, Town 
Hall, Reading, by Noon on 2Sth MAY, 1961. No 
Tender considered unless enclosed in plain sealed 
nvelope endorsed ‘‘Romany Lane Improvement,” but 
bearing no indication of sender. 

The Corporation do not bind themselves to accept 
any Tender. 


BOROUGH OF HEMEL HEMPSTEAD. 


are invited for the SUPPLY and 

onweny” of: (a) ONE PATTISSON PARKOVER 
HYDRAULICALLY OPERATED — FIVE-MOWER 
TRAILER, and (b) ONE RANSOME MULTIMOWER, 
complete with 27in. and 30in. units, together with 
one Trailing Seat Type ‘‘C"’ Heavy Pattern, with 
Brake and Pneumatic Tyres, to be delivered to Jarman 
Fields, Hemel Hempstead, Herts. ; 

The Form of Tender and General Conditions of 
Contract can be obtained from the Borough Engineer, 
High Street, Hemel Hempstead, Herts., and should be 
returned to the undersigned not later than 12 Noon 
on MONDAY, the 8th May. 1961. 

The Corporation do not bind themselves to accept 
the lowest or any Tender w. G. T. KIRK. 

Town Clerk. 
we Hall, 
bg Hempstead, 


Herts. 
18th April, 1961. 


BOROUGH OF HEMEL HEMPSTEAD. 


MASSEY-FERGUSON TRACTOR. 


are invited for the SUPPLY and 
DELIVERY: of ONE MASSEY-FERGUSON 35 DE ae 
DIESEL TRACTOR, complete with Automatic Hitch- 
arm, Number Plates and Fire Extinguisher, to be 
delivered to Jarman Fields, Hemel Hempstead. aa 
One Ferguson Petrol Industrial Tractor i. 
TEPZE452026, purchased in june, 1955, is to = 
taken in part exchange. This tractor can be inspec . 
by arrangement with the Parks Superintendent, 
Borough Engineer's Office, High Street, Heme 
Hempstead, Herts (Boxmoor 888: Ext. 30). ; 
The Form of Tender and General Conditions o 
Contract can be obtained from the Borough eee: 
High Street, Hemel Hempstead, Herts.. and shou e 
returned to the undersigned not later than 12 Noon 
on MONDAY, the 8th May, 1961. ; 
The Corporation do not bind themselves to accep 
the lowest or any Tender. C. W. G. T. KIRK, 
Town Clerk. 


Town Hall, 
Hemel Hempstead, 
Herts. 
18th April, 1961. 


BOROUGH OF DOVER. 
SURFACE DRESSING OF HIGHWAYS. 


-PRICE TENDERS are invited for the 
suRFACE DRESSING oe eee ——— sq. yd. of 
° in echanica nt. 
me documents mav be obtained from ™ 
Borough Engineer, Brook House, Dover, on deposit o 
£2 2s., returnable on receipt of a bona-fide Tender. 
Tenders, sealed in the envelope provided, must 
reach the undersigned not later than 10 a.m. on 


h May, 1961. 
FRIDAY, 12t ay }AMES A. JOHNSON, 


Town Clerk. 





New Bridge House, 


Oorsth April, 1961. = 
GAINSBOROUGH URBAN DISTRICT 
COUNCIL. 





FOOTPATH WORKS. 


TENDERS are invited for the ABOVE WORKS. 
which comprise the Taking-up and Re-laying 0 
approx. 1,600 lin. yd. of Kerb and Channel, and 
approx. 3,200 suver. yd. of Precast Concrete Paving 
on CLASSIFIED ROADS in the Urban District. 

Further details, Specification and Form of Tender 
may be obtained from the Engineer and Surveyor at 
the address below. . 

Tenders, in sealed envelopes bearing no mark or 
indication of the sender, endorsed ‘‘ Footpath Works. 
are to be delivered to the undersigned not later than 
13th MAY, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

H. P. DOREY. 


Clerk of the Council. 
Council Offices, 
Lord Street, 
Gainsborough. 
April, 1961. 


DORKING AND HORLEY 
RURAL DISTRICT COUNCIL. 


CESSPOOL AND REFUSE VEHICLES. 


TENDERS are invited for the SUPPLY and 
DELIVERY of: (a) TWO 1,500-galion CESSPOOL 
VEHICLES; (b) ONE 26/30 cu. yd., and (c) Two 
12/16 cu. yd. REFUSE VEHICLES, in accordance with 
the Contract documents obtainable from the Engineer 
and Surveyor, Council Offices, Massetts Road, Horley. 
. Tenders, in plain sealed envelopes endorsed 

Tenders for Vehicles,’ shall reach my Office by 
FRIDAY, 12th May, 1961. 

' The Council does not bind itself to accept the 
owest or the whole of any Tender. 
MAURICE L. MIDGERS. . 
' uncil, 
Counci! Offices, Clerk to the Counc 
Chalkpit Lane, 


Dorking, Surrey, 


THE CONTRACT JOURNAL 


CONTRACTS 


METROPOLITAN 
COUNCIL. 


CAST-IRON WORK. 


TENDERS are invited for the SUPPLY of GULLEY 
GRATINGS, FRAMES and MANHOLE COVERS for 
Sewer Works. 

Forms of Tender, with Conditions, etc., obtainable 
from the Borough Engineer and Surveyor, Nos. 
227/233 Commercial Road, E.1. 

Closing date for Tenders: MONDAY, 8th May, 


1961. 
WILFRED REEVE, 
Town Clerk. 





STEPNEY BOROUGH 


Municipal Offices, 
227, 233 Commercia! Road, E.1. 


BOROUGH OF SURBITON. 


WIDENING OF SCHOOL LANE, 
OFF RED LION ROAD, SURBITON. 


TENDERS are invited for the WIDENING of 
SCHOOL LANE, together with incidental works, off 
Red Lion Road, Surbiton, Surrey, in accordance with 
the Plans, Specification, Bills of Quantities and 
General Conditions of Contract, which may be obtained 
from the Office of R. THIRLWAY, M.1.Mun.E., 
M.1.Struct.€., Borough Engineer and Surveyor, Council 
Offices, Ewell Road, Surbiton. 

Tenders, on the form provided, enclosed in the 
endorsed envelope provided, and bearing no name or 
mark indicating the sender, must be delivered to the 
undersigned and received by him not later than 

p.m. on FRIDAY, 12th May, 1961. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

JOHN H. A. CRUNDELL, 


Town Clerk. 
BOROUGH OF SURBITON 
SUPPLY AND ERECTION OF A 6FT. HIGH 
OAK PALE FENCE AT KING GEORGE'S FIELD 
RECREATION GROUND. 


TENDERS are invited for the SUPPLY and 
ERECTION of a 6ft. high OAK PALE FENCE at King 
George's Field Recreation Ground, in accordance with 
the Plans, Specification, Bills of Quantities and 
General Conditions of Contract, which may be 
obtained from the Office of R. THIRLWAY. 
M.1.Mun.E.. M.1.Struct.£.. Borough Engineer and 
Surveyor, Council Offices, Ewell Road, Surbiton. 

Tenders, on the form provided, enclosed in the 
endorsed envelope provided, and bearing no name or 
mark indicating the sender, must be delivered to the 
undersigned and received by him not later than 
S p.m. on FRIDAY, 12th May, 1961. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

JOHN H. A. CRUNDELL, 


Town Clerk. 
BOROUGH OF SURBITON. 
RESURFACING OF TWO TENNIS COURTS AND 
ONE NETBALL COURT. 


TENDERS are invited for the RESURFACING of 
TWO TENNIS COURTS and ONE NETBALL COURT, 
in accordance with the Plans, Specification, Bills of 
Quantities and General Conditions of Contract, which 
may be obtained from the Office of R. THIRLWAY, 
M.!.Mun.E., M.1.Struct.E., Borough Engineer and 
Surveyor, Council Offices, Ewell Road, Surbiton. 

Tenders, on the form provided, enclosed in the 
endorsed envelope provided, and bearing no name or 
mark indicating the sender, must be delivered to the 
undersigned and received by him not later than 
S p.m. on FRIDAY, 12th May, 1961. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

JOHN H. A. CRUNDELL, 


" : ; ’ Town Clerk. 
BOROUGH OF BRIDPORT. 
GROUP “B" 


STREET LIGHTING. 


The COUNCIL are prevared to consider TENDERS 
for the SUPPLY and ERECTION of 51 STEWARTS 
AND LLOYDS TUBULAR STEEL FLUTED COLUMNS 
and BRACKETS, and 125-W MERCURY VAPOUR 
DISCHARGE LAMPS, and ancillary works, for Group 
“B" Lighting at BARRACK STREET and 
ST. ANDREWS ROAD. 2 

Form of Tender, Specification and Bill of Quantities 
may be obtained upon receipt of a deposit of £2 2s. 
(Two Guineas) from the Borough Engineer, Municipal 
Offices, South Street, Bridport, where Drawings and 
Conditions of Contract may be inspected. 

Tenders, including all documents, should be 
returned to the undersianed, in a plain sealed envelope 
endorsed ‘Street Lighting— Barrack Street and 
St. Andrews Road,"’ not later than THURSDAY, 25th 
Mav, 1961. 

The Council are not bound to accept the lowest or 


any Tender. 
F. C. M. FORWARD, 
Town Clerk. 
Municipal Offices, 
Bridport. 


CARMARTHENSHIRE 
COUNTY COUNCIL. 


SWANSEA-MANCHESTER TRUNK ROAD, A.483. 


PENYBANC IMPROVEMENT NEAR AMMANFORD— 
SECTION C2. 


PROPOSED WIDENING AND RECONSTRUCTION OF 
PARCYRHUN RAILWAY BRIDGE, WITH ANCILLARY 
ROADWORKS. 


TENDERS are invited for the EXECUTION of the 
ABOVE WORKS, comprising the Widening and Re- 
construction of the existing Railway Underbridge in 
Reinforced Concrete, and the Realignment and Re- 
grading of the Road Approaches for a distance of 
approx. 300vd. between the entrance to National 
Coal Board Central Stores and Parcyrhun Post Office. 

Specification. Bill of Quantities, Conditions of 
Contract and Form of Tender may be obtained from 
the undersigned on payment of a deposit of £2 
which will be returned on receipt of a bona-fide Tender 
which .is not subsequently withdrawn. 

Plans may be inspected during normal office hours 
at the undermentioned office. 

Tenders (with all documents), in a plain sealed 
envelope not bearing any name or mark indicatina 
the sender, and endorsed *' Parcvrhun Railway Bridge,"’ 
must be delivered to W. S. THOMAS, Clerk of the 
County Council, County Hall, Carmarthen, not later 
than 22nd MAY, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

J. L. RICHARDS, A.M.1.C.E., 
County Engineer and Surveyor. 

Roads and Bridges Dept., 

County Hall, 
Carmarthen. 
April, 1961. 





SUPPLEMENT 413 
CONTRACTS 
COUNTY BOROUGH OF _ IPSWICH. 


HUMBER DOUCY LANE IMPROVEMENT. 


TENDERS are invited for CARRYING OUT ROAD 
IMPROVEMENT WORKS in HUMBER DOUCY LANE, 
between Ayr Road and Rushmere Road (a length of 
approx. 1,100 lin. yd.). 

The main items include approx. S00 lin. yd. of 
12in. and Qin. Concrete Pipe Sewers; 2,000 lin. yd. 
Precast Concrete Kerbing; Mastic Asphalt Channel- 
ting; Haunching, Regulating, Widening and Surfacing 
the Carriageway (approx. 6,000 sq. yd.) with Lean 
Concrete. Gravel Asphalt and 1!2in. Bitumen Mac- 
adam: Bitumen Macadam Footpath and Vehicular 
Crossings, together with Gullies, Manholes, and other 
incidental works. 

Specification, Bilis of Quantities and other Contract 
documents may be obtained from the Borough Engineer 
and Surveyor, 19 Tower Street, Ipswich, on receipt of 
a deposit of £5 Ss. which will be returned on receipt 
of a bona-fide Tender. Drawings, etc., may be inspected 
at the Borough Engineer and Surveyor’s Office 
during normal working hours. 

Tenders, in plain sealed envelopes bearing the 
words ‘‘Tender for Humber Doucy Lane Improvement,” 
but with no mark to indicate the sender, must be 
received by me not later than the First Post on 
TUESDAY, 23rd May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

}. C. NELSON, 


eee reg - Town Clerk. ‘ 
BOROUGH OF ROWLEY REGIS. 
STREET LIGHTING—1961-62 PROGRAMME. 


TENDERS are _ invited for the SUPPLY and 
ERECTION of CONCRETE COLUMNS, ELECTRIC 
LAMPS and EQUIPMENT for the ABOVE LIGHTING 
— which comprises a total of 545 Group B 

nits. 

Tender documents may be obtained from the 
Borough Engineer and Surveyor, S. . wooo, 
M.!.Mun.E., at the address below, on payment of £2, 
which will be returned on receipt of a bona-fide Tender 
not afterwards withdrawn. 

__ The Tenders must be delivered to the undersigned 
in the envelope provided endorsed “Street Lighting— 
1961-62 Programme," sealed and bearing no name 
or mark indicating the sender, so as to be received 
not later than Noon on MONDAY, the 15th’ May, 


1961. 
G. C. COOKSON, 


Town Clerk. 
Municipal! Buildings, ' 
Old Hill, 
Staffs. 


BOROUGH OF ASHTON-UNDER-LYNE. 
PROPOSED "BUS STATION. 


APPLICATIONS are invited from suitable contrac- 
tors to be placed on a list from which selected 
contractors will be asked to TENDER for a PROPOSED 
BUS STATION and ancillary Buildings, comprising: 
(a) Approach Roads, "Bus Waiting Bays and Shelters: 
(b) Shop with Flat Over; (c) Two-storey Administrative 
Block containing Public and Staff Conveniences, 
Canteen, Offices, etc. 

Bills of Quantities will be available at the beginning 
of June, 1961, and work is to start on the site in 
the middie of September, 1961. 

_ Details of recent and present contracts should be 
given in your aoplication, which should be made in 
writing to J. KERSHAW, A.R.1.B.A., 28 Albert Street, 
Bardsley, Oldham, Lancs., not later than WEDNES- 
DAY, 3rd May, 1961 


CiTyY OF. teicisatee. 
EDUCATION COMMITTEE. 
TO BUILDERS AND CONTRACTORS. 


APPLICATIONS are invited from contractors wishing 
to TENDER for CARRYING OUT the FINAL PHASE 
of the EXTENSIONS to WYGGESTON BOYS’ SCHOOL, 
Leicester. 

Drawings may be seen and Bills of Quantities will 
be available by the end of the month, on payment 
of a deposit of £2, which will be returnable on receipt 
of a bona-fide Tender. Cheques to be made payable 
to the City Treasurer, Leicester. 

Tenders must be received not later than 10 a.m. on 
TUESDAY, 23rd May, 1961. The lowest or any 
Tender will not necessarily be accepted. 


J. H. LLOYD OWEN, 
City Architect. 








10 Loseby Lane, 
Leicester. 
‘THE URBAN DISTRICT COUNCIL OF 
HAVANT AND WATERLOO. 

TENDERS are invited for the EXTERNAL PAINTING 
of 324 PROPERTIES in Six Groups. 

Forms of Tender, Specification and Conditions of 
Contract may be obtained from the Engineer and 
Surveyor, 1 Park Road North, Havant. 

No Tender will be received except in a plain sealed 
envelope which must bear the word ‘‘Tender,”’ followed 
by the subject to which it relates, but shal! not bear 
any name or mark indicatina the sender, and must be 
delivered to the CLERK OF THE COUNCIL, Town Hall, 
Havant, not later than Noon on WEDNESDAY, 10th 
Mav, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender, and reserve the right to accept 
Tenders from different contractors for the six groups. 


[SLE OF AXHOLME RURAL DISTRICT 
COUNCIL. 


WEST BUTTERWICK SEWERAGE SCHEME. 
CONTRACT NO. 1. 


TENDERS are invited for the CONSTRUUCTION of 
avoroximately 480 lin. yd. of 6in. and Qin. diameter 
SEWERS. together with Manholes. Sewage Ejector 
Station and Rising Mains and a Sewage Treatment 
Works at WEST BUTTERWICK, in the Isle of Axholme 
Rural District, Lincolnshire. 

Contractors wishina to Tender should apply for the 
documents and Drawings to the Council's Consultie+ 
Engineers, MESSRS. JOHN H. HAISTE AND 
PARTNERS, Belmont House, 20 Wood Lane. Leeds, 6. 
enclosing a deposit cheque value Three Guineas, in 
respect of the Contract. made payable to the Isle 
of Axholme R.D.C.. such deoosit to be refunded 
upon receipt of a hona-fide Tender and the return 
of all documents and Drawings. c 

Tenders, with the Bills of Quantities priced in ink, 
are to be submitted to the undersigned not later than 
12_Noon on the 25th MAY, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender they may receive. 


S. W. CHESTER, 
Clerk to the Council. 








The Gables, 
Epworth, 
Doncaster. — 
17th April, 1961, 








414 SUPPLEMENT 
CONTRACTS 
DERBYSHIRE COUNTY COUNCIL. 


BRIDGES AND HIGHWAYS DEPARTMENT. 
DERBY-CHESTERFIELD TRUNK ROAD, A.61. 


RECONSTRUCTION OF BRIDGE OVER 
ALFRETON BROOK, ALFRETON HILL. 


TENDERS are invited for WIDENING the ABOVE 
EXISTING MASONRY ARCH BRIDGE on _ one side 
with a Section 32ft. wide and 28ft. span in Reinforced 
and Prestressed Concrete, and on the other side with 
a Cantilever Footway. 

Form of Tender, etc., from the undersigned on 
payment of £2 deposit, cheques payable to Derbyshire 








County Council. Deposit returnable on _ signing 
Contract or notification of non-acceptance. 
Tenders, in_ plain sealed envelopes endorsed 


** Alfreton Hill Bridge B. and H.,"" to be delivered to 
the Clerk _ of the County Council, County Offices, 
Matlock, Derbyshire, by MONDAY, 29th May, 1961. 
The Council does not bind itself to accept the 
lowest or any Tender. 
S. MEHEW. 


BRIERLEY HILL URBAN DIS 
COUNCIL. 


TENDERS are invited for the FOLLOWING: 

15,000yd. run 3ft. high Cleft Chestnut Fencing, 
two lines 4 x 14 SWG Galvanised Twisted 
Line Wires, pales maximum 3in. apart. 

7,000 4ft. Gin. Chestnut Fencing Stakes, mixed 
cleft and round, peeled minimum 3in. tops 
for round, or Qin. girth for cleft, proportion 
to be in the ratio of not less than SO per 
cent. round stakes. 

Scwt. 1'gin. x 8 SWG Galvanised Fencing Staples. 

Prices—to be firm for 12 months—to include free 
delivery to Central Depot, The Leys, Brockmoor, 
Brierley Hill, or such other site in the Urban District 
as _may be defined. 

Delivery to commence within one month from date 
of Order, and to be made in six stages, each delivery 
after the first to be at 10 days’ notice. 

Sealed Tenders, in plain envelopes endorsed 
** Tender for Fencing,’"’ should reach the undersigned 
not later than 12 o'clock Noon on MONDAY, 8th 
May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender, and reserve the right to accept 
any Tender in whole or in part. 

HERBERT HEX, 
Clerk of the Council. 

Civic Buildings, 

Brierley Hill, 
Staffs. 


FFULWOOD URBAN DISTRICT COUNCIL. 


REKERBING AND RESURFACING 
CLEVELAND AVENUE. 


TENDERS are invited from appropriately experienced 
contractors for the ABOVE WORK, which involves the 
Re-laying of approx. 270yd. of Kerbing, the Re- 
surfacing of the Carriageway (approx. 450 sq. yd.) 
with Fine Cold Asphalt, and the Resurfacing of the 
Footway (approx. 200 sq. yd.) with Sand Carpet, 
and ancillary works. 

The Specification, Bill of Quantities and Form of 
Tender may be obtained from A. C. DICKINSON, 
M.1.Mun.E., Engineer and Surveyor, at the address 
stated below, on payment of a deposit of £2 2s. 
The deposit will be returnable on receipt of a bona- 
fide Tender. 

Tenders, in the envelope provided, bearing no mark 
or indication of the sender, should be delivered, in 
the envelope provided, to the undersigned, not later 
than 10 a.m. on THURSDAY, the 4th May, 1961. 

Dated this 19th day of April, 1961. 

R. D. S. COTMAN, 
Clerk of the Council. 

Council Offices, 

Fulwood, 
Near Preston. 


NORTH COTSWOLD RURAL DISTRICT 
COUNCIL. 


ERECTION OF HOUSES. 


The North Cotswold Rural District Council invites 
FIXED-PRICE TENDERS for the ERECTION of THREE 
HOUSES at CLAPTON-ON-THE-HILL. 

Applications for Bilis of Quantities, Conditions of 
Contract and Tender Forms should be made to the 
undersigned not later than 13th MAY, 1961. 

Applications should be accompanied by a deposit 
of Two Guineas, which will be returned upon receipt 
of a bona-fide Tender not withdrawn. 

Plans can be inspected at the Council Offices or at 
the Offices of the Council's Consulting Architect, 
THOMAS RAYSON, F.R.I.B.A., 29 Beaumont Street, 
Oxford. 

Tenders are to be delivered to the undersigned, in 
plain sealed envelopes marked ‘‘ Tender for Houses— 
Clapton.’ Applicants will be notified of the latest 
date for the submission of Tenders at the same time 
as they receive the Bills of Quantities, etc. 

The Council does not bind itself to accept the 
lowest or any Tender. 

F. NETTLETON, 


Clerk of the Council. 
Council Offices, 
Moreton-in-Marsh, 
Glos. 
19th April, 1961. 


LOUTH RURAL DISTRICT COUNCIL. 
TETNEY AND NORTH THORESBY SEWERAGE 
SCHEME. 


CONTRACT NO. 7—HOUSE CONNECTIONS. 


TENDERS are invited for the CONSTRUCTION of 
approx. 1,500 lin. yd. of 4in. dia. STONEWARE 
HOUSE CONNECTIONS with Inspection Chambers, and 
200 lin. yd. of Gin. dia. STONEWARE SEWER with 
Manholes and Reinstatement, at Tetney and North 
Thoresby, in the Louth Rural District of Lincolnshire. 

Contractors wishing to tender for these works 
should apply for the documents to the Council's 
Consulting Engineers, JOHN H. HAISTE AND PART- 
NERS, Belmont House, 20 Wood Lane, Headingley, 
Leeds, 6, enclosing a deposit cheque value Three 
Guineas made payable to the Louth R.D.C., such 
deposit to be refunded upon receipt of a bona-fide 
Tender and the return of all the documents. 

Tenders, with the Bills of Quantities priced in ink, 
enclosed in a plain envelope bearing no indication of 
the name of the sender, but endorsed ‘* Tender— 
House Connections,"’ are to be submitted to the 
eenveweee not later than 12 Noon on 11th MAY, 

The Council do not bind themselves to accept the 
lowest or any Tender they may receive. 

G. A. PITT, 
Clerk to the Council. 

Council Offices, 

Cannon Street, 
Louth. 
21st April, 1961. 


THE CONTRACT JOURNAL 


CONTRACTS 
MINISTRY OF TRANSPORT. 


THE DARTFORD TUNNEL — FINISHINGS, 
VENTILATION BUILDINGS AND SERVICES. 


The MINISTER OF TRANSPORT invites TENDERS 
from experienced contractors for the FOLLOWING 
WORKS, to be comprised in one _ contract:— 

(1) Furnishing the Tunnel, about 1,560yd. long, 
with a Concrete Lining, a Reinforced Con- 
crete Road Deck with Paving and Footways, 
Wall Finishings and a Suspended Ceiling. 

(2) Furnishing the Open Cut Approaches, each 
about 210yd. long, with Paved Carriageways, 
Footways, Precast Concrete Slab Facings and 
Copings, Suspended Sun Visors, etc. 

(3) Constructing Two Ventilation Buildings with 
Reinforced Concrete Exhaust Shafts and other 
special features. 

(4) Providing and_ Installing 
Electricity Distribution, 
Services and Pumping. 

(5) Ancillary works, including Completion of 
Access Shafts, Passages and Pump Chambers, 

_ and the Construction of Access Roads. 

Certain specialist works, the tunnel ceiling and the 
tunnel services are to be provided and installed princi- 
pally through the engagement of nominated sub- 
contractors. 

Copies of the contract documents may _be_ obtained 
from the Consulting Engineers, Messrs. MOTT, HAY 
AND ANDERSON, of 9 Iddesleigh House, Caxton 
Street, Westminster, London, S.W.1, on payment of a 
deposit of £50, by cheque made payable to the 
Minister of Transport. The deposit will be returned 
if a bona-fide Tender is submitted and not subsequently 
withdrawn. 

Tenders should be sent by registered post. or 
delivered by hand, in a plain sealed envelope, marked 
“Tender for Dartford Tunnel—Contract No. 7,’ and 
addressed to the Assistant Secretary, Highways 
Management and Services Division, Ministry of Trans- 
port, St. Christopher House, Southwark Street, London, 
S.E.1, to arrive not later than 4 p.m. on TUESDAY, 
6th June, 1961. 

The Minister does not bind himself to accept the 
lowest or any Tender. 

G. G. D. HILL, 
An Assistant Secretary. 


BUCKS. COUNTY COUNCIL. 
A.SO09—-NEWPORT PAGNELL-OLNEY ROAD. 
EMBERTON BY-PASS. 


TENDERS are invited for ROADWORKS (approx. 
1,300yd.), comprising Earthworks, Sett Kerbing, 
Channelling, Rolled Concrete Construction, Asphalt 
Surfacing, Drainage, and ancillary works. 

Drawings may be seen at the Offices of the County 
Surveyor, County Offices, Aylesbury, from whom 
Contract documents may be obtained on payment of 
a deposit of £2, returnable on receipt of a bona-fide 
Tender. 

Tenders must be received by me by 10 a.m. on 
TUESDAY, 23rd May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender 

R. E. MILLARD, 


Clerk of the Council. 


Equipment for 
Lighting, Tunnel 





County Hall, 
Aylesbury. 
April, 1961. 7 - a 
COUNTY BOROUGH OF OLDHAM. 


HOUSING COMMITTEE. 
LITTLEMOOR LANE REDEVELOPMENT. 


TWO BLOCKS OF SIX FLATS AND 16 
MAISONNETTES (S-STOREY) AND TWO BLOCKS OF 
16 MAISONNETTES (4-STOREY). 


The HOUSING COMMITTEE are prepared to receive 
FIXED-PRICE TENDERS for the ERECTION of the 
ABOVE 76 PERMANENT TRADITIONAL FLATS and 
MAISONNETTES on the Littlemoor Lane Redevelop- 
ment Area from firms experienced in the execution 
of such contracts. 

Drawings may be inspected, and Bills of Quantities, 
Forms of Tender and General Conditions may be 
obtained from MESSRS. CAMERON AND MIDDLE- 
TON, F/A.R.1.C.S., Chartered Quantity Surveyors, 21 
Mumps, Oldham, on payment of a deposit of Two 
Guineas which will be returned on receipt of a 
bona-fide Tender not subsequently withdrawn. Cheques, 
etc., to be crossed and made payable to the Borough 
Treasurer, Oldham Corporation. 

Tenders will only be considered if they are 
submitted in the envelope provided, sealed and 
delivered not later than 10 a.m., FRIDAY, 19th 
May, 1961. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

The Contract will be subject to the Standing Orders 
of the Council which include a requirement, in this 
case, for the provision of Sureties. 

EDWARD HAINES, 
Town Clerk. 


COUNTY BOROUGH OF HALIFAX. 
HOUGH, NORTHOWRAM—SURFACE WATER SEWER. 


TENDERS are invited at fixed-price rates for the 
LAYING of approx. 340 lin. yd. of 15in. x 12in. dia. 
CONCRETE SEWER PIPES in HOUGH, NORTHOWRAM, 
including the Provision of Precast Concrete Manholes. 
Details from the Borough Engineer, Crossley Street, 
Halifax, on receipt of £1. Tenders to be delivered 
to the undersigned by 11th MAY, 1961. 

RICHARD de Z. HALL, 
Town Clerk. 


Town Hall, 
Halifax. 


Cc se ae OF B. £7, 
KENSINGTON SEWERAGE SCHEME. 


TENDERS are invited for the CONSTRUCTION of 
FOUL and SURFACE WATER SEWERS and 
MANHOLES, together with ancillary Works, at and 
near the Depot of the Bristol Omnibus Co., Ltd., 
Kensington, London Road, Bath. 

The principal works comprise the Construction of 
approximately 310 lin. yd. of 15in., 18in. and 30in. 
diameter Concrete Pipe Sewers at depths varying 
between 9ft. and 15ft. : 

Specifications, Bills of Quantities and Forms of 
Tender obtainable from, and Plans and General 
Conditions may be Inspected at, the office of the City 
and Waterworks Engineer, Guildhall, Bath, upon 
concert of £2 2s., refunded upon receipt of a bona-fide 
ender. 

Tender to be in official envelope and returned to 
the undersigned not later than Noon, SATURDAY, 
13th May, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender. 

JARED E. DIXON, 


Town Clerk. 
Guildhall, 
Bath. 


April 27 196} 


CONTRACTS 
WARWICKSHIRE COUNTY COUNCIL 
HOT CHIP SURFACE DRESSING, 1961-62, 
TENDERS are invited for CARRYING 


PROGRAMME of HOT CHIP FILLED Biran 2 
SURFACE DRESSING in the County b UMEN 
and mid-August, 1961. ‘ y between mid-May 

pecification, ill of uantities, Sched i 
and Form of Tender may be obtained from thee esites 
Surveyor, Shire Hall, Warwick, and should be returned 
to him, fully completed, by not later than 12 Nae 
on SATURDAY, 6th May, 1961. oon 
L. EDGAR STEPHENS, 

Clerk of the County Council, 


Shire Hall, 
Warwick. 
18th April, 1961. 
PEMBROKESHIRE COUNTY COUNCIL 


ROADS AND BRIDGES DEPARTMENT, 


1. MACHINE-LAID ROAD SURFACING. 
2. WHITE LINES AND REFLECTING ROADsTups 








TENDERS are invited for the FOLLOWING. 
(a) The Supply of Bitum Ci 
B.S. 1621. en Macadam “to 


(b) The Hire of a Barber-Greene Machine 

(c) The Supply and Laying of Bitumen Macada 
totalling some 233,000 sq. yd., divided 
between 37 sites on Trunk and County Roads, 

(d) The Supplying and Laying and Supply and 
Delivery of Plastic White Line Material 

(e) The Installation of Reflecting Roadstuds. 
Contract documents may be obtained on applicatio 
to the County Surveyor, County Offices, Haverfordwest 
Tenders to be submitted to the undersigned on o, 
before the 11th MAY, 1961. ~ 


H. LOUIS UNDERWOOD, 


Clerk of the Count i 
County Offices, ¥ Councit, 


Haverfordwest. 
19th April, 1961. 


(COUNTY BOROUGH OF HUDDERSFIELD. 
TRAPPING OF STREET GULLIES, 


TENDERS are the 
FOLLOWING: — ee ae 
(a) 600 Cast-Iron Gully Traps. 
(b) 1,200 Moulded Rubber Rings. 
eon cone S08 other details may be obtained 
e Boroug ngineer and Sur 
weet Seen or 
eale enders, in the envelope provi 
returned to the undersigned not later heen 
on THURSDAY, 18th May, 1961. ae 


HARRY BANN, 


invited for 


Town Hall, Town Clerk. 
Huddersfield 
BOROUGH OF SUTTON COLDFIELD. 


TAMWORTH ROAD SURFACE WATER OUTFALL 


TENDERS are invited for the LAYING of a 
250yd. of 30in. dia. CONCRETE PIPE in open ert 
together — ancillary works. : 

ender documents may be obtained from the Bor 
Surveyor, Council House, Sutton Coldfield, on cone 
= . deposit or ae ~ will be returned to bona-fide 

nderers, and shou e returned to th i 
by Noon, FRIDAY, May Sth. en 

Contract Drawings may be inspected at the Borough 
Surveyor’s Office during normal working hours. 


J. P. HOLDEN. 
Council House own Clerk. 


; Sutton Coldfield. 

CITY OF MANCHESTER 
TRANSPORT DEPARTMENT. 

MODERNISATION OF PRINCESS ROAD ‘BUS DEPOT 


The TRANSPORT COMMITTEE invite TENDERS for 
the SUPPLY and ERECTION of INDUSTRIAL STEEL 
PARTITIONING within the Workshops. The area of 
Partitioning is approx. 2,600 super. ft., and the 
Partitions, which are to be half glazed, will contain 
both Sliding and Hinged Doors. 

Part of the area partitioned off is to have Ceilings 
consisting of Asbestos Insulation Board on Steel 
Bearers carried on the partitions. The total area of 
ceiling is approx. 520 super. ft. 

Tenders will be on a Fixed-price Basis. Tender 
documents will be issued on or about 8th May, 1961, 
— be returnable by 10 a.m. on 22nd MAY, 

Firms wishing to tender for this work are asked to 
submit their names to the GENERAL MANAGER, 
Manchester Corporation Transport Department, 55 
cexee ys Manchester, 1, not later than Sth MAY, 


WITNEY RURAL DISTRICT COUNCIL 
MAIN DRAINAGE OF HANBOROUGH, FREELAND 
AND BLADON. 


W24 S—CONTRACT 1. 


TO CIVIL ENGINEERING AND PUBLIC WORKS 
CONTRACTORS. 


The above Council are prepared to receive TENDERS 
from experienced contractors for the CONSTRUCTION 
of approx. 10 miles of SMALL DIAMETER SEWERS 
and Rising Mains, Two Pumping Stations, a Sewage 
Disposal Works, and other ancillary work. — 

Particulars and Specifications may be obtained, and 
Plans may be inspected, at the Offices of the Council's 
Consulting Engineers, MESSRS. HOWARD HUM- 
PHREYS AND SONS, West Street, Epsom, Surrey, on 
and from Monday, 1st May, 1961, until Friday, 
19th May, 1961, between the hours of 10 a.m. and 
4 p.m., upon the payment of a deposit of Five 
Guineas by cheque made payable to the Witney Rural 
District Council, which deposit, after the Council 
has reached a decision, will be returned to each 
contractor who has submitted a bona-fide Tender 
which has not subsequently been withdrawn. Prints 
of the Contract Drawings can be obtained on loan 
from the Consulting Engineers on payment to them 
of £3 10s. by cheque made payable to Howard 
Humphreys (Services). All prints so supplied are to 
be _ returned. 

Tenders are to be on the official form and are to 
be delivered to the undersigned, in sealed envelopes 
endorsed ‘‘ Tender for Main Drainage of Hanboroust 
Freeland and Bladon (W24/5 Contract 1)," bu 
bearing no name or other mark indicating the tender, 
not later than Noon on FRIDAY, 26th May, ive). 

The Council do not bind themselves to accept the 
lowest or any Tender. 

ERNEST ROWLES, 
Clerk of the Council. 





Council Offices, 
Hillside, 
Witney, Oxon. 








eee 
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CONTRACTS 


ry BOROUGH OF 
C our TE ARROW-IN-FURNESS. 


JUBILEE BRIDGE—WATERPROOFING. 


invited from experienced contractors 

TENDERING ALL LABOUR and MATERIALS, and 

for sur a i'gin. thick MASTIC ASPHALT WEARING 

tt on the JUBILEE BRIDGE, Barrow-in-Furness 
400 sq. yd.). 

(Approx. are? ments may be obtained from the Office 

Tender Borough Engineer and Surveyor, J. N. 

of te OFT A.M.1.C.E., Town Hall, Barrow-in-Furness. 

FLITCRE Tenders, endorsed ‘* Jubilee Bridge—Water- 

nro are to be delivered to the Office of the 


prone not later than 12 Noon on WEDNESDAY, 
ul 


e. 
zath May. oration does not undertake to accept the 
. der. 
lowest or any Ten LAWRENCE ALLEN, 
Town Clerk. 


Town Hall, 
Barrow-in-Furness. ; wn is ; 
FOUNTY BOROUGH OF 
C OUN Ty aROW-IN-PURNESS. 


HEALTH COMMITTEE. 


TION OF SANDGATE PUMPING 
RECONSTRUCTION TATION. 


CONTRACT NO. 2—SCREENING PLANT. 


r invited for the SUPPLY and 

enetione of “SCREENING PLANT for SANDGATE 

PING STATION, comprising Penstock, Coarse 

re Fine Raking Screen, Electric Motors and 
ean Gear, and ancillary plant. ; 

Forms of Tender, Specification and Drawings may 
be obtained from the Office of the Borough Engineer 
be Surveyor, J. N. FLITCROFT, A.M.I.C.E., Town 

-in-Furness. 
Hee cations for Tender Forms, etc., must be 
accompanied by a deposit of £2 2s. which is return- 
bie on receipt of a bona-fide Tender or on return 
of all documents within seven days of receipt by the 
— Tenders, endorsed ‘' Sandgate Pumping 
Station, Contract No. 2—Screening Plant,” are to 
be delivered to the Office of the undersigned not later 
than 12 Noon on MONDAY, 29th May, 1961. 
The Corporation does not undertake to accept the 


Tender. 
mee oF, SRF” TS LAWRENCE ALLEN, 
Town Clerk. 





Town Hall, 
Barrow-in-Furness. 


COUNTY BOROUGH OF WARRINGTON. 
TO FLAGGING CONTRACTORS. 


The HOUSING COMMITTEE of the Council of the 
County Borough of Warrington is prepared to receive 
TENDERS for the LAYING of approx. 10,000 super. 
yd. of 2in. PRECAST CONCRETE FLAGS and other 
Miscellaneous Footpath Works at the ORFORD 
NEIGHBOURHOOD UNIT—Site No. 11. 

Drawings, Specifications, etc., may be seen, and 
Forms of Tender, Bills of Quantities and all further 
information obtained at the Office of the Borough 
Surveyor, Town Hall, on and after 24th April, 1961, 
at which place Tenders must be delivered before 
12 o'clock Noon on THURSDAY, the 4th day of 

, 1961. 
7 deposit of £2 2s. (cheque to be made payabie 
to the Borough Treasurer) will be required for the 
Tender documents, and this will be refunded on the 
receipt of a bona-fide Tender. : 

The lowest or any Tender not necessarily accepted. 

J. ¥Y. HUGHES, M.1I.C.E., 
Borough Engineer and 
Surveyor. 
Borough Engineer and Surveyor's Office. 
17th April, 1961. 


REDDITCH URBAN DISTRICT COUNCIL. 
WEBHEATH HOUSING ESTATE. 
SEWERAGE CONTRACT NO. 2. 


The Council invite FIXED-PRICE TENDERS from 
contractors having experience in similar work for the 
LAYING of about 470 lin. yd. of Qin. dia. SEWER 
and the CONSTRUCTION of Four Concrete Manholes 
and all ancillary works, together with a POSSIBLE 
EXTENSION of 275 lin. yd. of 6in. and Qin. dia. 
SEWERS and 350 lin. yd. of Qin. STORM SEWER, 
Manholes, and ancillary works. - 

Tender documents may be obtained from R. A. 
NOONAN, Engineer and Surveyor, Old Crest, South 
Street, Redditch, Worcs. 

Applications are to be accompanied by a_ cheque 
for £5 Ss. made payable to the Treasurer, Redditch 
Urban District Council, and in the case of contractors 
who have not previously carried out work for the 
Council, by particulars of similar works executed by 
them, together with the names and addresses of the 
Authorities and or firms concerned. ; 

The deposit will be refunded upon receipt of a 
bona-fide Tender not subsequently withdrawn, and 
the return of the Tender documents. 

Tenders are to be delivered in a plain sealed 
envelope endorsed ‘‘ Webheath Sewerage Scheme,"’ but 
bearing no name or identification, to the undersigned 
ieee than 12 Noon on MONDAY, 15th May, 


The Council do not bind themselves to accept the 
lowest or any Tender. 
PAUL SMITH, 


Clerk to the Council. 
Council House, 


Reddith, Worcs. 
_19th April, 1961. 


WEST SUSSEX RIVER BOARD. 


BURGESS HILL “FLOOD RELIEF SCHEME. 


TENDERS are invited for the CONSTRUCTION of 
EIGHT REINFORCED CONCRETE ROAD CULVERTS, 
FOUR REINFORCED CONCRETE FARM_ ACCESS 
CULVERTS, the UNDERPINNING of an EXISTING 
BRICK ROAD CULVERT, the CONSTRUCTION of an 
OPEN REINFORCED CONCRETE CULVERT 116ft. in 
length, together with ancillary works (approx. contract 
value £19,000). 

Conditions of Tender and Contract, Specification 
and Bills of Quantities may be obtained from the 
Chief Engineer, West Sussex River Board, County Hall, 
Chichester, on payment of a deposit of Five Pounds 
which will be returned on receipt of a bona-fide 
Tender and the return of the documents. 

The Drawings may be examined at the above Office 
by appointment during normal working hours. 

Tenders, together with the return of all documents, 
must be delivered to the undersigned on or before 
iSth MAY, 1961, in a plain sealed envelope endorsed 

Burgess Hill Flood Relief Scheme.” 

he lowest or any Tender will not necessarily be 


accepted. 
T. C. HAYWARD, 
Clerk of the Board. 


THE CONTRACT JOURNAL 


CONTRACTS 
LONDON COUNTY COUNCIL. 


SOUTH CIRCULAR ROAD. 


NEW LINK ROAD BETWEEN CHRISTCHURCH ROAD 
AND TULSE HILL, AND WIDENING OF TULSE HILL. 


TENDERS are invited from contractors having 
considerable experience of road construction works, 
for the CONSTRUCTION of a LINK ROAD between 
Christchurch Road and Tulse Hill, and the WIDENING 
of TULSE HILL. 

Form of Tender, Specification, etc., and Drawings 
are obtainable from the Chief Engineer upon pay- 
ment of £3 by crossed cheque or order made payable 
to the London County Council, which will be returned 
only if a bona-fide Tender is submitted and not 
subsequently withdrawn. 

Contract and other relevant documents may be 
inspected on personal application at Room 450D, 
County Hall, before payment of fee. Remittance, by 
Post, should be addressed to the Chief Engineer 


SYS/tes 4), County Hall, Westminster Bridge, 
“No Tender received by the CLERK OF THE 


COUNCIL after 3 p.m. on MONDAY, 22nd May, 
1961, will be considered. 

The Council does not bind itself to accept the 
lowest or any Tender. 


COUNTY BOROUGH OF BURY. 
PARR BROOK AND MANCHESTER ROAD SEWERS. 


TENDERS on a Fixed-price Basis are invited for the 
CONSTRUCTION of the ABOVE SEWERS, comprising 
approx. 4,500 lin. yd. of 27in.-84in. dia. Pipes, laid 
partly in tunnel, and including a Steel Pipe River 
Crossing, Reinforced Concrete Works, Storm Water 
Overflow, and ancillary works. 

Tender documents, obtainable from Borough 
Engineer on payment of £5 5s., returnable to contrac- 
tors who submit a bona-fide Tender. Contract 
Drawings may be inspected at Borough Engineer's 
Office. 

Only contractors experienced in this type of work 
will be considered, and a list of recent similar works 
executed must be submitted with the Tender. 

Tenders, enclosed in official envelope provided, must 
reach me by 18th May, 1961. 

EDWARD S. SMITH, 
Town Clerk. 
Town Hall, 
Bury. 
4th April, 1961. 


CITY OF NOTTINGHAM. 
WATER DEPARTMENT. 
ANNUAL CONTRACTS—1961-62. 
The NOTTINGHAM CORPORATION invite TENDERS 
for the SUPPLY of the FOLLOWING STORES and 


A TERIARS for the 12 months ending 30th June, 


Cast-iron Pipes—Classes ‘‘C "’ 





and “D" (includ- 


ing ordinary sand-cast, sand-scun and 
spun-iron). 

Special Castings up to and including 6in.— 
Class ‘‘ CD." 


Special Castings over 6in.—Class ‘' CD." 
Irregular Special Castings—Class ‘* CD." 
Miscellaneous tron Castings. 

Hydrants and Sluice Valves. 

Gun Metal Fittings. 

Copy of the General Conditions, Specifications, 
Forms of Tender, etc., for any of the Contracts above- 
mentioned will be forwarded on application to B. W. 
DAVIES, Engineer and General Manager, Water 
Department, Castile Boulevard, Nottingham. 

Tenders to be sent to me, in the envelope provided, 
not later than Noon on MONDAY, the 15th May, 


1961. 
T. J. OWEN, 
Town Clerk. 
Guildhall, 
Nottingham. 


CITY OF CHICHESTER. 
WATER SUPPLY—BOREHOLES. 


TENDERS are invited for the SINKING, LINING 
and TESTING of a maximum of FIVE 10in. dia. and 
THREE 24in. dia. BOREHOLES to a maximum depth 
of 400ft., in the CHALK FORMATION at LEVANT, 
near Chichester. 

The Form of Tender, Specification and Bill of 
Quantities may be obtained from the Water Engineer 
and Manager on payment of a deposit of Two 
Guineas, returnable on receipt of a bona-fide Tender 
and all relative documents. 

Tenders, in plain sealed envelopes endorsed ‘‘Tender 
for Boreholes,"’ must be received by the undersigned 
not later than Noon on TUESDAY, 13th June, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 





ERIC BANKS, 
Town Clerk. 
Greyfriars, 
North Street, 
Chichester. 


18th April, 1961. 


URBAN DISTRICT COUNCIL OF 
BASILDON. 


PLASTIC CARRIAGEWAY MARKINGS. 


TENDERS will shortly be invited for the LAYING 
of approx. 16,500 lin. yd. of WHITE PLASTIC 
CARRIAGEWAY MARKINGS and incidental Carriage- 
way Signs. 

Contractors wishing to tender should apply to the 
Engineer and Surveyor, 88 Town Square, Basildon, by 


4th MAY. 
A. HATT, 
Clerk of the Council. 


(CCANNOCK RURAL DISTRICT COUNCIL. 
DEANSFIELD HOUSING SITE, BREWOOD. 


TENDERS are invited for the CONSTRUCTION of 
FOOTPATHS and Ancillary Works on the ABOVE 
HOUSING SITE. : 

The works comprise the Construction of approx. 
1,400 sq. yd. of Tarmacadam Footpaths, 600 sq. yd. 
of Red Ash Footpaths, 100 sq. yd. of Paved Footpaths, 
and 720 sq. yd. of Greens. ; . 

Bills of Quantities, Specifications, Drawings, and 
Form of Tender may be obtained from the Engineer 
and Surveyor, Council Offices, Penkridge, on payment 
of a deposit of Two Guineas which will be returned 
on receipt of a bona-fide Tender. 

Tenders must be returned to the undersigned, in 
the envelope provided, oes later than First Post on 
MONDAY, 8th May, 1 . 

JOHN P. ROBERTS, : 
Clerk of the Council. 
Council Offices, 
Penkridge, 
Stafford. : 
18th April, 1961. 


SUPPLEMENT 415 


CONTRACTS 
KENT COURTY COUNCIL 
CHATHAM BOROUGH COUNCIL. 


Kent County Council and Chatham Borough Council 
invite TENDERS from road contractors by not later 
than MONDAY, 22nd May, 1961, for SURFACE 
WATER DRAINAGE, the Provision of Carriageways, 
Footpaths, and incidental works, and STREET LIGHT- 
ING at TUNBURY AVENUE, VICTORIA ROAD and 
the CUL-DE-SAC off Victoria Road and York Avenue, 
Waldersiade. 

Drawings and Tender Forms may be obtained either 
from the County Surveyor, County Hall, Maidstone, or 
from the Borough Surveyor, Town Hall, Chatham, on 
payment of £2, returnable upon receipt of a bona-fide 


Tender. 
G. T. HECKELS 
Clerk of the County Council. 
ROWLAND NEWNES, 
Town Clerk. 





_21st April, 1961. 


COUNTY BOROUGH OF BLACKBURN. 


RENEWAL OF WOOD FLOORS IN VARIOUS 
SCHOOLS. 


Contractors desiring to TENDER for the ABOVE 
WORK should submit their names to the undersigned 
on or before MONDAY, the 8th May, 1961, when 
Bills of Quantities and Specifications will be forwarded. 


FRANK SQUIRES, 














7 ; a Town Clerk. 
BOROUGH OF ROYAL LEAMINGTON SPA. 
EXTERNAL RENDERING. 





TENDERS are invited for the EXTERNAL RENDER- 
ING of 82 HOUSES in two contracts on the SHRUB. 
LAND ESTATE. Details may be obtained from the 
HOUSING MANAGER, Jephson Villa, 6 Hamilton 
terece Leamington Spa. Closing date, 15th MAY, 


BOROUGH OF CAMBERWELL. 


TENDERS are invited for the REINSTATEMENT 
of TRENCHES in Footways and Carriageways during 
period 1st july, 1961, to 31st March, 1962, with 
Possible extension to 30th June, 1962. 

Tender documents, to be returned not later than 
Noon on SATURDAY, 20th May, 1961, obtainable 
— BOROUGH ENGINEER, Town Hall, Camberwell, 


City “oF... C8ICetTea 
STEINS LANE IMPROVEMENT. 


TENDERS are invited from suitably experienced 
contractors for the ABOVE IMPROVEMENT, which 
includes Demolition and Site Clearance, Construction 
of Carriageways (1.250 sq. yd. Lean-Mix Construc- 
tion, 2,515 sq. yd. Bituminous Surfacing), Flagged 
pose Bituminous Footways, and other appurtenant 
works. 

Full details and Tender documents may be obtained 
from the undersigned on payment of One Guinea 
which is refundable on receipt of a bona-fide Tender. 
The 1.C.E. Conditions of Contract apply. 

Tenders to be returned in the official envelope not 
later than 4.30 p.m. on WEDNESDAY, 17th May, 


1961. 
JOHN L. BECKETT, M.1.C.E., 
City Surveyor. 











Town Hall, 
Leicester. 


CITY OF BIRMINGHAM. 
TO PUBLIC WORKS CONTRACTORS. 


CHAMBERLAIN GARDENS NO. 1 COMPREHENSIVE 
DEVELOPMENT AREA. 


The PUBLIC WORKS COMMITTEE invite TENDERS 
on a Fixed-price Basis for the CONSTRUCTION of 
ROADS and the CONSTRUCTION of approx. 2,800 
lin. yd. of STONEWARE and CONCRETE PIPE FOUL 
and SURFACE WATER SEWERS, varying from 21in. 
dia. to Qin. dia., together with incidental works. 

Copies of the Road and Sewer Specifications, Sills 
of Quantities, Special Clauses and Forms of Tender 
may be obtained on payment of £2 2s. at the Office 
of SIR HERBERT J. MANZONI, City Engineer and 
Surveyor, Baskerville House, Civic Centre, Birming- 
ham, 1, to whom all cheques should be made payable. 
= deposit will be returned on receipt of a bona-fide 
ender. 

Plans for the Road and Sewerage Works can be 
seen at Rooms 339 and 39, respectively, Baskerville 
House, Birmingham, 1. 

Tenders, enclosed in the envelopes provided for 
the purpose, must be sealed and delivered at the 
Town Clerk's Office (Room No. 8.21), Council House, 
Birmingham, 1, not later than 12 Noon on WEDONES- 
DAY, 17th May, 1961, when they will be opened. 
Tenders received after that time will be rejected. 

The Committee do not bind themselves to accept 
th lowest or any Tender. 

T. H. PARKINSON, 
Town Clerk. 
Council House, 
Birmingham, 1. 


(CCHARD RURAL DISTRICT COUNCIL. 
BROADWAY SEWERAGE AND SEWAGE DISPOSAL. 


FIXED-PRICE TENDERS are invited for the 
CONSTRUCTION of about 7.090 lin. yd. of 9in. and 
6in. SEWERS, together with 88 Manholes, and a 
NEW SEWAGE DISPOSAL PLANT with Tanks, Filters, 
Drying Beds, and all ancillary work, at BROADWAY, 
near Iiminster, Somerset. 

Tendering documents may be obtained from, and 
the Plans inspected by appointment at, the Office of 
the Council's Consulting Engineers, MESSRS. HARVEY 
McGILL AND HAYES, 38 Market Place, Chippenham, 
Wilts. ; 

Applications are to be accompanied by a cheque 
for Five Pounds payable to the Chard Rural District 
Council, and, in the case of contractors who have not 
previously carried out work for the Council, or under 
the supervision of the Engineers, by particulars of 
similar work done, and the names and addresses of the 
Engineers concerned. The deposit will be returned on 
receipt of a bona-fide Tender not subsequently 
withdrawn, and the return of all documents. | 

Tenders are to be delivered to the undersigned not 
later than 10 a.m. on FRIDAY, 9th June, 1961, in 
a plain envelope endorsed “‘ Broadway Sewerage and 

wage Disposal.” 
oe Council do not bind themselves to accept the 
lowest or any Tender. 


LAWRENCE J. HARTLEY, | 
Clerk to the Council. 
Council Offices, 
Snowdown House, 
Chard, Som. 
April, 1961. 








416 SUPPLEMENT 


CONTRACTS 
BOROUGH OF BASINGSTOKE. 


ANCILLARY WORKS AT MUNICIPAL CARAVAN 
SITE TOILET BLOCKS. 

TENDERS are invited for the FOLLOWING: 

Laying of Oversite Concrete, with Underfioor 
Electric Heating, Floor Tiling, Drainage, 
Supplying and Fitting of all Internal Plumb- 
ing and Appliances, Interior Electric Lighting 
and Painting in two 24ft. x 30ft. Timber 
Buildings at the Municipal Caravan Site, 
Worting Road, Basingstoke. 

Specification, Form of Tender and the_ relevant 
Drawings may be obtained from the Borough Surveyor, 
Municipal Buildings, Basingstoke, Hants., on payment 
of a £2 2s. deposit which will be refunded on receipt 
of a bona-fide Tender not subsequently withdrawn. 

Tenders must be delivered to the undersigned, in 
a plain sealed envelope endorsed ‘* Tender—Ancillary 
Works at Municipal Caravan Site Toilet Blocks,"’ not 
later than Noon on FRIDAY, 19th May, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
L. WOMERSLEY, 
Town Clerk. 
Municipal Buildings, 
London Road, 
Basingstoke. 
21st April, 1961 
ASHBOURNE URBAN DISTRICT 
COUNCIL. 
FIXED-PRICE TENDER. 
TENDERS are invited for the FOLLOWING 


CONTRACTS: 


(a) Demolition of Properties—Union Street 
Clearance Area 
The Demolition of 10 Properties in and 


adjoining the Union Street Clearance Area, 
and the Clearance of the Site (approx. 
2,000 sq. yd. in area). 

(b) Siteworks to Union Street Clearance Area. 
Grading of the Site, and the Construction 
of approx. 177 sq. yd. of Tarmacadam 
Access Road, 245 sq. yd. of Tarmacadam 
Footways, Reinforced Concrete Bases to Four 
Garages, Retaining Wallis, and Foul and 
Surface Water Sewers. 

Plans of (b) may be seen, and Forms of Tender 
and Specifications for (a) and (b), and Bill of Quan- 
tities for (b) may be obtained from P. W. THORNLEY, 
M.1I.Mun.E., M.R.S.H., Engineer and Surveyor, Council 
Offices, Ashbourne, on payment of a deposit of £1 1s. 
in respect of each Contract, which will be returnable 
upon receipt of a bona-fide Tender. 


Sealed Tenders to be delivered to the undersigned 
not later than Noon on MONDAY, the Sth June, 
1961, endorsed: (a) ‘‘ Demolition of Union Street 


Properties,"’ (b) *' Siteworks to Union Street Clearance 
Area.” 
The Council do not bind themselves to accept the 
lowest or any Tender. 
F. H. THOMAS, 


Clerk of the Council. 
Council Offices, 
Ashbourne, Derbys 
20th April, 1961 
BARNSTAPLE RURAL DISTRICT 


COUNCIL 


BRAUNTON AND SAUNTON SEWERAGE AND 
SEWAGE DISPOSAL. 


CONTRACT NO. 1. 

FIXED-PRICE TENDERS are invited from experi 
enced civil engineering contractors for the CONSTRUC- 
TION of a SEWAGE DISPOSAL WORKS at Braunton, 
near Barnstaple, North Devon. 

The works comprise Inlet Works, Sewage and 
Storm Water Pumping Station, two Settlement Tanks, 
Sludge Pumping Station, four Digestion Tanks, Sludge 
Drying Beds, and Messroom, together with various 
ancillary works. Also included are approx. 450yd. 
of Incoming Sewer and 340yd. of Steel and Cast-iron 
Outfall Sewer, partly above ground, terminating with 
an outfall cascade. 

The Conditions of Contract, Specification, Bills of 
Quantities and Form of Tender, together with a Site 
Plan, may be obtained from the Council's Consulting 
Engineers, MESSRS. LEMON AND BLIZARD, Char- 
tered Civil Engineers, 1 Glenside, College Avenue, 
Mannamead, Plymouth, on and after Monday, 1st 
May, on payment of a deposit of £5 Ss. which will 
be refunded upon the receipt of a bona-fide Tender 
not subsequently withdrawn, and return of all the 
documents and Drawings. Cheques should be made 
payabie to the Barnstaple Rural District Council. 

General Conditions of Contract and Drawings may 
be inspected during normal working hours at the 
Offices of the Engineers. 

Tenders, on the form provided, together with a 
fully priced Bill of Quantities, are to be delivered to 
the undersigned. in a plain sealed envelope endorsed 
‘* Tender for Braunton Sewerage,"’ not later than Noon 
on THURSDAY, 1st June. All other documents to be 
returned to the Engineers. 

The Council does not bind itself to accept the 
lowest or any Tender, and no payment will be made 
for any Tender submitted. 

E. HARWOOD, 
Clerk of the Council 

Council Offices, 

The Red House, 

Castle Street, 
Barnstaple, 
Devon. 


BIRMINGHAM CITY TRANSPORT. 


TENDERS FOR UNIFORM CAPS. 

The TRANSPORT COMMITTEE invite TENDERS for 
the SUPPLY of UNIFORM CAPS, full particulars of 
which may be obtained upon application to the under- 
signed 

Tenders must be enclused in a_ sealed envelope 
endorsed ‘‘Tender for Uniform Caps,’’ and be delivered 
to the Town Clerk's Department, Room B89, Council 


House, Birmingham, 1, not later than 12 Noon on 
TUESDAY, 16th May, 1961. 
W. H. SMITH, 
General Manager. 


Birmingham City Transport, 
Council House, 
Congreve Street, 
Birmingham, 3 
April, 1961 


FLINTSHIRE EDUCATION COMMITTEE. 


TENDERS are invited for the SUPPLY of a number 
of MACHINES required for WOODWORK and METAL- 
WORK CLASSES in the Authority's Schools. 

Schedule and Form of Tender may be obtained 
from the undersigned. Closing date for the receipt 
of Tenders is 17th MAY, 1961 


B. H. WILLIAMS, 


Director of Education. 
County Education Office, ~ ~ ‘ 


Mold, Flintshire, 
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CONTRACTS 


BOROUGH 
MIDDLESBROUGH. 


COUNTS OF 


EASTERSIDE GROUP 34—28 HOUSES, TWO FLATS 
AND 17 GARAGES. 


TENDERS are invited for the ERECTION of the 
ABOVE DWELLINGS and GARAGES. 

Bills of Quantities from Borough Engineer, 
Two Guineas. 

Tenders to be received by TOWN CLERK on or 
before MONDAY, 29th May, 1961. 


deposit 


COUNTY BOROUGH OF BOLTON. 
TENDERS invited for CONSTRUCTION of a 


2,000,000-galion SERVICE RESERVOIR, having Mass 
eo Walls and Reinforced Concrete Columns and 
oof. 

Contract documents may be inspected free of 
charge and copies obtained on payment of £5 deposit, 
returnable on receipt of a bona-fide Tender, from 
WATERWORKS ENGINEER'S OFFICE, Town Hall, 
Bolton, on and after ist May. 

Tenders to be returned, in the envelope provided, 
by Noon, Sth JUNE. 


BOROUGH O F LUTON. 


ASPHALT RESURFACING, 1961. 


TENDERS invited for RESURFACING various ROADS 
with 1'2in. HOT ROLLED ASPHALT, also a smaller 
area of COLD ASPHALT RESURFACING and RESUR- 
FACING with ASPHALT or BITUMEN MACADAM 
of SCHOOL PLAYGROUNDS. 

Hot roiled asphait area is 15,000 sq. yd. approx., 
cold asphalt 5,000 sq. yd. approx. Area of playground 
is provisional, but will require some S00 to 800 tons 
of surfacing asphalt or macadam. 

Tender documents from Borough Engineer, Town 
Hall, Luton, on payment_of £2 2s. deposit, returnable 
on receipt of bona-fide Tender not subsequently with- 
drawn. Cheques payable ‘Luton Corporation."’ Tenders 
to TOWN CLERK, Town Hall, Luton, by First Post, 
WEDNESDAY, 24th May, 1961. 


C : kT F QO F CAR BT FF. 
CITY ARCHITECT'S DEPARTMENT. 
324 DWELLINGS—CAERAU LANE, ELY. 


FIXED-PRICE TENDERS are invited for the 
ERECTION of 324 DWELLINGS in Five Contracts at 
Caerau Lane, Ely, Cardiff, as follows: 

Group No. 1.—75 Dwellings, comprising 3- and 
4-bedroom Maisonnettes, 3-bedroom Houses 
and 1-bedroom Flats. 

Group No. 2.—61 Dwellings, comprising 3- 
bedroom Houses and 1-bedroom Flats. 

Group No. 3.—92 Dwellings and 54 Brick 
Garages, comprising 3- and 4-bedroom 
Maisonnettes and 3-bedroom Houses. 

Group No. 4.—21 Dwellings, comprising 3- 
bedroom Houses and 1-bedroom Flats. 

Group No. 5.—75 Dwellings, comprising 3- and 
4-bedroom Maisonnettes, 3-bedroom Houses 
and 1-bedroom Fiats, and 27 Garages. 

Contractors may tender for one or more Contracts, 
but_each Contract must be tendered for separately. 

Drawings, Specifications and Conditions of Contract 
may be inspected at the City Architect's Department, 
Municipal Offices, Greyfriars Road, Cardiff. 

Specification, Bills of Quantities and Form of Tender 
may be obtained from the City Architect upon pay- 
ment of a deposit of £2 2s. in respect of each Con- 
tract, which will be refunded upon receipt of a bona- 
fide Tender which is not subsequently withdrawn, or 
the return of all documents before the closing date 
for_ the receipt of Tenders. 





Tenders will not be considered unless enclosed in 
the envelope provided and endorsed *' Tender for —-— 
Dwellings at "as the case may be, addressed 





to the undersigned at the City Hall, Cardiff, and sent 
by Registered Post or Recorded Delivery so as to be 
received not later than the 31st MAY, 1961. 

The envelope must not bear the name of, or any 
mark indicating the identity of, the tenderer. 

Completed Bills of Quantities are not to be sub- 
mitted with the Tender, but must be sent, completed 
in ink, so as to be in the hands of the City Architect 


within three days after written request following 
the opening of the Tenders. 
The Council does not bind itself to accept the 


lowest or any Tender. 
S. TAPPER-JONES, 
Town Clerk. 


City Hall, 
Cardiff. 
April, 1961. 
ek OF cA 2 Oi fF. 


CITY SURVEYOR’S DEPARTMENT. 


FIXED-PRICE TENDERS _are_ invited for the 
SUPPLY of SANITARY FITTINGS for 22 FLATS, 
Aberdore Road, Gabalfa, Cardiff. 

Conditions of Tender and Specification may be 
obtained from the City Surveyor, City Hall, Cardiff, to 
whom application should be made. 

Tenders will not be considered unless enclosed in 
a plain sealed envelope endorsed *‘ Tender for Sanitary 
Fittings, 22 Flats,"' addressed to the undersigned at 
the City Hall, Cardiff, and sent by Registered Post 
or Recorded Delivery so as to be received not later 
than TUESDAY, 16th May, 1961. 

The envelope must not bear the name or any mark 
indicating the identity of the tenderer. 

The Council does not bind itself 
lowest or any Tender. 


to accept the 


S. TAPPER-JONES, 
Town Clerk. 


City Hall, 
Cardiff. 
18th April, 1961. 
C .e ¥ O F C&R D1 F EK. 


CITY SURVEYOR’S DEPARTMENT 


FIXED-PRICE TENDERS are invited for SUPPLYING 
and LAYING IN-SITU TERRAZZO PAVING and 
a. at FAIRWATER GRAMMAR _ SCHOOL, 

ardiff. 

Conditions of Tender and Specification may be 
obtained from the City Surveyor, City Hall, Cardiff, to 
whom application should be made. 

Tenders will not be considered unless enclosed in 
a plain sealed envelope endorsed ‘* Tender for Terrazzo 
Paving, Fairwater School,’’ addressed to the under- 
signed at the City Hall, Cardiff, and sent by Registered 
Post or Recorded Delivery so as to be received not 
later than TUESDAY, 16th May, 1961. 

The envelope must not bear the name or any mark 
indicating the identity of the tenderer. 

The Council does not bind itself 
lowest or any Tender, 


to accept the 


S. TAPPER-JONES, 
City Hall Town Clerk. 
Cardiff. 


18th April, 1961. 


April 27 196) 


CONTRACTS 
BOROUGH OF 
NOTICE TO BUILDERS. 


COUNTY CROYDON, 


Contractors who have the organisatio 
force to carry out the work expeditiously ange" 
wish to TENDER for BUILDING FOUR H Who 


h OUSES 
24 FLATS in 2-, 3- and 4-STORE and 
LEIGHTON STREET, SUMNER GARDERSS 3 
ST. JAMES'S ROAD should send their names to 24 
Borough Engineer for Bills of Quantities t0 the 
Closing date for Tenders—Sth JUNE, 1961 
E. TABERNER, 
Town Clerk, 


BOROUGH OF FAVERSHAM 
17 GARAGES—LION FIELD, OSPRINGE. 


TENDERS are invited for the SUPPLY 
and ar cio of 17 i eel CONCRETE Canny 
on an alrea repar j 
Setoan y prepare oncrete Base at Lion Field, 
Specification and Conditions of Contract 
obtained from the B h er ‘te 
oneeie oroug Surveyor at the address 
Tenders to be returned by Noon on WEDNESDay 





31st May, 1961. 
F. G. BISHOP, 
Municipal Offices, Town Clerk, 
Faversham, Kent. 
21st April, 1961. 
BOROUGH OF HOVE 


TENDERS are invited for MAKING-UP R 
PROVIDING and LAYING CONCRETE KERBING AY; 
CHANNELLING and ARTIFICIAL STONE SLAB 
Sheen Waren one — in SANDRINGHAM Drive 

ueen Victoria Avenue-Queen Mary Ay 
Seon Rg y enue), approx, 

urther particulars may be obtained, and Pj 
Specification seen, at the Office ot the Coronee 
Engineer and Surveyor, G. H. CLEGG, A.M.1.CE , 

Fixed-price Tenders, on forms supplied, addressed to 
the undersigned and endorsed ‘‘Tender for Sandringham 
Drive,"’ will be received up to 10 a.m. on FRIDAY 
26th May, 1961. ‘ 

The lowest or any Tender will not necessarily be 


accepted. 
JOHN E. STEVENS, 
T 
Town Hall, own Clerk. 
Hove, 3. 


BOROUGH OF COLCHESTER 


EXTENSION OF ELEVATOR QUAY AT THE HYTHE 
COLCHESTER. F 


TENDERS are invited from contractors competent 
in DRIVING STEEL SHEET PILING for the Extension 
of the Elevator Quay at the Hythe, Colchester. 

The work consists of driving approx. 280ft. of 
Larssen No. 2 Steel Sheet Piling, including Fixing 
Steel Capping and Concrete Backing, Tie Rods, Anchor 
Blocks and 2,500 cu. yd. of Excavation, etc. 

Conditions of Contract, Specification, Bills of Quan- 
tities and Contract Drawings may be obtained from 
the undersigned on payment of a deposit of £2 
(Two Pounds) which will be refunded on receipt of 
a bona-fide Tender and the return of all documents. 

Tenders, in sealed envelopes endorsed ‘ Tender for 
Extension of Elevator Quay at the Hythe,” and bearing 
no mark or indication of the sender, must be delivered 
to the undersigned not later than Noon on TUESDAY, 


23rd May, 1961. 
The Council do not bind themselves to accept the 
lowest or any other Tender 


J. S. ORCHARD, A.M.1.C.E., A.M.1LW.E., 
M.1.Mun.E., 
Borough Engineer. 


1 West Stockwell Street, 
= Colchester. ee. 
BOROUGH OF WANSTEAD ~ AND 
WOODFORD. 
RESURFACING OF ALBERT ROAD (PART), 


ESSEX ROAD, SOUTH WOODFORD; AND 
SYLVAN ROAD, WANSTEAD. 


TENDERS are invited for the HEATING, PLANING 


and RESURFACING of the ABOVE-MENTIONED 
ROADS in MACHINE-LAID SINGLE COURSE BITU- 
MEN MACADAM, as follows:— 

(1) Albert Road (Part), approx. area 1,300 


sq. yd. 
(2) Essex Road, approx. area 1,150 sq. yd. 
(3) Sylvan Road, approx. area 3,100 sq. yd 
Copies of the tender documents may be obtained 
from the BOROUGH ENGINEER AND SURVEYOR 
Municipal Offices, High Road, Woodford, £.18, upon 
payment of a deposit of £2. 

Closing date, 15th MAY, 1961. 

U RBAN_ DISTRICT COUNCIL OF 
BRAINTREE AND BOCKING. 
WATER MAINS. 


TENDERS are invited for the LAYING on a new 


estate of about 320 lin. yd. of 6in. dia. PIPES, 
360 lin. yd. of 4in. dia. PIPES and 550 lin. yd. of 
3in. dia. PIPES, together with Hydrants and other 


appurtenant works. 

General Conditions of Contract may be seen, and 
Drawings and Specification, Bills of Quantities and 
Forms of Tender obtained ‘rom the Engineer and 
Surveyor, Town Hall, Braintree, upon payment of 
£2 2s. deposit which will be refunded on the receipt 
of a bona-fide Tender and the return of all documents. 

Tenders and Bills of Quantities must be returned, 
sealed separately in the envelopes provided, ae 
delivered to the undersigned at the Town yo 
Braintree, not later than Noon on FRIDAY, the 19 

does not 


May, 1961. 
The Council bind 
lowest or any Tender. 
W. BALSON, ‘ 
Clerk of the Council. 
E DINBURGH CORPORATION 
ROAD MAKING PLANT AND MACHINERY. 
OFFERS are SUPPLY of the 


itself to accept the 


invited for the 


FOLLOWING:— . ; 

(1) Five Trailers (fast-towing for vibrating 

rollers). i * 

(2) Five Trailer Gritters (for spreading winter 
grit). 


(3) Four Hydraulic Loading Shovels. 
(3a) One Crane Attachment for Loading Shovels. 
(4) Two Footpath Rollers. 
(5) Two Trailer Road_ Brushes. 
(6) One Low-loader, 3-ton. 
(7) One Portable Grinder (Heavy Duty) 
(8) One Portable Arc Welding Plant. f, for 
Apply to CITY ENGINEER, 329 High Stree by 
detailed gpotation form, which must be return 
1Sth MAY. ‘ 
The Corporation do not bind themselves to acceat 
the lowest or any offer. 








April 27 1961 


CONTRACTS 


WEST SUSSEX COUNTY COUNCIL. 


TENDERS FOR ROAD WIDENING. 


contractors who wish to be invited to 
Public Works Con IDERMENTION SCHEME. should 





TENDER, ir name to the County Surveyor at County 
= Chichester, in an envelope endorsed ‘‘Tangmere 


ds—Oving-Aldingbourne Road—Route 
substitute, ethan FRIDAY. 12th May, 1961. 
3y one Scheme involves the Widening of Existing Roads 
in Oving and Aldingbourne over a length of 1,600 lin. 
in Ovnd Construction of a New 16ft. wide Carriage- 
’ over a length of 2,900 lin. yd. Approximately 
00 cu. yd. of Excavation, of which approximately 
20500 cu. yd. to be used for Construction of 
Eebankments, Lean-mix Concrete Base and Bituminous 
Macadam Surfacing to Carriageway, Surface Water 
- Fencing, and other Accommodation Works. 

T. C. HAYWARD, 
Clerk of the County Council. 


BOR! 0 UGH OF SOUTHALL. 
STREET LIGHTING CONVERSION. 


QUOTATIONS are invited, with a view to entering 
into a Contract with the Council, for the LIFTING, 
REMOVAL and DISPOSAL of 728 CAST-IRON GAS 
LIGHTING COLUMNS (average weight 4cwt. each). 
together with ee we Reinstatement involved 
i bove Work. 

In ie ttions. in plain envelopes endorsed ‘Street 
Lighting Conversion,”” must be received by _ the 
Borough Engineer not later than the 12th MAY, 1961, 
from whom further details are obtainable upon 





request. J. S. SYRETT, 
is Cie Town Clerk. 
Town South Road, 
Southall. lke 
WAN STEAD AND WOODFORD 


BOROUGH COUNCIL. 
ERECTION OF 122 DWELLINGS. 


APPLICATIONS are invited from firms who are 
willing and will have the necessary staff available 
about September, 1961, to undertake the ERECTION 
of 122 DWELLINGS, consisting of One Block of 14 
Three-storey Houses, Two Blocks of Two-storey Old 
People’s Flats, and One Block each Five-storey, Eight- 
storey and 11-storey Family Flats, together with 
Garages and Underground Car Parks, at the EASTERN 
AVENUE HOUSING SITE, Wanstead. 

Applicants must be capable of executing reinforced 
concrete work to the Specification of the Consulting 
Engineers, MESSRS. W. V. ZINN. The Quantity Sur- 
veyors are MESSRS. THURGOOD, SON AND 
CHIDGEY, and Consulting Mechanical and Electrical 
Engineers are MESSRS. DONALD SMITH, SEYMOUR 
AND ROOLEY. 

Applications to be made to the Council's Architects, 
MESSRS. TOOLEY AND FOSTER, Midland Bank 
Chambers, Buckhurst Hill, Essex, at whose office 
Drawings may be examined, by MONDAY, 8th May, 
1961. From applications received, list of not more 
than 12 suitable firms will be selected. 


BOROUGH OF _ SHREWSBURY. 
ERECTION OF SHOPS AND DWELLINGS. 


TENDERS are invited for a Fixed-price Contract 
for the ERECTION of SEVEN SHOPS with Seven 
Owellings Over in a THREE-STOREY BLOCK at 
HARLESCOTT GRANGE, Shrewsbury. 

Specification, Drawings, Bill of Quantities and 
Forms of Tender may be obtained from, and Condi- 
tions of Contract may be seen during office hours at, 
the Office of the Borough Surveyor, Guildhall, Shrews- 
bury, on and after the 28th April on payment of 
£2 2s. which will be returnable on receipt of a 
bona-fide Tender and the remaining documents. 

Tenders, on the prescribed form, sealed in the 
envelope provided, and bearing no mark of identifica- 
tion, are to be received by the undersigned not later 
than 10 a.m. on WEDNESDAY, the 24th May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

S. R. H. LOXTON, 





Town Clerk. 
Guildhall, 
Shrewsbury. 
April, 1961. 


WOKING URBAN DISTRICT COUNCIL. 
1961 HOUSING PROGRAMME. 


12 OLD PEOPLE'S FLATLETS, KNAPHILL. 
S58 DWELLINGS, MAYBURY ESTATE. 


APPLICATIONS invited from building contractors 
for Bills of Quantities for THESE SEPARATE 
CONTRACTS. To be submitted to Engineer and 
Surveyor by 3rd May, 1961, accompanied by deposits 
¢ Two Guineas in each case, returnable upon receipt 
Ot fenders to CLERK OF THE COUN nea 

L by 19th NE 
and 3rd JULY, respectively. . ui 


WINSFORD URBAN DISTRICT COUNCIL. 


GRANGE HOUSING ESTATE. 


CONSTRUCTION OF ROADS AND SEWERS-— 
PHASE I—SECTION |. 


CONTRACT NO. 67/36/01. 


FIXED-PRICE TENDERS are invited from experi- 
mate contractors for the LAYING of approx. 535 
370K of FOUL SEWERS of Qin. and 6in. dia., approx. 
: ans yd. of SURFACE WATER SEWERS of 12in. 
Wa n. dia., and approx. 5,300 sq. yd. of CARRIAGE- 

in Granular Base Construction, together with 
ancillary works, on the above Estate. 
wagntract documents may be obtained from L. E. 
Conmei 1ELD, A.M.I.Mun.E., Engineer and Surveyor, 
7 pe iOtices, Over Hall, Winsford, on payment of 
pH a of Two Guineas which will be returned on 
i ssion of a bona-fide Tender and the return of 
al qoocuments and Drawings. 
couNgit must be delivered to the CLERK OF THE 
May eet later than Noon on TUESDAY, 23rd 


The Council do not bind th 
emsel to h 
lowest or any Tender. — Sn ai 


FYLDE WATER BOARD. 


COLERIDGE ROAD DEPOT, BLACKPOOL— 
NEW OFFICE AND STORES BUILDING. 


TENDERS are invited for the SUPPLY, DELIVERY 
and ERECTION at this DEPOT of the FOLLOWING:— 
NTRACT No. 115.—Steel Roller Shutters, 
CON Lattice Gates, etc. 
Pantin TRACT No. 116.—Goods/Passenger Lift. 
te ENGINEER “To. "Pe “PYLE "WATER BOARD. 
Sefton Street, Blackpool. ‘ 


1961s must be received not later than 10th MAY, 
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CONTRACTS 


COUNTY COUNCIL OF 
WEST RIDING OF YORKSHIRE. 


TENDERS are invited for GENERAL BUILDERS’ 
WORK in connection with Rebuilding Bay Windows 
at WOMBWELL GRANGE, Wombwell. 

Plans and Specifications are available for inspection 
at the Office of the Divisional Architect, Bishopgarth, 
Westfield Road, Wakefield, to whom application should 
be_made for Tender documents. 

The Contract will be governed by the R.1.B.A. Form 
of Agreement. 

Sealed Tenders must be addressed to me, the 
undersigned, and received at Room 5, County Hall, 
Wakefield, not later than 12 Noon on MONDAY, 


1Sth May, 1961. 
BERNARD KENYON, 
Clerk of the County Council. 
Co UNTY COUNCIL OF THE 
WEST RIDING OF YORKSHIRE. 

TENDERS are invited for the ERECTION of OFFICE 
ACCOMMODATION at the WEST RIDING COUNTY 
COUNCIL HIGHWAYS DEPOT, Ainleys, Elland. 

Tender Forms are available, and Plans and Speci- 
fication may be inspected at the Office of the Divisional 
Architect, Flint Street, Huddersfield. 

The County Council do_not bind themselves to 
accept the lowest or any Tender. 

Sealed Tenders must be addressed to me, the 
undersigned, and received at Room 87, County Halil, 
Wakefield, not later than 12 Noon on WEDNESDAY, 


10th May, 1961. 
BERNARD KENYON, 
Clerk of the County Council. 


THE 


County Hall, 
Wakefield. 


COUNTY COUNCIL OF THE 
WEST RIDING OF YORKSHIRE. 








TENDERS are_ invited for INTERNAL and 
EXTERNAL PAINTING at the YORKSHIRE (W.R.) 
INSTITUTE OF AGRICULTURE, Askham Bryan, near 
York. 

The Specification is available on application to the 
Divisional Architect, Salisbury Buildings, Albert Street, 
Harrogate. 

Sealed Tenders must be addressed to me, the under- 
signed, and received at Room 3, County Hall, Wake- 
field, not later than 9 a.m. on TUESDAY, the 30th 
May, 1961. . 

Contractors are asked to note that the work is 
required to be carried out during the period 3rd July 
to 25th August, 1961. 

BERNARD KENYON, 
Clerk of the County Council. 

County Hall, 

Wakefield. 


MONMOUTHSHIRE COUNTY COUNCIL. 
TENDERS FOR SUPPLY AND LAYING OF 
ROLLED ASPHALT. 





TENDERS are invited for the SUPPLYING and 
LAYING of ROLLED ASPHALT (Hot Process) for the 
10 months ending 31st March, 1962, on TRUNK 
ROADS throughout the County. S 

Tender documents may be_ obtained from _ the 
County Engineer and Surveyor, Stelvio, Bassaleg Road, 
Newport, Mon., and should be returned to the under- 
signed, in a plain sealed envelope bearing no indica- 
tion of the sender, endorsed ‘‘ Tender Supply and 
Laying of Rolled Asphait,"’ such Tenders to be returned 
not later than 16th MAY, 1961. 

VERNON LAWRENCE, 
Clerk of the Council. 

County Hall, 

Newport, Mon. hein 


[NVERNESS COUNTY COUNCIL. 


TENDERS are invited for the CONSTRUCTION of 
a MASS CONCRETE DAM at LOCH TORASCLETT, an 
intake on the Urgha River, Slow Sand Filters of 
capacity 60,000 g.p.d., and the Provision of Materials 
for, and Laying of, approx. 6,000yd. of 2in., 3in. and 
4in. dia. Asbestos-cement or P.V.C., at Tarbert, Harris. 

Site meeting at 10.30 a.m. on 10th May, from 
Water Department Offices, Tarbert. 

Contract documents, obtainable from County Water 
Engineer, County Buildings, Inverness, marked Tar- 
bert Water Supply," to COUNTY CLERK, County 
Buildings, Inverness, by 30th MAY. 


WILTON BOROUGH COUNCIL. 


SHOP AND FLATS, BULBRIDGE, WILTON. 


ERS will be invited for the ERECTION of 

EIGHT FLATS. in Two Storeys and a Single-storey 
Shop, Services and Externals, on the SEAGRIM 
ESTATE, BULBRIDGE, Wilton, from a selected list of 

ilders. 
butne Bilis of Quantities will be issued on 19th June, 
1961, and Tenders will be required by 18th July, 
1961. Building contractors who wish their names 
to be considered should write to the Architects, 
MESSRS. ROBERT POTTER AND RICHARD HARE, 
F/F.R.1.B.A., De Vaux House, Salisbury. 

Applications must be received on or before FRIDAY, 
19th May, 1961, siving particulars of Housing 

ntracts recently completed. 
saat GEO. LEOPOLD LUSH, 

Town Clerk. 











Municipal Offices, 
Kingsbury Square, 
Wilton. 
21st April, 1961. 


BOROUGH OF SUTTON AND CHEAM. 
CUDDINGTON WAY, CHEAM. 
SOIL RELIEF SEWER. 


The Corporation invites TENDERS for the LAYING 
of approximately 720 lin. yd. in OPEN TRENCH, and 
325 lin. yd. in HEADING of 21in. diameter CONCRETE 
PIPES, together with Precast Concrete Manholes and 
ancillary Works. i . 

Tender documents and Drawings may be obtained 
on application to C. NEEDHAM, M.1.C.E., M.1.Mun.E., 
A.M...Struct.E, Borough Engineer and Surveyor, 
Municipal Offices, Sutton, on payment of a deposit of 
£2 2s., which will be returned on receipt of a bona- 
fide Tender and all documents, etc., supplied. The 
cheque should be made payable to the Sutton and 
Cheam Borough Council. 

Tenders, on the prescribed form, in the envelope 
provided, bearing no indication of the name of the 
sender and endorsed ‘‘Tender for Cuddington Way 
Sewer,’ must be delivered at the office of the under- 
signed not later than Noon on FRIDAY, 26th May, 

The Corporation does not bind itself to accept the 
lowest or any Tender. 

A. PF ESTLEY, 


Town Clerk. 


Municipal Offices, 
High Street, 
Sutton, 
Surrey. 
April, 1961. 





SUPPLEMENT 417 
CONTRACTS 
OXFORDSHIRE COUNTY COUNCIL. 





NEW PRIMARY SCHOOL—TOWER HILL, WITNEY, 
OXFORDSHIRE. 


Contractors wishing to TENDER for the ERECTION 
of the NEW PRIMARY SCHOOL, consisting of four 
Junior Classrooms, three Infants’ Classrooms, Assembly 
Hall, and ancillary accommodation, should submit their 
names Gee aon oes F.R.1.B.A., 5S London 

. er, Oxfordshire, not | 
Ste MAY nae ater than First Post, 

The new buildings are of brick construction. 

_ The Council reserves the right to select from the 
list of applications the firms to be invited to submit 
Tenders, and does not undertake to accept the lowest 
or any Tender. 


GERALD GALE BURKITT, 
ade Clerk of the Council. 


BOROUGH OF BEBINGTON, 


HOT ROLLED ASPHALT SURFACING 
NEW FERRY BY-PASS, A.41. 


TENDERS are invited for HOT ROLLED ASPHALT 
SURFACING of approx. 20,500 sq. yd. 
FERRY BY-PASS. ae seater 
Forms of Tender, Specification and Bills of Quan- 
tities may be obtained from the Borough Engineer 
and Surveyor, Town Hall, Bebington, on deposit of 
One Guinea, returnable on receipt of a bona-fide 
Tender. 
., Fenders, in plain sealed envelopes endorsed 
ae nie ee Sorry By-pass,"" should 

receiv y e undersign 
ye 9 not later than the 

The Corporation does not bind itself to accept the 
lowest or any Tender. 

G. CHAPPELL, 


Town Clerk. 














Town Hall, 
Bebington, Ches. 
26th April, 1961. 


BOROUGH OF BEXLEY. 


TENDERS FOR ROADWORKS. 


TENDERS are invited for WIDENING a SECTI 
of BROOK LANE, Bexiey. a 

The work comprises the Construction of approx. 
630 sq. yd. Bitumen Macadam Carriageway and 
Hardcore Foundation, 400 tons Bitumen Macadam 
Surfacing, 1,400 sq. yd. Artificial Stone Paving, 400 
lin, yd. Precast Concrete Kerb and Channel, the 
Construction of Reinforced Concrete Wall and a new 
Culvert, together with other ancillary works. 

Drawings may be seen at, and Tender documents 
obtained from, the Office of the Borough Engineer, 
West Lodge, Broadway, Bexley Heath, Kent, on pay- 
ment of a deposit of Two Guineas by crossed cheque 
payable to Bexley Corporation, which will be refunded 
on receipt of a bona-fide Tender not subsequently 
withdrawn. 

Tenders must be delivered to the undersigned not 
later than 12 Noon on MONDAY, 1Sth May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

ARTHUR GOLDFINCH, 
: Town Clerk. 
Council Offices, 
Broadway, 
Bexley Heath, 
Kent. 


BOROUGH OF COLWYN BAY. 
TRUNK ROAD A.SS. 


IMPROVEMENT SCHEME—CLOBRYN ROAD TO 
TANRALLT ROAD, LLANDDULAS. 


TENDERS are invited for the IMPROVEMENT of 
the ABOVE TRUNK ROAD at the location indicated, 
which lies about 3'z miles east of Colwyn Bay. 

The Contract comprises Earthworks, Drainage 
Works, the Construction complete of approx. 34 mile 
of Dual Carriageway, including an 80Oft. span Quarry 
Bridge, and all ancillary works. 

Tender documents and Plans may be obtained from 
H. WILMAN, A.M.I1.C.E., Borough Engineer and 
Surveyor, Whalley Range, Lansdowne Road, Colwyn 
Bay, on payment of a deposit of Five Guineas which 
will be refunded on receipt of a bona-fide Tender 
and the return of the documents. 

Tenders must be delivered by Registered Post to 
the undersigned, in a plain sealed envelope endorsed 
“Tender for Improvement Scheme—Trunk Road A.55." 
not later than 12 Noon on WEDNESDAY, 31st May. 


1961. 
HAROLD E. BRAITHWAITE, 
Town Clerk. 











Town Hall, 
Colwyn Bay. 
19th April, 1961. 


BOROUGH OF TAUNTON. 


EASTERN PARISHES SCHEME. 


FIXED-PRICE TENDERS are invited for the LAYING 
of approx. 14,000yd. of 6Gin., 4in. and 3in. SPUN- 
IRON PIPES, with Tyton Joints. 

Form of Tender, Specification and Bilis of Quantities 
may be obtained from W. J. WONNACOTT, M.1.C.E., 
Engineer and Manager, Flook House, Station Road, 
Taunton, on payment of a deposit of £2 2s. (by 
cheque only) payable to the Taunton Corporation. 

Tenders must be sent to me not later than 10 a.m. 
on MONDAY, 29th May, 1961. 


K. A. HORNE, 
Town Clerk. 





Municipal Buildings, 
Corporation Street, 
Taunton, Som. 


U RBAN_ DISTRICT COUNCIL OF 
COULSDON AND PURLEY. 


PRIVATE STREET IMPROVEMENT WORKS. 


PARK ROAD, KENLEY. 
CHALDON WAY (REMAINDER), COULSDON. 


TENDERS are invited for the ABOVE WORKS. 

Bills of Quantities and Forms of Tender, prepared 
by H. M. COLLINS, A.M.I.C.E., may be obtained 
upon deposit of £3 3s. in respect of each Tender, 
which will be refunded upon receipt of bona-fide 
Tenders. 

Plans, Specification and Conditions of Contract may 
be inspected at the Council Offices. 

Sealed Tenders, in the envelopes provided and 
endorsed ‘‘ Park Road and Chaldon Way Improvement 
Work,"’ must be delivered to the undersigned not later 
than First Post on WEDNESDAY, 24th May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

ERIC F. J. FELIX, 


Clerk of the Council. 
Council Offices, 
Purley, Surrey. 
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BOROUGH OF CHELMSFORD. 


NEW LIVESTOCK MARKET—VICTORIA ROAD, 
CHELMSFORD. 


PHASE 2 DEVELOPMENT. 


TENDERS are invited from _ specialist firms for 
the FOLLOWING SUB-CONTRACTS to be LET 
SEPARATELY: 

(a) Design and Supply of Tubular Steel Pig Pens 
and Gates. 

(b) Supply of Precast Reinforced Concrete Gate 
Posts. 

Tender documents and Drawings may_be obtained 
from the Borough Engineer, Municipal Offices, Coval 
Lane, Chelmsford, on payment of a deposit of Two 
Guineas which will be refunded on receipt of a 
bona-fide Tender not subsequently withdrawn, and 
on return of all documents. 

The lowest or any Tender will not necessarily be 
accepted. 

Tenders must be received by the undersigned not 
later than MONDAY, 15th May, 1961. 

B. A. FRANCIS, 
Town Clerk. 

Municipal Offices, 

Coval Lane, 
Chelmsford. 


BOROUGH OF GOSPORT. 


SOUTH STREET REDEVELOPMENT AREA. 
DIVERSION OF LITTLE BEACH STREET. 


TENDERS are invited for the LAYING of approx. 
360 lin. yd. of Qin. to 15in. dia. PIPE SEWERS, 
the Construction of Six Manholes, the Demolition of 
120 lin. yd. of 10ft. high Brick Walling, and the 
Laying of approx. 300 lin. yd. of Precast Concrete 
Kerb and Channel, 1,000 sq. yd. of Lean-Mix Concrete 
and Bitumen Macadam Carriageway, and 300 sq. yd. 
of Asphalt Footway, together with Site Clearance, 
Excavation and appurtenant works in connection with 
the above. 

Tender documents are obtainable from the Borough 
Engineer, The Hall, Trinity Green, Gosport, upon 
deposit of Two Guineas, returnable on receipt of a 
bona-fide Tender not subsequently withdrawn, and 
the return of all documents. - 

Tender Forms should be submitted to me, in the 
small endorsed envelope provided, and should bear 
no mark indicating the sender. The priced Bills of 
Quantities should at the same time be submitted to 
me, in the large endorsed envelope provided, and 
should bear the name of the tenderer. Both envelopes 
must reach my Office not later than the First Post on 
THURSDAY, 25th May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

EDWARD ADDENBROOKE, 
Town Clerk. 


Town Hail, 
J Gosport. 
HUYTON-WITH-ROBY URBAN DISTRICT 
COUNCIL. 
SEWAGE DISPOSAL WORKS, TARBOCK— 


SLUDGE DRYING BEDS, PIPEWORK AND VALVES, 
CONCRETE ROADS. 


TENDERS are invited for the CONSTRUCTION of 
the FOLLOWING:— 
(a) Two Sludge Drying Beds. 
(b) Pipework and Valves. 
(c) Concrete Roads. 
At the Council's Sewage Disposal Works, Tarbock. 
Plans may be inspected and the Specification and 
Bill of Quantities may be obtained from the Engineer 
and Surveyor, Council Offices, Derby Road, Huyton. 
Tenders must be addressed to the undersigned in 
plain sealed envelopes, endorsed ‘‘Tender for Sludge 
Drying Beds, etc.,"" and must be delivered not later 
than FRIDAY, 26th May, 1961. 
D. WILLGOOSE, 
Clerk of the Council. 
Council Offices, 
Derby Road, 
Huyton, Lancs. 


STAINES URBAN DISTRICT COUNCIL. 
RESURFACING CONTRACT, 1961-62. 


TENDERS are_ invited for SUPPLYING’ and 
MACHINE LAYING in various ROADS in the Urban 
District the FOLLOWING:— 

(a) 8,900 sq. yd. 34in. Bitumen Gravel. 
12.000 sq. yd. 1'4in. Gravel Asphalt. 
12,000 sq. yd. 1'2in. Gravel Asphalt. 

(b) 13,600 sq. yd. '2in. Cold Asphalt. 

Contract documents can be obtained from the Engi- 
neer and Surveyor, Shortwood House, 240 London 
Road, Staines, on payment of a deposit of £2 2s., 
which will be returned on submission of a bona-fide 
Tender not subsequently withdrawn. Tenders, in 
sealed envelopes, endorsed ‘‘Resurfacing Contract, 
1961-62,"" must be received by the undersigned not 
later than S p.m. on MONDAY, 15th May, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender, and reserves the right to 
accept any Tender for Part (a) or Part (b) only. 


F. ENTWISTLE, 


, Clerk i 
73 High Street, rk of the Council. 


Staines, 
ane Middlesex. 


BRIDGE-BLEAN RURAL DISTRICT 
COUNCIL. 


CHISLET (UPSTREET) SEWERAGE SCHEME. 





TENDERS are invited for the CONSTR 
approx. 2,352yd. of Gin. dia. SEWER and 2 686d of 
4in. dia. RISING MAIN, the ERECTION of a 
PUMPING STATION, together with the Construction 
of House Connections and Pail Closet Conversions. 
Tender documents may be obtained from the 
Engineer and Surveyor at the undermentioned address 
on deposit of a fee of Two Guineas (cheques, postai 
orders, etc., to be made payable to Bridge-Blean 
Rural District Council). The deposit will be refunded 
upon receipt of a bona-fide Tender not subsequently 
aor aa ee documents (Specification and one 
e Bills o ntiti 
= ‘endering. Quantities) lent for the purpose 
he Contract Drawings and the General i 
of Contract may be inspected at the he ae 
Engineer and Surveyor during normal business hours 
Tenders, in sealed envelopes endorsed ‘ Upstreet 
Sewerage Scheme,"’ accompanied by the Specification 
and one copy of the Bills of Quantities, must reach 
the undersigned by not later than 12 Noon on 
we yoo sg 14th June, 1961. 
e Council do not bind 
wt SF toe tee themselves to accept the 
1. F. SOILLEUX, 


| 
Council Offices, Clerk of the Council. 


41 Old Dover Road, 
Canterbury, Kent. 
21st April, 1961. 


THE CONTRACT JOURNAL 


CONTRACTS 
CAMBRIDGESHIRE COUNTY COUNCIL. 


ROADS AND BRIDGES DEPARTMENT. 


GRAVEL ASPHALT BASE COURSE AND 
WEARING COURSE. 


TENDERS are invited for SUPPLY and LAYING 
by MACHINE approx. 650 tons of BASE COURSE 
and 360 tons of WEARING COURSE GRAVEL 
ASPHALT on the ROYSTON-HUNTINGDON TRUNK 
ROAD (A.14), near Bassingbourn Aerodrome, and 
approx. 280 tons of WEARING COURSE GRAVEL 
ASPHALT on the same ROAD near Longstowe. _ 

Documents in respect of this work may be obtained 
from the County Surveyor, Mr. R. LACEY, M.I.C.E., 
at this address. 

Tenders, in the envelope provided, must reach the 
undersigned not later than 9.30 a.m., SATURDAY, 


6th May, 1961. 
CHARLES PHYTHIAN, 
Clerk of the Council. 
Shire Hall, 
Castle Hill, 
Cambridge. 


COUNTY BOROUGH OF BURY. 
SEWAGE WORKS—PRIMARY TREATMENT PLANT. 


TENDERS invited for the SUPPLY of 19 variable 
size PENSTOCKS and VALVES. i 
Tender documents obtainable from Borough Engineer. 
Tenders, enclosed in yee envelope provided, must 
reach me by 13th MAY, 1961. 
EDWARD S. SMITH, 
Town Clerk. 


Town Hall, 
Bury. 
21st April, 1961. ; be 
B URGESS HILL URBAN DISTRICT 


COUNCIL. 
REFUSE COLLECTING VEHICLE. 


The Council invites TENDERS for the SUPPLY and 
DELIVERY of a new REFUSE COLLECTING VEHICLE. 

Details of een and — of Tender may 
be obtained from the undersigned. 

r STANLEY JEFFS, . 

Clerk of the Council. 
Council Offices, 
32 Church Road, 
Burgess Hill. 


1P AVAILABLE, Camberley area, 3,000 cu. yd. 
- earth filling, no refuse, next 12 weeks.—BRYAN 


WATTRIDGE (PUBLIC WORKS), LTD., The Sandpits, 
Seale, Farnham, Surrey. Telephone: Runfold 2229. 


© DEMOLITION CONTRACTORS.—TENDERS will 
shortly be invited for the COMPLETE DEMO- 
LITION of the old WESTERN DAILY PRESS BUILDING 
fronting Baldwin Street, Bristol. Contractors, ceeronn 
of tendering should submit their applications, 
writing, to the Architects, ALEC F. FRENCH AND 
PARTNERS, Pearl Assurance House, Queen Square, 
Bristol, 1. 





For Contracts received too late for 
classification see page 425 





APPOINTMENTS VACANT 





COUNTY BOROUGH OF DARLINGTON. 


BOROUGH SURVEYOR AND WATER ENGINEER'S 
DEPARTMENT. 


APPOINTMENT OF 
SECTIONAL ASSISTANT ENGINEER. 


APPLICATIONS are invited for the APPOINTMENT 
of a SECTIONAL ASSISTANT ENGINEER, at a com- 
mencing salary of not less than £1,310 per annum, 
to be fixed within Grade A.P.T. 1V and V, in accordance 
with qualifications and experience. 

The person appointed will be in charge of a section 
of a department at present engaged upon design of 
works for main drainage and sewage disposal, and 
some preference will be given to applicants who have 
had_ similar experience. : 

Housing accommodation can be made available for 
a married man, if required. 

Applications, endorsed “Sectional Assistant 
Engineer’’ and giving the names and addresses of two 
referees, should be delivered to me not later thar 


Sth MAY, 1961. 
Cc. N. S. NICHOLSON, 
Town Clerk. 





11_Houndgate, 
Darlington. 


BOROUG H OF MIDDLETON. 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


APPLICATIONS are _ invited for the UNDER.- 
MENTIONED APPOINTMENTS from persons possessing 
the necessary qualifications: — 

(a) Senior Assistant Engineer—A.P.T. Grade IV 
(£1,140-£1,310 per annum). 

(b) Senior Assistant Engineer—A.P.T. Grade 
HI/IV (£960-£1,310 per annum). 

(c) Senior Assistant Architect—A.P.T. Grade IV 
(£1,140-£1,310 per annum). 

(d) Senior Assistant Architect—A.P.T. Grade 
HH/IV (£960-£1,310 per annum). 

The appointments will be permanent, subject to one 
month's notice on either side, and to the Local 
Government Superannuation Acts. 

Provision of housing accommodation will be 
considered, if required. 

Applications, stating age, professional qualifications, 
experience and giving the names of two referees, 
should be delivered to the undersigned not later than 
Noon on WEDNESDAY, 3rd May, 1961. 

F. JOHNSTON, 


Town Hall, Town Cierk. 


Middleton, 
Near Manchester. 
14th April, 1961. 


BOROUGH OF EALING. 


(1) SENIOR ENGINEERING ASSISTANT REQUIRED 
a IV (£1,185-£1,355 inclusive). Ca allow- 
(2) SURVEYING ASSISTANT for Civil Engi i 
Surveys, A.P.T. Il (£855-£1,000 incistees 
(3) nee c RESIDENT MAIN DRAINAGE 
or constructio f i 
and heading (£1,600). ion of sewers in trench 
_ Application Forms, with full particulars and Condi- 
tions of Service, from Borough Surveyor, Town Hall, 





cae. W.S. 
losing dates: (1) and (2)—8th : 
(3)—1st MAY, 1961. ee a, 
E. J. COPE BROWN, 
Town Clerk. 


April 27 196] 


APPOINTMENTS VACANT 
GLOUCESTERSHIRE COUNTY COUNCIL 
VACANCIES for ASSISTANT ENGINEERS 


quarters. Candidates with Parts | at Head. 
Examination eligible for Grades APT yet I.C.e, 
wise Grades A.P.T. | or Il, based on experienc t@t 


qualifications. Car allowance up to 1 
than Bth MAY, 1961, to the cy returned not lat 
an : , to the Coun er 
Street, Gloucester. ty Surveyor, Quay 
GUY H. DAvis 
Clerk of the County Council 


Shire Hall, 
z Gloucester. ; 
BUCKS. COUNTY ‘coUNaD 


HIGHWAYS AND BRIDGES DEPARTMENT 
TRUNK ROAD, A.4. 


SLOUGH-MAIDENHEAD BY-PASS— 
NO. 2. CONTRACT 

APPLICATIONS are invited for th 

APPOINTMENTS on the Resident Engineer SoutING 

(a) Senior Assistant Engineer—at a salary ; 
the range £1,400 x £50—£1,450 nu" i" 

(b) Junior Testing Engineer—at a ‘salary in 
range £1,000 x £50—£1,200 ps.” the 

(c) Cost Clerk—at a fixed salary of £800 

Applicants for appointment (a) should be Corporate 
Members by examination of the Institution of cae 
Engineers and/or the Institution of Municipal 
Engineers, and should have had some experience af 
supervising road and bridge contracts. The primary 
purpose of this appointment will be to deal with 
quantities, measurements and certificates. If the perso 
ara e hha Z motor car for use in connection 
wit vis uties, he will be aid i 
travelling allowance. ™ 2 rane 

Applicants for appointment (b) should 
possess a suitable qualification and should” ies 
case, have some knowledge and experience HH 
laboratory work and in the testing of materials 

Applicants for appointment (c) should have ‘some 
experience in measurement for, and preparation of, 
certificates. ; 

The appointments are temporary, for a minimum 
period of two years, and the successful candidates 
will be based at Slough and will be expected to 
reside in the vicinity. 

The appointments are subject to the Local Govern. 
ment Superannuation Acts, and to the successful candi- 
dates passing a medical examination. The appointments 
are also subject to the National Scheme of Conditions 
of Service for Local Authorities’ Administrative, Pro. 
fessional, Technical and Clerical Services, and such 
other conditions as may from time to time be adopted 
oy, the Council, and to one month's notice on either 
side. 

A weekly allowance of 25s. and return fare home 
at intervals of two months may be paid for six 
months to newly appointed married officers of the 
County Council unable to find accommodation. 

This contract includes some five miles of motor- 
way, five miles of ancillary roads, and 10 major 
bridges, and will ultimately form part of the South 
Wales Motorway. 

Application Forms and further particulars are 
obtainable from the County Surveyor, County Offices, 
Aylesbury, to whom completed forms must be returned 
by WEDNESDAY, 10th May, 1961. 


R. E. MILLARD, 
Clerk of the County Council, 
County Hall, 
Aylesbury. 


lS OF CARLISLE 
CITY ENGINEER'S DEPARTMENT. 


APPLICATIONS are invited for the POST of 
RESIDENT ENGINEER to supervise a contract for the 
construction of a trunk sewer, work on which is 
estimated to last approx. 18 months. 

The appointment is temporary, for the duration 
of the above contract, but subject to satisfactory 
service and to approval being obtained to similar 
works now being prepared, may be extended for the 
duration of the proposed works. The salary offered 
is £1,300 per annum. 

Applications, with details of qualifications, experi- 
ence and age, and the names and addresses of two 
reterees, are to be received by th CITY ENGINEER, 
18 Fisher Street, Carlisle, not later than 1st MAY, 


1961. 
H. D, A. ROBERTSON, 
Town Clerk. : 
City OF WESTMINSTER. 


CLERK OF WORKS (SEWERS), A.P.T. I/Il (£645- 
£960 per annum, plus up to £40 London Weighting) 
commencing salary according to qualifications and 
experience; 42-hour, five-day week. Superannuation 
contributions, 2 per cent. 

Applicants must have had good practical experience 
in the construction, reconstruction and repair of brick 
and pipe sewers, and be capable of supervising and 
measuring such work undertaken by contract. Ability 
to write clear, concise and accurate reports essential. 

Applications, stating age, qualifications, present post 
and salary and past appointments, with names, etc., 
of two referees, to TOWN CLERK, City Hall, Charing 
Cross Road, London, W.C.2, within 10 days of 
appearance of advertisement. 


COVENTRY CORPORATION 


CITY ENGINEER AND SURVEYOR'S DEPART- 
MENT REQUIRE the FOLLOWING: 

(1) Principal Assistant—Salary Scale “D” 

(£1,710-£1,975). 
Applicants must be Chartered Civil Engineers 
and have had wide experience in the design 
and construction of major road and improve- 
ment schemes, and in the redevelopment of 
central areas. The successful applicant will, 
subject to satisfactory service, take over in 
1962 the Redevelopment and Improvement 
Section when the Principal Assistant retires 
on reaching the age limit. In the meantime, 
his responsibilities will include the design 
and construction of the Inner Ring Road 
and the control and direction of the trafic 
engineering unit in the City Engineer's 
Department. 

(2) Assistant Traffic Engineers—Salary A.P.T. V 
(£1,310-£1,480). “ 
Applicants should be qualified Civil and/or 
Municipal Engineers and have had specialised 
experience in dealing with traffic problems 
in relation both to existing and new roads. 

(3) Statistician—Salary A.P.T. | (£645-£615). 
Applicants will be concerned with the 
detailed analysis of traffic flows and accident 
figures, and should have appropriate 
academic qualifications and suitable experl- 
ence. 

Housing accommodation may be available. Interest- 
free removal expenses loan (up to £50). 

Application Form from CITY ENGINEER AND 
SURVEYOR, Council House, Coventry, returnable by 
8th May, 1961. 
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COUNTY BOROUGH OF BOOTLE. 


TANT ENGINEER, A.P.T. III/IV 
— (£960-£1,310 P.A.). 





IONS are invited from suitably qualified 
apeutcnenced persons with a general civil or 
~, ipal engineering background. 
Oe ncing salary within the range A.P.T. HNI/IV 


(560-£1,310 p.a.), according to qualifications and 


experience. lication may be obtained from T. W. 
Forms Of APO M.ALC.E.. M.LLMun.., A.R.IC.S., 
crow P.|., Borough Surveyor, Town Hall, Bootle, 20, 


Lancs. and should be returned to him not later than 
ancs., 


snd. May, 1961. 
Ween. HAROLD PARTINGTON, 
Town Clerk. 


COUNTY BOROUGH OF HUDDERSFIELD. 


ENGINEER AND SURVEYOR'S 
gonewer DEPARTMENT. 


SENIOR BRIDGES ASSISTANT. 


INTMENT 
ATIONS are invited for the APPO ' 
ES ASSISTANT at a_ salary in 
= SENIOR ee Nc. Scale “A” (£1,365-£1,565). 
accorda nts must have appropriate professional 
aoe t ons, preferably including a University Degree 
quali caeabership of the Institution of Structural 
eS . and must have extensive experience in 
Engineers. ethods of bridge design and construction, 
moder restressed concrete, and experience in the 
including |p on of contract works. 


; d supervisi 
ak taro ‘e superannuable and subject to medical 


examination. ing age, qualifications and experi- 

Applications, Satine names of two persons to whom 
ence, tog can be made, should reach A. L. PERCY, 
reference Mi Struct.E., Borough Engineer and 
B.Sc., M. ‘High Street Buildings, Huddersfield, not 


survethan MONDAY, 15th May, 1961. 


Canvassing is prohibited and will be considered a 


disqualification. HARRY BANN, 
Town Clerk. 


APPLIC 


n Hall, 
Tomuddersheld. 


BoRouGH OF HARROW. 


OF TEMPORARY CLERK OF WORKS 
(ENGINEERING). 


re invited for wes TEMPORARY 
the Borough Engineer's - 
APPOINT EOS ‘should be experienced in eee 
ment. “onstruction, improvement, and main drainag 
r 
works. si 
lary £18 Ss. per week. 
se iication Forms obtainable n 
they should be returned, not later 


Sth May, 1961. PRITCHARD, 
CAVID Town Clerk. 





APPOINTMENT 





APPLICATIONS a 


from me, to whom 
than FRIDAY, 


rrow Weald Lodge, 
He row, Middx. 


BLETCHLEY URBAN DISTRICT COUNCIL. 


ENT OF CLERK OF WORKS 
APPOINTMET NGINEERING). 


invi ABOVE 
S are invited for the 
APT UMENT. to supervise the construction. | of 
oer roads, etc., and similar works, from per 
; é ks. 
having experience of such wor isan ate 
dance with the Nati 
yn ro. * Division, Grade 2 (£815-£960). 








of sina. accommodation will be made available, if 
required. 


int- 
present and past appoin 
f experience, wee 
° 
s and addresses of two persons 
rererence. may be made, should be deliveres oS 
undersigned by Noon on MONDAY, the 


ee J. F. SMITHIE, 
O.B.E., M.i.Mun.E., 
Engineer and Surveyor. 


Application, stating age, 
ments, and giving details 0 


Council Offices, 
Bletchley. 
12th April, 1961. 


( a E AND GATLEY 
C HEAD DISTRICT COUNCIL. 


APPOINTMENT. OF 
GENERAL ENGINEERING ASSISTANT. 


URBAN 





i E 
APPLICATIONS are invited for the ABOV 
POSITION, within ue Salary Seaee, APE Grade III 
ie, £960 to £1,1 per ann . : E 
; Applicants must have had a general experience in a 
surveyor’s department. : 
The appointment will be terminable by one month's 
notice on either side, and subject to the provisions 
of the Local Government Superannuation Act. ze 
Applications, endorsed ‘‘Engineering Assistant, 
stating age, previous appointments, qualifications, 
experience, and furnishing the names of two referees, 
must reach the undersigned not later than THURSDAY, 
lith May, 1961. 
Housing accommodation may be made available. 


RICHARD ROBERTS, 
Clerk of. the Council. 
Town Hall, 
Cheadle, 
Cheshire. 
17th April, 1961. 


KINGSTON UPON HULL EDUCATION 
COMMITTEE. 


APPOINTMENT OF RESIDENT ENGINEER FOR THE 
ERECTION OF THE DAVID LISTER HIGH SCHOOL, 
K’'NGSTON UPON HULL. 


APPLICATIONS are invited from suitably qualified 
men for the POST of RESIDENT ENGINEER for the 
erection of the David Lister High School, Kingston 
upon Hull. This new comprehensive school, which 
will provide accommodation for 1,440 pupils, and is 
estimated to cost about £517,000, is being designed 
by MESSRS. LYONS, ISRAEL AND ELLIS, Chartered 
Architects, of London, with MESSRS. F. J. SAMUELY 
AND PARTNERS, of London, as Consulting Engineers. 
The commencing salary will be at the rate of £1,100 
per annum, and a site allowance of £150 per annum 
for a single man or of £200-£250 per annum to a 
married man, depending on the _ particular 
circumstances, will be payable to a _ successful 
candidate living away from home. The appointment 
is for a period of about two and a half years, com- 
mencing in about July, 1961. 

Application form and further particulars may be 
obtained from the undersigned, to whom completed 
orms should be returned not later than the 20th MAY, 


f 
1961 
S. W. HOBSON, 


Guildhall, Chief Education Officer. 


Kingston upon Hull, 
Yorkshire. 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


REPUBLIC OF IRAQ. 
CIVIL ENGINEER. 


_ The SEWERAGE BOARD of the Government of Iraq 
invites APPLICATIONS from suitably qualified Civil 
Engineers for APPOINTMENT as DEPUTY RESIDENT 
ENGINEER assisting the supervision of the construc- 
tion of the Baghdad Main Drainage Scheme. Works 
amounting to £6m. are now under construction for 
sewers and treatment works, and further contracts will 
be let shortly. The Deputy Resident Engineer will 
assist the Resident Engineer and will work under the 
overall direction of the Board's Consulting Engineers, 
MESSRS. JOHN TAYLOR AND SONS, of London. 

Applicants should hold an Engineering Degree (or 
equivalent) and be Corporate Members of a pro- 
fessional engineering institution. They should have 
had site experience of sewerage and sewage treatment 
works construction in a responsible capacity, and 
must be able to speak and write English fluently. 

The basic salary offered is 1.D. 300 per month 
(1.0.1 equals £1 sterling). The appointment will be 
for two years and will be subject to the standard 
Contract of Employment of non-liraqui officials, which 
may be seen at the address below. 

Application Forms may be obtained from Messrs. 
John Taylor and Sons, Consulting Engineers, Artillery 
House, Artillery Row, London, S.W.1. Completed 
forms must be returned to JOHN TAYLOR AND SONS 
at the above address by the Sth JUNE, 1961. 

Applicants placed on the short list must be available 
for interview in London during June. 


BOROUGH OF OSSETT. 
CLERK OF WORKS/RESIDENT ENGINEER. 


APPLICATIONS are invited from persons with 
Suitable experience as CLERK OF WORKS/RESIDENT 
ENGINEER for a period of nine months, at a salary 
of £950 p.a. plus £2 per week (subsistence and car 
allowance). 

The works include the Laying of 3,870yd. of Pipe 
of varying diameter from 24in. downwards, together 
with a Pumping Station, Rising Main and Storm 
Overflows. 

Applications, which should state age, present 
employment, and when available, together with details 
of experience in this type of work, should be received 
by the undersigned not later than WEDNESDAY, the 
10th May, 1961, accompanied by either two recent 
testimonials or the names of two referees. 

(Signed) B. FREEMAN, 
Town Clerk. 





Town Hall, 
Ossett. 
19th April, 1961. 


BOROUGH OF REIGATE. 


CLERK OF WORKS REQUIRED. Salary £850 p.a.; 
casual car user's allowance. 

Practical knowledge of building trade: experience 
in setting-out, levelling, supervision of erection of 
building, and keeping site records essential. 

Application Forms from Borough Engineer, Town 
Hall, Reigate, to be returned to him, endorsed “* Clerk 
of Works,’ not later than FRIDAY, the 19th May, 


1961. 
HEBER DAVIES. 
Town Clerk. 
Town Hall, 
Reigate. 
April, 1961. 


City OF 'SRAPFORE 


QUANTITY SURVEYOR—POST NO. 208— 
A.P.T. Lil/IV (£960-£1,310). 


APPLICATIONS are invited for the ABOVE SUPER- 
ANNUABLE APPOINTMENT in the City Engineer and 
Surveyor's Department. 

Candidates should have passed the Final Examina- 
tion of the appropriate professional body, and be 
capable of undertaking all stages of work in the pre- 
paration of bills of quantities and preparation and 
settlement of final accounts, site measurements, interim 
certificates and preliminary estimates in connection 
with muiti-storey flats, houses, shops, etc., on large 
housing estates. 

Application Forms, obtainable from the City 
Engineer and Surveyor, Town Hall, Bradford, 1, with 
three testimonials, must be received by the under- 
signed by 12th MAY, 1961. 

HENRY PATTEN, 
Town Clerk. 
Town Hall, 
Bradford, 1. 


DUNMOW RURAL DISTRICT COUNCIL. 
APPOINTMENT OF RESIDENT ENGINEER. 


APPLICATIONS are_ invited for the ABOVE 
APPOINTMENT as RESIDENT ENGINEER for the 
construction of sewerage and sewage disposal works, 
under the direction of J. D. AND D. M. WATSON, 
MM.1.C.E., 67 Tufton Street, Westminster, S.W.1. 

The salary offered will be according to qualifica- 
tions and experience, but not less than £1,300 p.a. 
The appointment will be subject to one month's notice 
on either side and, subject to satisfactory service, is 
expected to last at least six months. s 

Applicants should possess transport, for which a 
travelling allowance, not exceeding the rate payable 
for a 10-h.p. or 1,199 c.c. vehicle, will be payable 
in accordance with the National Scheme of Conditions 
of Service. ‘ 

Applicants, who should have had _ considerable 
experience of similar work, should apply to the under- 
signed by 1Sth MAY, 1961, giving full particulars of 
age, qualifications and experience, and enclose copies 
(not originals) of not less than two recent testimonials. 

F. A. RENNISON, 
Clerk of the Council. 

Council Offices, 

Dunmow, Essex. 


WELWYN RURAL DISTRICT COUNCIL. 
DIGSWELL SEWERAGE. 
CONTRACT NO. 1. 
APPOINTMENT OF RESIDENT ENGINEER. 


APPLICATIONS are invited for the ABOVE 
APPOINTMENT; contract period, 15 months approxi- 
mately. Salary up to a maximum of £1,200 per 
annum, subject to qualifications and experience. 

Applicants will be required to provide own car 
for use on works, and will be reimbursed at 
appropriate mileage allowance. 

Only applicants with experience in this class of work 
will be considered. 

The successful applicant will be required to act 
under the_ direction of the Council's Consulting 
Engineers, D. BALFOUR AND SONS, MM.1I.C.E., 131 
Victoria Street, Westminster, S.W.1, to whom 
applications in writing should be sent by TUESDAY, 
9th May, 1961, stating age, qualifications, previous 
experience and date free to commence duties. 

H. STUTCHBURY, 
Clerk to the Council. 


SUPPLEMENT 419 


APPOINTMENTS VACANT 


TANGANYIKA. 


WATER DEVELOPMENT AND IRRIGATION 
DIVISION. 


SENIOR HYDROLOGIST. 


Qualifications: Candidates, preferably between 35 
and 40, should have either a University Degree, or 
equivalent, recognised by the Institution of Civil 
Engineers, or be A.M.I.C.E., or have a Degree in 








‘ Geography, with, in each case, wide experience in 


practical and theoretical surface water hydrology. 
Experience in irrigation, drainage on river engineering 
would be an advantage. 

Duties: To advise on the establishment and opera- 
tion of river gauging stations, to compute and compile 
—- for publication, and to analyse and interpret 
results. 

Terms of Appointment: Contract for one or two 
tours of 21-27 months, with gratuity of 25 per cent. 
on satisfactory completion of agreement. 

Emoluments: In scale £2,502-£2,664 p.a. Free 
Passages. Free medical attention. Generous home 
leave. Education allowance. 

Apply DIRECTOR OF RECRUITMENT, Colonial 
Office, London, S.W.1. Give full name and_ brief 
details of age, qualifications and experience. Quote 
BCD140/8/018/D14. 

CENTRAL ELECTRICITY GENERATING 
BOARD. 
MIDLANDS PROJECT GROUP. 


SECOND AND THIRD ASSISTANT ENGINEERS 
(CIVIL). 


APPLICATIONS are invited for the APPOINT- 
MENTS of SECOND and THIRD ASSISTANT 
ENGINEERS (CIVIL) in the Midlands Project Group. 

Applications should have had general experience in 
the design and construction of power stations or other 
industrial buildings, and ancillary work, and particular 
experience in design of either steel or reinforced 
concrete frames. Some experience in billing, measuring 
and estimating is also desirable. They should preferably 
hold an appropriate qualification. 

The salary will be within Grade 5, Scale 15 
(£1,400-£1,830 p.a.) for the Second Assistant 
Engineer, and Grade 7, Scale 13 (£1,285-£1,610 p.a.) 
for the Third Assistant Engineer. 

Applications should be made on standard form AE.6, 
available from the ADMINISTRATIVE OFFICER, 
Midlands Project Group, P.O. Box 314, Birming- 
ham, 30, and should be returned to him not later 
than 15th MAY, 1961. 

Envelopes should be marked ‘ Confidential—sStaff 
Vacancy No. MPG.28/61." 


COUNTY BOROUGH OF HUDDERSFIELD. 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


APPLICATIONS are invited for the FOLLOWING 
POSITIONS: 

(a) Senior Assistant Engineer—Grade A.P.T. IV 
(£1,140-£1,310). 

(b) Assistant Engineer (Roads) — Grade 
A.P.T. HL/IV (£960-£1,310). 

(c) Temporary Clerk of Works (Sewage Works 
Extensions)—-Grade A.P.T. | (£645-£815). 

Applicants for position: 

(A) should be Associate Members of the Institution 
of Civil Engineers or the Institution of Municipal 
Engineers, and should have practical experience on 
roadworks and/or the design and construction of 
reinforced concrete; 

(B) should have passed the Examination of either 
of the above-mentioned Institutions and have general 
experience in a Municipal Engineer's Office; 

(C) should have a practical knowledge of all 
branches of the building trade, inciuding reinforced 
concrete, and setting-out and taking levels. The salary 
mentioned for this position is for a 38-hour week, 
and overtime will be paid for additional hours worked. 

Appointments (A) and (B) are superannuable, but 
successful candidates for each post will be required 
to pass a medical examination. 

Applications, stating age, experience, and the names 
of not more than three referees, should reach A. L. 
PERCY, M.I.C.E., Borough Engineer and Surveyor, 
High Street Buildings, Huddersfield, not later than 
MONDAY, the 1Sth May, 1961. — : 

Canvassing is prohibited and will be considered a 


disqualification. 
HARRY BANN, 
Town Clerk. 








Town Hail, 
Huddersfield. 
April, 1961. 


BOROUGH OF EPSOM AND EWELL. 


BOROUGH ENGINE AND SURVEYOR'S 
DEPARTMENT. 


APPOINTMENT OF CLERK OF WORKS—A.P.T. II. 


APPLICATIONS are invited for the POST of CLERK 
OF WORKS on A.P.T. Il, commencing salary up to 
£1,000 per annum, including London Weighting. _ 

Applicants must have had experience on housing 
estates and maintenance of buildings, and be 
prepared to provide personal transport, for which a 
casual user car allowance will be made in accordance 
~ _ recommendations of the National Joint 

ouncil. 

The Council has a considerable programme of works 
in prospect, and whilst the appointment will be 
temporary it is anticipated that it will be of appreci- 
able duration. 

The Council is providing housing accommodation 
for certain members of the staff in new three-bedroom- 
type houses, and consideration will be given to the 
allocation of one of these to the successful applicant 
towards the end of the year, should he require it. 

Applications, stating age, qualifications and 
experience, with the names of three referees, should be 
sent to MR. COLIN COBBETT, M.!.C.E., M.1.Mun.E., 
Borough Engineer and Surveyor, Town Hail, The 
Parade, Epsom, so as to reach him not later than 


12th MAY, 1961 
EDWARD MOORE, 


Town Clerk. 
BOROUGH OF ENFIELD. 
BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


APPLICATIONS are invited for the FOLLOWING 
PERMANENT APPOINTMENTS (S-day week): 
Engineering Assistant—A.P.T. 1. 
Engineering Assistant—A.P.T. 11/111. 
Architectural Assistants — A.P.T. Il and 
A.P.T. IV. 
Senior Planning Assistant—A.P.T. III. 

Details of appointments and Application Forms 
obtainable trom _the Borough Engineer and Surveyor, 
7 Little Park Gardens, Enfield. 

CYRIL E. C. R. PLATTEN, 
Town Clerk. 








Civic Centre, 
Enfield 








420 SUPPLEMENT 


APPOINTMENTS VACANT 


MINISTRY OF LABOUR. 


WAR OFFICE REQUIRE CIVIL ENGINEER or 
MAINTENANCE SURVEYOR (basic grade) at Royal 
Ordnance Factory, Bishopton, near Glasgow. 

Duties: Control, under Main Grade Officer, section 
of engineering department concerned with provision 
and maintenance of industrial buildings housing 
chemical plant. Preparation of estimates, bills of 
quantities, specifications, and supervision of direct 
and contract labour. 

Qualifications and Experience: Should be Corporate 
Members of the Institution of Civil Engineers or 
R.1.C.S., or have passed examinations necessary for 
attaining such membership. Knowledge of danger 
building regulations and construction as applicable to 
explosives manufacture desirable. 

Salary: £911 at age 25 to £1,228 at age 34, 
rising to £1,430. Opportunities later for promotion 
and pensionable appointment. 

Forms from War Office, C5(W)(i), Leatherhead Road, 
Chessington, Surrey. Closing date: 13th MAY, 1961. 


HAMPSHIRE COUNTY COUNCIL. 
ROADS AND BRIDGES. 


ROAD FOREMAN REQUIRED by the County 
Surveyor’s Department, for work in the Alton Division, 
Misc. Grade !V (£625-£685 plus overtime) com- 
mencing salary according to qualifications and 
experience. A house is available near Liphook, at a 
moderate rent. 

Candidates should not be more than 45 years of 
age and must have had experience in the handling of 
men and road construction work. A motor van will 
be provided and maintained by the County Council. 

The post is pensionable and subject to a satisfactory 
medical report. In approved cases, the County Council 
assists with removal and separation allowances. 

Alternatively, applications from men, preferably 
with some experience of road construction work, for 
training as Road Foremen, would be considered, 
starting at £10 2s. 1d. per week. 

Applications, stating age, qualifications, and full 
details of experience, together with the names and 
addresses of two referees, must reach the COUNTY 
SURVEYOR, The Castle, Winchester, not later than 


the 3rd MAY, 1961. ieee 
SUNDERLAND COUNTY BOROUGH. 


DEPUTY PUBLIC WORKS MANAGER. 


APPLICATIONS are invited for the ABOVE POST 
on the permanent official staff at a salary of £1,916 
per annum, rising by three annual increments to 
£2,166. a 

The Department is responsible for all the building 
and civil engineering activities of the Corporation 
carried out by Direct Labour. t 

A wide variety of competitive contract work is at 
present in hand, including a new Technical College, 
Comprehensive School, houses, flats, etc., together 
with road, sewer and street lighting work; in addition, 
the Department is responsible for maintenance work 
carried out to 20,000 Council dwellings, schools, and 
all other Corporation properties, and road and sewer 
maintenance. eae 

Further particulars and Form of Application may 
be obtained from the Public Works Manager, Ivor 
House, 1 and 3 Otto Terrace, Sunderland. 

Applications, suitably endorsed, to be addressed to 
the undersigned, at the Town Hall, Sunderland, so as 
to reach me not later than MONDAY, 15th May 


1961. 
Canvassing will disqualify. c 





S. McINTIRE, 
Town Clerk. — 


BOROUGH OF SUTTON AND CHEAM. 


TWO CIVIL ENGINEERS, A.P.T. IV (£1,140-£1,310), 
PLUS LONDON WEIGHTING (£45). 


APPLICATIONS are invited for PERMANENT and 
SUPERANNUABLE POSTS. An interesting variety of 
engineering work is in hand, comprising sewage 
disposal, industrial buildings, road improvement and 
redevelopment. Commencing salary according to 
qualifications as a civil or municipal engineer, or 
experienced graduate. 








The Council will consider provision of housing 
accommodation, if required. 

Application forms from MR. C.. NEEDHAM. 
M.1.C.E., M.1.Mun.E., A.M.1.Struct.E., Borough 


Engineer and Surveyor, to be returned with two recent 
testimonials not later than 19th MAY, 1961. 


A. PRIESTLEY, 
Town Clerk. 
Municipal Offices, 
Sutton, 
Surrey. 


RHYL URBAN DISTRICT COUNCIL. 


ASSISTANT ENGINEER—GRADE IV 
(£1,140-£1,310). 


APPLICATIONS are invited for the ABOVE 
APPOINTMENT on the_ permanent staff of the 
Engineer and Surveyor's Department. 

Candidates must be Chartered Municipal or Civil 
Engineers, or hold a _ University Degree in Civil 
Engineering, and have the requisite experience. The 
commencing salary will be fixed according to 
qualifications and experience. 

The successful applicant will be required initially 
to assist in completion of main drainage contract 
documents and supervise construction of such works 
comprising reconstruction of main pumping station and 
9in.-60in. dia. sewers to a total value of approx £'2m. 

The Council will provide housing accommodation if 
required, and assistance towards removal expenses will 
be considered. : 

The appointment will be subject to the National 
Conditions of Service, Local Government Superannua- 
tion Acts, and to satisfactory medica! examination. 

Applications, endorsed *‘ Assistant Engineer," giving 
details of age, qualifications and experience, together 
with the names and addresses of two referees, should 
be delivered to the undersigned not later than First 
Post on MONDAY, 1Sth May, 1961. 


A. E. EDWARDS, 
Clerk of the Council. 
Council Offices, 


Rhyl. 
"THE MANCHESTER COLLEGE OF 
SCIENCE AND TECHNOLOGY, 
SACKVILLE STREET, MANCHESTER, 1. 


APPLICATIONS are invited for the POST of CLERK 
OF WORKS to the College. 

The College is involved in major building develop- 
ment, and the Clerk of Works will be expected to deal 
with such matters as supervision of building works, 
installation of furniture and equipment, repairs to 
tenanted properties, demolition contracts, etc. 

Salary within Scale £1,200-£1,400. 

Applications, stating details of age, qualifications 
and experience, together with the names of two 
referees, should be submitted to the BURSAR at this 
address. Closing date: Sth MAY, 1961. 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


EASTERN nm 2G-E RK EA. 


MINISTRY OF WORKS. 
CHIEF DRAUGHTSMAN. 


APPLICATIONS are invited from suitable qualified 
candidates to fill a vacancy for a CHIEF 
DRAUGHTSMAN, Ministry of Works, Eastern Nigeria. 

Qualifications: Higher National Certificate or 
equivalent. Evidence of having completed recognised 
course of study, with not less than five years’ drawing 
office and design work experience in civil engineering. 
Knowledge of water works design would be an 
advantage. Age limit 30-45. 

Duties: Full charge of water section drawing office; 
organising work of junior draughtsmen. 

_ Salary: £1,506 to £1,872 per annum, inclusive of 
inducement pay. Point of entry depends on experience. 
Generous allowances and leave. Furnished accommoda- 
tion and free passage for successful candidate and his 
7 we be provided. 

pplications, stating age, qualifications and 
experience, should be sent to the RECRUITMENT 
Seeeeat Phy it ioe). Office of the Agent- 

ir astern eria, 

Avenue, London, W.C.2. es a 


WEST SUFFOLK COUNTY COUNCIL. 


APPLICATIONS are invited for the POST of JUNIOR 
ENGINEERNG ASSISTANT in the Highways Taer 
ment on A.P.T. | (£645-£815). 

National Joint Council Service Conditions; post 
pensionable; medical examination. Appointment ter- 
minable by one month's notice in writing on either 
— see allowance available. 

Pplicants should have been articled pupils, or have 
completed three ears’ i i t 
ees. years training in a Highways 

Forms of Application may be obtained from, and 
ao - ee a the COUNTY SURVEYOR, 

nor House, Bur t. Edm 
may seen y unds, not later than 15th 


COUNTY BOROUGH OF WIGAN. 
BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


APPOINTMENT OF PUBLIC WORKS FOREMAN. 


APPLICATIONS are invited for the APPOINTMENT 
of PUBLIC WORKS FOREMAN on the Established Staff 
of the Borough Engineer at a wage of £18 per week. 
_ The post is a new one in relation to the organisa- 
tion of direct labour works. The person appointed 
will be responsible, under the Highways Superinten- 
dent, for the programming and construction of capital 
and other major works. 

Applicants must have had experience in the execu- 
tion of civil engineering works, including the operation 
of plant, either with a contractor or a large local 
authority. 

Forms of Application may be obtained from the 
Borough Engineer and Surveyor, Municipal Buildings, 
Library Street, Wigan, to whom they should be 
returned not later than 15th MAY, 1961. 

ALLAN ROYLE, 
Town Clerk. 





Municipal Buildings, 
Wigan. 


BOROUGH OF TOTTENHAM. 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


The FOLLOWING POSITIONS on the Established 
Staff provide varied and _ interesting work in a 
municipal borough of 116,000 population: 

(a) Senior Civil Engineering Assistant—A.P.T 
Grade V (£1,310-£1,480 p.a.). 

(b) Civil Engineering Draughtsman — A.P.T. 
Grade | (£645-£815S p.a.). 
London Weighting (£15 to £45) is payable 
in addition, and commencing salaries will be 
according to experience and ability. 

Applicants for post (a) must hold a final pro- 
fessional qualification or an appropriate University 
degree; (b) should have had good drawing office 
experience. 

Five-day week; staff restaurant 
removal expenses reimbursed. 

Application Form, obtainable from the Borough 
Engineer and Surveyor (Cj), Town Hall, Tottenham, 
N.15, should be returned to him not later than the 


15th MAY, 1961. 
M. LINDSAY TAYLOR, 
Town Clerk. 





facilities; part 





Town Hail, 
a a 
YIEWSLEY AND WEST DRAYTON 


URBAN DISTRICT COUNCIL. 
PUBLIC HEALTH DEPARTMENT. 
APPOINTMENT OF GENERAL FOREMAN. 


APPLICATIONS are invited for the APPOINTMENT 
of GENERAL FOREMAN in the Council's Public 
Health Department at a salary in accordance with 
Grade VI for Misc. Classes of Officers, i.e., £760-£825 
p.a. plus £40 p.a. London Weighting. In addition, a 
bonus, depending on salvage, is paid, approx. £1 p.w. 
Conditions attaching to the post will be those for 
Misc. Classes of Officers, and the successful applicant 
will be required to pass a medical examination. The 
post is pensionable, and superannuation contributions 
will be deducted from salary. 

The duties attaching to the post are the supervision 
of: (1) refuse collection, and disposal by controlled 
tipping; (2) the repair and maintenance of mechanical 
vehicles and plant; (3) salvage recovery. 

Preference will be given to applicants possessing the 
Intermediate Examination of the Testamur of the 
Institute of Public Cleansing and/or the National 
Certificate in Mechanical Engineering at ordinary or 
higher level. 

Essential car user's allowance for a vehicle not 
exceeding 10-h.p. will be paid. 

Housing accommodation will be provided if in the 
Council's opinion it is considered necessary. 

The membership of a Trade Union or negotiating 
body is a condition of appointment. 

Applications, giving full details of experience, should 
be addressed to the undersigned, to be received not 
later than THURSDAY, 4th May, 1961, accompanied 
by the names and addresses of two referees. 

Canvassing will disqualify, and applicants must state 
if they are related to any Councillor or Senior Officer 


of the Council. 
ARTHUR BOOTE, 
Clerk of the Council. 
Drayton Hall, 
West Drayton, 
Middx. ‘ 
18th April, 1961. 


pean REQUIRED by precast concrete works 
near Birmingham. To be fully responsible for 
production units employing 25 men making high-grade 
reinforced concrete units.—Write, giving full details, 
to THE FRAM REINFORCED CONCRETE CO., LTD., 
Coton Road, Coleshill, Birmingham. 


April 27 196] 


APPOINTMENTS VACANT 
NYASALAND. 


WATER DEVELOPMENT ENGINEERS 


Qualifications: Candidates mus i 
University degree or equivalent recosnineys Rove 
Institution of Civil Engineers, or have by the 
otherwise exempt from Parts | and 11 sped OF be 
examinations of the Institution of Civil Engin the final 
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Office, London, S.W.1. Give full noone at 
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MANCHESTER City 


SURVEYOR AND ENGINEER'S DEPARTMENT 
APPOINTMENT OF SENIOR ASSISTANT ENGINEERS 


gran OA oNSISTONT ENGINEERS REQUIRED 
.P.T. .140-£1,310), iversit" 
corres or Corporate Membership of the insernlversity 
mS ngineers and/or Municipal Engineers tution of 
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RITISH UNITED SHOE MACHINES: 
B COMPANY, HOE MACHINERY 


NEW RESEARCH LABORATORIES 
PROJECTS. 


APPOINTMENT OF CLERK OF WORKS, 


APPLICATIONS are invited 
j ed f 
eee experience for the POST of 
aoe to supervise the above contracts, under 
Engineers, “PICKS EVERARD! KAT SGD and Ci 
of Leicester. ‘ ae oor GIMSON, 
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ee and recent appointments, and giving the nuns 
ston” or three referees, are to be submitted to 
paeK. ch ton emgae ao AND GIMSON, 6 Millstone 
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ASHIERS and TIMEKEEPERS REQUIRED jor 
contracts in London area, South cam a To 
vinces. Permanency. Pension scheme, Progressive 
Salary, other attractive conditions to capable, experi- 
enced applicants.—Apply Chief Cashier, BERNARD 
SUNLEY AND SONS, LTD., 25 Berkeley Square 
London, W.1. MAYfair 9090 (Ext. 48). : 


REA MANAGER, not over 45, REQUIRED 
A private enterprise projects as hedaman to con. 
tracts Manager. Must be capable of carrying out full 
site surveys and supervising work of all trades. Experi- 
ence of multi-storey flats an advantage but not 
essential. Good salary and prospects. — Write full 
details of age, experience, and salary required, to 
te ae J. ne (CONTRACTORS), 

a n House, London 
Surrey, quoting Ref. 003. — ee 


UB-AGENT REQUIRED for large building contract 
in London. Experience R.C. construction essential. 
Good salary to right man.—Full details to Personnel 
Officer, M. J. GLEESON (CONTRACTORS), LTD., 
nae, House, London Road, North Cheam, quoting 


Awe REQUIRED to take charge of small sewer- 
& age works and main sewers in Peterborough 
district. Experience with dewatering equipment essen- 
tial. Initially 18-month contract, but a permanent 
position for satisfactory applicant.—Apply, stating 
experience, and salary, to HENRY J. FIRMAN, LTD., 
Newark Road, Peterborough. 


Ge FOREMAN REQUIRED to supervise small 
sewerage works and main sewers. Initial contract 
to last 15 months, but permanent position offered to 
suitable applicant.—Apply, stating experience, and 
salary, to HENRY J. FIRMAN, LTD., Newark Road, 
Peterborough. 


jeune ENGINEER REQUIRED for supervising and 
_ measuring sewerage and road contracts.—Apply, 
stating experience, and salary, to HENRY J. FIRMAN, 
LTD., Newark Road, Peterborough. 


FOREMAN REQUIRED, South-West area. Must be 
experienced in all types of road surfacing. 
Permanent post for right man.—Full details to ROADS 
RECONSTRUCTION (CONTRACTING), LTD., Garston 
Road, Frome. Tel.: Frome 3371. 


Estimator REQUIRED.—Applications are invited 
from men who are fully experienced in estimating 
for all types of civil engineering and building works. 
Pension scheme in operation. — Apply in writing, 
Stating age, full particulars of experience, previous 
employers, salary expected, and when free to com: 
mence, to Chief Estimator, CURRALL, LEWIS AND 
MARTIN LTD., 11 Booth Street, Birmingham, 21. 


c= ENGINEER.—A vacancy exists for a suitably 
qualified person to be responsible for program: 
ming, setting-out material control and measuring on 
a number of local projects. The post is permanent 
and progressive, and carries with it the benefits of 
the company's sickness, pension and_ profit-sharing 
schemes.—Full details available from GALLIFORD 
AND SONS, LTD., Civil Engineering Contractors. 
Wolvey, Hinckley, Leicestershire. 
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ITE ENGINEER, fully experienced wages, ett» 
REQUIRED for civil engineering contract in 


Lancashire. Good prospects and permanent position. 
Written applications, stating full particulars, to Box 
V.3967, ‘‘ The Contract Journal.” 
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APPOINTMENTS VACANT 


DON FERRO-CONCRETE CO., LTD., 
Theeduire a SENIOR ESTIMATOR experienced in 
ing for building and civil engineering work. 
tendering heme. Possible assistance with housing. 
Pension ving full details, age, experience, and salary 
Apply, 9"9 Chief Estimator, THE LONDON FERRO- 
rea RETE CO., LTD., Maxted Close, Hemel Hemp- 
CoMr"Herts. Tel.: Boxmoor 3810. 
ENIOR TIMATOR REQUIRED to work in New- 
ENIOR Est cperienced in pricing bills of quantities 
fr types of building work up to £500,000. Good 
for a and conditions.—Please reply, giving details of 
salary tions and experience, to JOHN TWINAME, 


qua) incat ilerdale House, Brigham, Cockermouth, 
Cumberland. 
[PECIALIST constructors REQUIRE MAN, age 


-35, with civil engineering background or with 

ules Te aor experience for work at head office 
ae on contracts. Permanent and progressive position, 
oith good salary and bonus.—Write Box V.3979, 


“The Contract Journal.” — 
Sa 


TARMAC 


ncies_for:— 

Have vaca’ GENTS 

ENGINEERS 

LABORATORY ENGINEERS 

QUANTITY SURVEYORS 
Permanent appointments with good prospects, salary 
commensurate with experience. Bonus and = super- 
annuation schemes in operation. — Applications to: 


Personnel Manager, 
TARMAC CIVIL ENGINEERING, LTD., 
Ettingshall, Wolverhampton. 


OUNG ENGINEER REQUIRED for expanding 
Y contractors’ depot in connection with drawings 
and estimates for precast concrete, shuttering and 
other work. Superannuation scheme. — Apply in 
writing, stating age, experience, and salary required, 
to J. L. KIER AND CO., LTD., Setch, King’s Lynn, 
Norfolk. 


TDLANT MANAGER SUPERVISOR REQUIRED. To 
P run and expand plant hire fleet. Mechanical 
knowledge essential.—GEO. E. CLOKE, LTD., Neasden 
Lane, London, N.W.10. 


ITE ENGINEER REQUIRED for setting-out, levelling, 
S etc., for large reinforced concrete contract, Enfield, 
Middx.—Apply Personnel Manager, FORD AND 
WALTON, LTD., Warton Road, London, E.15. 


ANAGER REQUIRED to take charge of the 
asphalt and macadam surfacing department, 
operating from York and covering the three Ridings 
of Yorkshire and adjoining counties. Pension scheme. 
Good prospects for further promotion.—Applicants 
should write, stating age and experience, to the 
Secretary, NORMAN W. DUNN AND CO., LTD., 
1 East Mount Road, York. 


EPUTABLE Leeds public works contractor has 

vacancy for ENGINEER-AGENT. A _ permanent 
remuneration post for an experienced, adaptable man 
aged 30-40. The scope of work covers the whole field 
of civil engineering. Qualifications preferred but not 
essential. —- Write in confidence to Box V.3956, 
“The Contract Journal." 





JNO. CROAD, LTD., PORTSMOUTH 


Building contractors and engineers. Member of the 
Trollope and Colls Group, have vacancies for the 
following technical staff:— 
TWO CONTRACTS MANAGERS 
Capable of organising and supervising building and light 
civil engineering contracts up to £300,000, with the 
ability of producing a high standard of work. 
T ASSISTANT CIVIL ENGINEERS 
Applicants should have at least three years’ site 
experience on reinforced concrete work, and be 
conversant with the requirements necessary for the 
supervision of civil engineering and building contracts. 
ESTIMATOR 
Capable of preparation and pricing of plan and 
specification estimates and bills of quantities on a 
wide variety of building works. 

TWO ASSISTANT QUANTITY SURVEYORS 
Experience in measuring for final accounts interim 
payments and agreeing sub-contractors’ accounts. 

: TECHNICAL ASSISTANT 
This appointment offers a wide scove to an individual 
who has a sound knowledge of building construction, 
with the ability to prepare detailed drawings on 
varying contracts. 

THREE GENERAL FOREMEN 
Experienced men required for general building and 
light civil engineering contracts of £300,000 value. 
All the above positions are permanent and the 
Successful applicants will be required to reside in 
the Portsmouth area.—Apply by letter, giving age, 


full details of experience, salary required, in strict 
confidence, to: 


K. Kanavan, A.1.0.8., Technical Director, 
INO. CROAD. LTD., 
Portiand Street, Portsmouth. 


TMEKEEPER/sITE CLERK REQUIRED for civil 

engineering contract in Lancashire. Previous 
experience not essential, although desirable. Good 
Prospects and permanency offered to suitable appli- 
cant.—Written applications, stating full particulars, 
to Box V.3968, “ The Contract Journal.’ 


TMEKEEPERS.—Leading firm of London contractors 

have vacancies for Timekeepers, preferably resi- 
dent in the London area, and who have good experi- 
gace in the building and civil engineering industry. 
Permanent and pensionable positions.—Applications, 
in writing, should give full particulars of age, past 
employments. with dates, and salary required, to 


Box TL.5057, A.K isi 
Avenue, Ennabn. wes ne 212a Shaftesbury 


W4yYwaroen, LTD., REQUIRE experienced Civil 
‘ Engineering Agent as CONTRACTS MANAGER 
Or road construction and surfacing.—Only keen men 
write Managing Director at 215 Forest Road, E.17, 


with full particulars of past experience, qualifications, 
and salary required. 


YOUNG ENGINEER-AGENT REQUIRED by civil 
tunne a eering contractors, for shaft sinking and 
hens contract in Mid-Wales. Some experience in 

Ss type of work necessary. Technical qualifications 
an advantage. Prospect of permanency with expanding 
organisation. — Written applications, Stating full 


jarticulars, etc., to Box V.3963, ‘The Contract 
ournal."* 


ENGINeer REQUIRED, aged 23-28 years, with 
ie minimum three years’ site experience, for small 
Would pending company on South East Coast. This 
would be an appointment offering a good variety of 
weal and experience. Excellent opportunity for advance- 

nt.——Write, giving full details, to Contracts Manager, 


THE WIN i 
Canterburcna™ ENGINEERING CO., LTD., Wingham, 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


A NUMBER of experienced CIVIL ENGINEERS are 
REQUIRED for various types of contracts, mainly 
in the Northern Counties. Applicants will be given 
every opportunity for advancement to a number of 
senior positions which are at the moment vacant in 
the company, which is rapidiy expanding and holds 
exceptional opportunities for conscientious and 
ambitious staff. Salary according to experience, and 
other additional benefits. — Please write to Box 
V.4003, *‘ The Contract Journal." 


PRAcrcat BUILDING SUPERVISOR REQUIRED, 
Preferably with own*van or car, to supervise out- 
side contracts. First-class pay  and_ prospects. 
PANEL-LASTIC CONSTRUCTION CO., LTD., Belvedere 
Works, Railway Terrace, Feltham, Middlesex.  Tel.: 
Feltham 5761. 
pee FITTER REQUIRED. Permanent job for first- 
class man with experience on tractors and 
excavators.—Apply, with full details and references, 
| M. SPARROW (PLANT), LTD., Oakley, 
edford. 





SENIOR AND JUNIOR 
CIVIL ENGINEERING ESTIMATORS 


REQUIRED for progressive head office appointments. 
Top salaries available, with superannuation scheme. 
Apply: 


Managing Director. 
DOWSETT ENGINEERING CONSTRUCTION, LTD., 
Dowsett House, 
Durham Road, Gateshead, 9, Co. Durham. 


ETTING-OUT ENGINEERS. — We have several 
vacancies in the Midlands Area on civil engineer- 
ing and building contracts for young Engineers, age 
about 26 years, with several years’ experience on 
similar contracts with reputable contractors. We offer 
good terms and conditions, and prospects for rapid 
promotion.—Apply to WILSON LOVATT AND SONS, 
LTD., Clarence Street, Wolverhampton. 


EARS BROS. (CONTRACTORS), LTD. (Civil 

Engineering Contracts; head office: 154 Sydenham 
Road, London, S.E.26), have vacancies in this country 
for AGENTS having some years’ experience in site 
charge of contracts, with ability to organise and handle 
all aspects of the work through to the final account, 
and willing to co-operate in estimating and planning 
if so required. Qualification desirable, and wide scope 
of work availablte.—Applications in writing, giving 
particulars of experience, previous employers, and 
salary grade, will be treated in strict confidence by the 
Personnel Manager at the above address. 








THE LAING HOUSING CO., LTD., 


Have vacancies for AGENTS and GENERAL FOREMEN 
for large private housing development schemes through- 
out England. Applicants should be capable of manag- 
ing large projects, including roads and sewers. 
Appropriate qualifications will be an advantage. These 
vacancies offer excellent prospects of rapid develop- 
ment in an expanding organisation. Posts are per- 
manent and _ pensionable. — Apply, stating age, 
experience and qualifications, to: 


Group Personnel Manager (ALHS), 
JOHN LAING AND SON, LTD., 
London, N.W.7. 





gues REPRESENTATIVE REQUIRED for expanding 
plant hire company.—dApplications, in writing, 
for this progressive appointment, in fullest confidence, 
marked ‘* Personal,"" to the Manager, HAWLEY 
PLANT, LTD., Hawley Road, Dartford, Kent. 


Site ENGINEER REQUIRED for major road and 
sewer contract in Chertsey area. Excellent pros- 
pects. Must have good knowledge of instruments and 
be able to keep accurate records for valuation pur- 
poses. Permanency after probationary period.—Write 
full details to Box V.4002, ‘‘ The Contract Journal.” 


IVIL ENGINEER REQUIRED for Newcastle area. 
Must be experienced in site work (roads, sewers, 
etc.) and able to control men on such work. Ability 
to assist in estimating would be an advantage. 
Permanent position for suitable applicant.—McLAREN 
AND CO. (BELFORD), LTD., Belford, Northumberland. 


ENERAL FOREMAN REQUIRED. Experienced in 

construction of sewers and reinforced concrete. 
cone fee — Write Box V.4009, ‘ The Contract 
ournal.”" 


ENERAL FOREMEN, FOREMEN JOINERS and 
GANGERS REQUIRED for civil engineering con- 
tracts in Midlands and North Midland areas. Excellent 
prospects.—Apply in writing to the Personnel Officer, 
TARMAC CIVIL ENGINEERING, LTD., Ettingshall, 
Wolverhampton. 


LANNING ENGINEER and ASSISTANT PLANNING 
AND PROGRESS ENGINEER REQUIRED for 
established post in contractor's office at Stockton. 
Applicants should have basic training and good experi- 
ence in general contracting works. Permanent posts 
with good prospects; salary commensurate with 
experience; bonus and superannuation schemes in 
operation. — Apply, giving age, qualifications and 
experience, to Personnel Officer, TARMAC CIVIL 
ENGINEERING, LTD., Ettingshall, Wolverhampton. 











CUBITTS 


HOLLAND & HANNEN AND CUBITTS (G.B.), LTO., 
have vacancies available. 


SEE PAGES 394 and 395 





ONTRACTORS’ plant hire and sales company with 
offices in London REQUIRE fully experienced and 
energetic man to build up business. Give details, 
stating age, salary required, and experience.—Write 
to Managing Director, Box V.4017, “* The Contract 
Journal." 


AYLOR WOODROW (OVERSEAS), LTD... REQUIRE 
BUILDING ESTIMATORS. Sound knowledge of the 
industry required; to work on the preparation of esti- 
mates for contracts in many parts of the world, but 
previous experience of overseas estimating not essen- 
tial.—Please write, giving details of experience, to 
Personnel Marmager, TAYLOR WOODROW (OVERSEAS), 
LTD., Western House, Western Avenue, W.5, quoting 
Ref. BE/TWO/K6738. 


HADBURNS (LIVERPOOL), LTD., REQUIRE an 
experienced SALESMAN for their surveying 
instrument department. Previous experience in this 
field is essential, and applicants should have a good 
knowledge of industria! optical and surveying instru- 
ments. Payment by salary plus commission on sales. 
Write for application form to the Manager, 31 
Brunswick Street, Liverpool, 1, 
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APPOINTMENTS VACANT 


NIQUE OPPORTUNITY for CIVIL ENGINEER 
REQUIRED to take charge of engineer group in 
large, established architect's office engaged in varied 
industrial and commercial work. Early salaried partner- 
ship intended, after satisfactory probationary period. 
Applicants should be between 30 and 45 years of age, 
and must have first-class design and administrative 
ability. The fullest details of training and experience 
must be submitted. Communications will be treated 
in strict confidence and must reach this office by 4th 
May, 1961, iatest, in envelope marked ‘‘Confidential— 
Civil Engineer.""—-FARMER AND DARK, F/F.R.1.B.A., 
Chartered Architects, Romney House, Tufton Street, 
London, S.W.1. 


IVIL ENGINEERING AGENTS and AREA AGENTS 
REQUIRED by expanding company. Main quali- 
fications: extensive experience in motorway and 
bridgework construction. Salary according to age and 
experience, in addition to other financial benefits. 
Apply to PAVIOR CONSTRUCTION CO., LTD., 17 
Saltaire Road, Shipley, Yorkshire. 








“DESIGN ENGINEERS 


In the undernoted fields are required by an 

organisation with world-wide commitments covering 

major works of a eee engineering nature: 
L 


Applicants should be aged between 24-32 years, and 
able to undertake solution of design problems with 
little supervision. Knowledge of hydro-electric schemes 
would be advantageous. An academic or professional 
qualification is desirable. 
STRUCTURAL 

Applicants should be aged between 25-38 years, and 
have had considerable experience in the design of 
industrial structures. An academic or professional 
qualification is desirable. 

Good commencing salaries will be offered, and the 
prospects are attractive. The appointments are pen- 
sionable, and a five-day week is in operation. There is 
a company luncheon club.—Write details age, training 


and experience: 
(1.A.M./289), 
BALFOUR. BEATTY AND CO., LTD., 
Bow Bells House. 
Bread Street, Cheapside, London, E.C.4. 


LANT SALESMAN. — Our expanding business 
4 necessitates the employment of another Salesman 
in the Midlands area. If you have good plant know- 
ledge, can sell J.C.B. Excavators, Compressors and 
Concrete Equipment, then write or telephone us. An 
established future with high earnings is assured. 
MODERN PLANT SALES, LTD., Wolverhampton Road, 
Oldbury, Birmingham. BROadwell 2571. 


oe REPRESENTATIVE REQUIRED to undertake 
thorough marketing investigation for the 
Aerocem Aerated Concrete Process in the Birmingham 
area. A_ man with established contacts in the civil 
engineering and building trades preferred. Excellent 
salary and commission will be paid to right applicant. 
Write AEROCEM, LTD., 3 Chesterfield Gardens, 
London, W.1. 


'ONTRACT MANAGER. Keen, well-qualified man 
possessing drive and initiative, and aged 32/45, 
REQUIRED by private estate developers engaged on 
good-class housing work, including roads, sewers and 
all site work. The successful applicant will be required 
to work as right-hand man to the Managing Director. 
Must be well educated, technically qualified, and 
capable of assuming full responsibility for all aspects 
of the work. This is a progressive position, with good 
salary and security offered to the right man.—Write, 
with full details, to SALWAY HILL ESTATES, 
Montreal Park, Sevenoaks, Kent. 


SENIOR CIVIL ENGINEER 


REQUIRED for permanent head office appointment in 
the planning department. Applicants should preferably 
be qualified, and must be familiar with all aspects of 
shutter design. Considerable site experience is essential. 
Good salary and conditions and entry into a super- 
annuation scheme after probationary period.—Appli- 
cations, giving details of age, training and experience 
will be treated in the strictest confidence, and should 
be addressed to: 


Chief Engineer, 
THE MITCHELL CONSTRUCTION CO., LTD., 
“T" Dept., Wharf Works, Peterborough. 





DDITIONAL SALES REPRESENTATIVES urgently 

REQUIRED. Minimum age 25 years. Good salary, 

with excellent prospects for advancement. Experienced 

in contractors’ plant and machinery preferred.—Apply 

A. J. SAUNDERS (TRACTORS), LTD., Stilton, near 
Peterborough. Tel.: Yaxley 521/2. 


ATIONAL contracting concern intends to appoint 
a CHIEF ENGINEER to operate from Midlands 
office. Must be qualified Civils. Structures an advan- 
tage. Contracting experience absolutely necessary. 
This appointment carries an attractive salary, bonus 
and pension scheme, car or appropriate allowance. 
Terrific scope for a man of initiative and enterprise. 
Write full personal, professional and practical experi- 
ence details to Director of Operations, Box V.4037, 
**The Contract Journal.” 


PPORTUNITY for promotion in an expanding 
business. CONTRACTS MANAGER REQUIRED 
for East Midlands (Stamford) office of building and 
civil engineering contractors. Previous experience in 
this capacity essential. Contracts will include housing, 
factories, schools, sewage works, roads and bridges. 
mass concrete, etc. Car and attractive salary.—Apply 
in writing, with full information, to STIRTON 
PARTNERS, LTD., 28 Victoria Street, London, S.W.1. 
ee eta caceeaenas edhe Eten 





WELL - ESTABLISHED WEST MIDLANDS 


(Pleasant market town) distributor of earthmoving and 
agricultural equipment REQUIRES SALES MANAGER. 
Assured future for suitable applicant (orospects un- 
limited). Staff pension scheme. All replies treated in 
strictest confidence.—Write, giving full details, includ- 
ing salary required, to: 


BOX V.3984, “THE CONTRACT JOURNAL.” 





IL ENGINEERING PLANNING ENGINEER. 
OS 35, for head office. Five years’ site experience 
and one year drawing office. Degree or equivalent 
essential.—Please send full details of experience and 
aualifications to Mr. P, M. Healy, Personnel Officer, 
M. }. GLEESON (CONTRACTORS), LTD., Haredon 
House, London Road, North Cheam, Surrey. 
ee ee nnn 
EAVY ENGINEERS REQUIRE SHOP MANAGER 
H for fabrication department, with wide ennenetas 
structural steel and tankwork, and welding 7. 
metals. House available. — FRED. WATKINS 
(ENGINEERING), LTD., Coleford, Glos, 
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APPOINTMENTS VACANT 


FIRM of consulting engineers in Westminster 
have permanent positions to offer, due to expan- 


sion: (a) REINFORCED CONCRETE DESIGNER— 
A.M.1.Struct.E€. standard; (b) DETAIL DRAUGHTS- 
MEN. _ An interesting range of work is available on 
industrial and power station buildings, bridges, etc. 


Ail posts carry staff pension benefits and prospects 
of advancement.—Please write in confidence, indicating 
post applied for, detailing age, experience and quali- 
fications, etc., to Box V.4027, ‘* The Contract Journal.” 


GENT REQUIRED to take full charge of sewerage 
and sewage disposal works contract in Sussex. 
Write particulars to THOMAS CAREY AND SON, 
LTD., Station Buildings, East Finchley, London, N.2. 


IVIL or STRUCTURAL ENGINEER REQUIRED by 
substantial building and civil engineering com- 
pany in North West. Duties to include site survey 
and setting-out of building and civil engineering work 
and general civil and reinforced concrete design. 
Some knowledge of quantities an advantage.—Reply, 


stating age, experience, qualifications, and salary 
required, to WM. EAVES AND CO., LTD., Vicarage 
Lane, Blackpool. 


{VIL ENGINEER REQUIRED for quality control 

and setting-out duties on dam construction in 
North-East England. Permanent staff appointment. 
Degree and/or A.M.I.C.E. preferred.—Apply SIMON- 
CARVES, LTD., Contract Labour Dept., Bird Hail 
Lane, Cheadle Heath, Stockport, quoting Ref. SC.239. 


QUANTITY SURVEYOR—aged 30/45 


Applicants should be experienced in steelwork and 
prefabricated constructions. Progressive position at a 
good commencing salary with large company in 
Midlands. Benefits include a pension scheme and 
housing assistance, if required.—State full details, 
age, salary, experience, in confidence, to 


BOX V.3983, “THE CONTRACT JOURNAL." 


D T. BULLOCK AND CO., LTD., have vacancies for 
¢ SHUTTERING CARPENTERS, LABOURERS, CON- 
CRETORS, STEELFIXERS, PIPELAYERS, BRICK- 
LAYERS on_ sewerage works, roads and sewers 
contracts and industrial buildings in Leicestershire, 
Staffordshire and Warwickshire.—Apply_in_ writing, 
in first instance, to Contracts Manager, D. T. Bullock 
and Co., Ltd., Northgate, Aldridge, Walsall, Staffs. 





gre MANAGER REQUIRED, with wide practical 
experience maintaining civil engineering plant 
and heavy transport. Must be first-rate Engineer with 
good organising ability. House available. — FRED. 
WATKINS (ENGINEERING), LTD., Coleford, Glos. 
Y\JANTED, ASSISTANT WORKS MANAGER for 

heavy engineering ene sv ageeteee 20 for 
capable, live man with good organising ability. House 
available.—-FRED. WATKINS (ENGINEERING), LTD., 
Coleford, Glos. 


UILDERS' CLERK. Good opportunity for first-class 


man. Conversant with working-up jobbing 
accounts, and general routine. Holidays honoured. 
Fullest details, and salary required, to Secretary, 


W. H. GAZE AND SONS, LTD., 19/23 High Street, 


Kingston-on-Thames. 


REINFORCED CONCRETE DETAILERS 
and DRAUGHTSMEN 


Preferably with knowledge of building construction, 
REQUIRED by precast concrete specialists at their 
head office, near Guildford. Varied work with good 
prospects, superannuation, etc. Progressive salary by 
arrangement, according to qualifications and experience. 
Apply to: 


The Senior Structural Engineer, 
MARLEY CCNCRETE, LTD., 
Peasmarsh, Guildford, Surrey. 


LANT MANAGER.—TOWER CRANES, LTD., 39 
Victoria Street, London, S.W.1, have a vacancy 
for a really good Plant Manager with sound basic, 
technical and electrical knowledge. He has to take 
complete responsibility for erection, maintenance and 
repairs, with available staff of mechanics and elec- 
tricians, and be able to expand same. Our main line 
is building cranes and building machinery. Good salary 
is offered as staff employee.—Applications, giving full 
information of schooling and practical experience, and 
latest photograph. Give references also. The firm will 
move from 1st of June, 1961, to Forest Hill, where 
a repair shop will be installed. 


ERVICE ENGINEER (Pipelines).—-STEWARTS AND 
LLOYDS, LTD.,_ invite applications for an 
additional Service Engineer. The successful candidate 
will be required to travel in the United Kingdom and 
occasionally abroad to demonstrate pipelaying and 
jointing. He should have some basic engineering know- 
ledge and have had experience as a Clerk of Works 
or Contractors’ Agent on pipelaying schemes. He 
should be about 40 years of age, be able to drive a 
car, and_to express himself clearly in speech and 
writing. The successful applicant will be based in the 
Midlands or South Wales. —— Applications to be 
addressed to the Manager, Steel Mains Sales, 
STEWARTS AND LLOYDS, LTD., 41 Oswald Street, 
Glasgow, C.1. 





BUILDING AND CIVIL ENGINEERING 
AREA SUPERVISOR 


AREA SUPERVISOR (based on Glasgow) REQUIRED 
by SCOTTISH SPECIAL HOUSING ASSOCIATION, 
LTO. Qualification in civil engineering desirable, with 
extensive experience in the supervision of building, 
including multi-storey flats in reinforced concrete and 
civil engineering works. Salary on scale £1,585-£1,700, 
with placing for qualifications and experience. Super- 


annuation scheme.—Application forms, with full par- 
ticulars, can be obtained from: 
The Secretary, 
LTD., 


SCOTTISH SPECIAL HOUSING ASSOCIATION, 
15/21 Palmerston Place, Edinburgh, 12. 


BENCH HANDS WANTED for modern joinery shop. 
Plus rates for skilled men. Bonus earnings 
running at 1s. per hour, or better. Permanent jobs 
for good men. Call in person.—HIGGS AND HILL, 
LTD., Crown Works, South Lambeth Road, S.W.8. 
Co CLERKS REQUIRED by RICHARD COSTAIN. 
\ LTD., to work on major civil engineering contracts 
in the Home Counties and North of England. Candi- 
dates, aged 18-25, should have had previous costing 
experience, preferably in the construction industry, and 
must be prepared to travel anywhere in the U.K. 
Subsistence paid while living away from home.—Please 
write to Assistant Personnel Officer, 111 Westminster 
Bridge Road, London, S.E.1. 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


UANTITY SURVEYORS (Senior and Assistant) 

REQUIRED for major Admiralty project just 
commencing in Dunbartonshire. Contractor experience 
essential.—Write, stating age and experience, to 
JOHN HOWARD AND CO., LTD., 13 Buckingham 
Gate, London, S.W.1. 


ENIOR QUANTITY SURVEYOR and CIVIL 
ENGINEERING ESTIMATOR REQUIRED to work 
from head office covering major contracts in London, 
the Home Counties and the South West. Opportunity 
for advancement in an expanding organisation. Attrac- 
tive terms will be offered to the successful applicants. 
Company pension and life assurance scheme in opera- 
tion.——Write, giving full details, to Mr. M. G. Burgess, 
WILLMENT BROS., LTD., 462 London Rd., Isleworth, 
Middlesex. 


ASHIERS REQUIRED by RICHARD COSTAIN, LTD., 
to work on building and civil engineering sites. 
Previous experience of wages and storekeeping in the 
construction industry essential. Applicants must be 
willing to travel. Subsistence paid when living away 
from home.—Please write to Assistant Personnel 
Officer, 111 Westminster Bridge Road, London, S.E.1. 





ENGINEERS 


Applications are invited from ENGINEERS in the age 
group 25-35 approx. to fill vacancies on a large civil 


engineering contract abroad. Only engineers with 
good practical experience, preferably on heavy civil 
engineering contracts, will be considered. Previous 


experience abroad is not essential. Please give com- 
prehensive details of career and state whether married 
or single. 


WRITE BOX V.3833, “THE CONTRACT JOURNAL.” 


Youns MAN with ability REQUIRED to act as 
DEMONSTRATOR AND SERVICE ENGINEER in 
connection with sales of 


mechanical equipment to 


builders, contractors and industry throughout Essex. 
Write, stating age and experience, to PLANT HIRE 
SERVICE (LONDON), LTD., 1 Chatfield Road, 
London, S.W.11. 


WIFTPLAN, LTD., offers an excellent opportunity 
to an ESTIMATOR/QUANTITY SURVEYOR for 
building works. Good conditions appointment. Inter- 
views at Southall, with travelling expenses paid, can 
be arranged at any time, including early evenings and 
Saturday mornings.—Write, giving details of experi- 
ence and current employment, which will be treated 
as_ strictly confidential, to Personnel Manager, 
Swiftplan, Ltd., Adrienne Avenue, Southall, Middx. 


OILS LABORATORY ENGINEER REQUIRED for site 
investigation section, based on Rotherham. Appli- 
cants should have laboratory and site experience of 
boring, soil analysis and testing. Permanent position, 


with good prospects, bonus and superannuation 
schemes in operation. —- Apply in writing to the 
Personnel Manager, TARMAC CIVIL ENGINEERING, 


LTD., Upper Wortley Road, Rotherham. 


ESTIMATOR 


REQUIRED for interesting and varied tendering for 
building contracts over a wide range of price. Know- 
ledge of modern methods of construction essential. 
position is permanent and carries a substantial salary 
and bonus, also entry into superannuation scheme 
after probationary period. Applications will be treated 
in the strictest confidence.—Applicants should write, 
stating age, qualifications, experience to date, etc., to: 


Chief Estimator, 
THE MITCHELL CONSTRUCTION CO., LTD., 
“T" Dept., Wharf Works, Peterborough. 





IVIL ENGINEER /SURVEYOR, aged 25 to 35, RE- 
QUIRED to take charge of contracts in India. 
Applicants should have had site experience of founda- 
tion works and reinforced concrete construction such 
as small bunkers, retaining walls, box culverts and/or 
similar. They must be competent at traversing and 
setting-out, with experience of line surveying and 
triangulation _ preferably. The appointment will be 
initially for 12 months, with extensions if mutually 
agreed, and can be permanent and progressive. Free 
bachelor accommodation, with messing allowance, 
initial kit allowance, and at end of tour, U.K. leave, 
with possibility of joining permanent staff and 
pension  scheme.—Write to BRITISH ROPEWAY 
ENGINEERING CO., LTD., Plantation House, Mincing 
Lane, E.C.3, or tel.: MINcing Lane 7901. 


GENT, SUB-AGENT, ENGINEERS REQUIRED. 

Extensive sewerage scheme, Home Counties. 
Applicants must be fully experienced, possess drive 
and initiative, and be able to contro! large and 
extended labour force. Good salary and bonus.—Write 
_ Seralts to Box V.4044, “The Contract 
ournal."’ 


GENERAL FOREMAN REQUIRED. Extensive sewer- 
age scheme, Home Counties. Able to control 
large extended labour force, and possess drive and 
initiative. Top salary and bonus to first-class man. 


Apply in writing, giving full details of experience, etc., 


to Box V.4045, ‘* The Contract Journ 





FREDERICK S. SNOW AND PARTNERS 


Consulting engineers, have vacancies for permanent 
staff in an expanding organisation at their new well- 
appointed London office for: 
ASSISTANT CIVIL and STRUCTURAL ENGINEERS 
R.C. DETAILERS 
DRAUGHTSMEN 
TRACERS 
In connection with varied and 
Great Britain and overseas. Salaries offered according 
to qualifications and experience. Superannuation 
scheme, luncheon vouchers, five-day week.—Apply in 
writing, stating age, qualifications and experience, to: 


FREDERICK S. SNOW AND PARTNERS, 
House, 144 Southwark Street, London, 


interesting projects in 


Ross S.E.1. 


A MONK AND CO., LTD., Warrington, Lancs., 
e REQUIRE SENIOR and JUNIOR SITE ENGI- 
NEERS. Applications invited from those who are 
experienced in the various duties and responsibilities 
associated with these positions. Permanent and pro- 
gressive posts. Superannuation scheme in operation. 
Applications in confidence, stating age, full details 
of experience and qualifications, etc., to Personnel 
Manager, A. MONK AND CO., LTD.,_ Padgate, 
Warrington, Lancs. 7 


XPERIENCED and TRAINEE TIMEKEEPERS, COST 
CLERKS and BONUS CLERKS REQUIRED by 
prominent firm of building and civil engineering con- 
tractors in North West. Good prospects for men who 
are keen to make progress.—Details of experience and 
age to Box V.4063, ‘‘ The Contract Journal.’ 


April 27 196] 


APPOINTMENTS VACANT 


ARPENTERS, SCAFFOLDERS, STEEL FIXER 
urgently REQUIRED. Free _ travelling, bon s 
overtime.—Apply ROBERT M. DOUGLAS (CONTRA 
TORS), LTD., c/o The Steel Company of Wales Ltd. 
Trostre, Llanelly, Carmarthenshire. _ oe 


BUYER REQUIRED by progressive firm of building 

and civil engineering contractors in North w e 
Good prospects for first-class man.—Write details Gi 
experience, age, and salary required, to Box V.4060, 
‘The Contract Journal." me " 


EXRERIENCED and TRAINEE OFFICE MANAGERS 

REQUIRED for building and civil engineerin 
contracts in North West. Must be willing to traver 
Excellent prospects for men with initiative and drive, 
Pension scheme.—wWrite full details of experience, woe 
and salary required to Box V.4061, “ The Contr, 2 
Journal.” ‘act 





XPERIENCED CHECKERS and STOREKEEPERS 
REQUIRED for civil engineering contracts in 
North West. Good prospects for first-class men. 
Write full details of experience, age, and Salary 
required, to Box V.4062, ‘‘ The Contract Journal,” . 


GANGERs. Must be active men with wide exper. 

ence of heavy civil engineering contracts, Prepared 
to work 12-hour shifts. Rates and conditions as per 
Civil Engineering W.R.A.—wWrite or call: Site Office 
SIMON-CARVES, LTD., Building and Civil Engineering 
Dept., Derwent Reservoir, Eddys Bridge, near Consett 
Co. Durham. Tel.: Edmondbyers 252. r 


XPERIENCED SITE ENGINEERS REQUIRED for the 

permanent staff of old-established civil engineer. 

ing contractors. Applicants must be fully mobile ang 

will be required to work on various contracts mainly 

in the southern half of England.—Applications, giving 

full details, to Contracts Manager, A. JACKAMAN 
AND SON, LTD., 9 Bath Road, Slough, Bucks. 


GUB-AGENT ENGINEER REQUIRED by old-estab. 
lished firm of civil engineering contractors, 
Applicants must be fully mobile, with a wide experjs 
ence of contracting, and able to assist Agents in 
overall planning and organising contracts. Attractive 
conditions are offered, with scope for advancement. 
Applications, giving full details, to Contracts Manager, 
A. JACKAMAN AND SON, LTD., 9 Bath Road, 
Slough, Bucks. 


AYLOR WOODROW CONSTRUCTION, LTD., invites 

applications from civil engineers of all grades 

of experience to work on a wide variety of interesting 

projects throughout the United Kingdom.—Write to 

the Personnel Manager, 345 Ruislip Road, Southall, 
Middlesex. 


For Advertisements received too late for 
classification see page 425 








APPOINTMENTS WANTED 


ONTRACTS MANAGER — PUBLIC WORKS— 
SEEKS CHANGE, London area. Over 30 years’ 
experience—all aspects. Roads, sewers, outfalls, sea 
defences, headings, disposal works, bridges, river 
diversions, jetties, piling, concrete, timber or sheet 
steel, reinforced concrete projects, including estimating 
for and the preparation of tenders for the above, 
measuring for interim and final accounts. Al! necessary 
office administration and correspondence. Negotiating 
with clients, etc., Salary required, £1,750-£2,000, 
Write Box W.3976, ‘‘The Contract Journal.” 


IVIL ENGINEERING QUANTITY SURVEYOR 

REQUIRES POSITION in Worcs or _ Hereford 
area. Fully experienced all type of works, claims, etc. 

Write Box W.4036, ‘‘The Contract Journal.” 


ECHNICAL SALES REPRESENTATIVE SEEKS 
POST with progressive company handling 
crawler tractors and earthmoving equipment. Age 43. 
Experience with plant hire company, 12 years’ sales 
experience. First-class connections in Southern Counties. 
Used to hard work and long hours. 


Write Box W.4043, “The Contract Journal.” 





WORK REQUIRED 


EXCAVATION, SITE CLEARANCE and 
DEMOLITION _ WORK. 


WANTED. 
R. BARKER (PECKHAM), LTD., New Cross 3337. 


ITE CLEARANCE CO., LTD., specialists in removal 
of trees and roots. Explosion Engineers and 
Demolition Contractors.—Delph Dene, Quarry Lane, 
Appleton, Warrington. Telephone: Stockton Heath 309. 


XCAVATION SUB-CONTRACTS. Technical staf 

available to analyse prograrnme and price 
complex projects. Particular attention given to 
finish and compaction. D9, D8, TDO18 and TDI4 
Scrapers, Excavators, Loading Shovels 





and Lorries 
available with competent and imaginative supervision 
for execution of work.—DICK HAMPTON, Broadview 
Farm, Blacknest, Alton, Hants. Tel.: Bentley 3241. 


‘ITE CLEARANCE, BULK EXCAVATION. 
JANES AND CO., LTD., Trading Estate, Slough. 
Telephone: Slough 20361—Ext. 4. 


ONTROLLED EXPLOSIVES, LTD., specialise in the 
fragmentation of mass and reinforced concrete. 
Inside or outside buildings. Demolition of bridges 
and chimneys, mass rock, trenching, sewage beds, 
engine beds, etc. and deep drilling for quarries. 
Particulars from 11 Church Street, Oldburv. Birming- 
ham. Tel.: BROadwell 3117, Blackheath 1996 & 1783. 


EWAGE.—Specialists in FORMING and LAYING 
of GRANOLITHIC or CONCRETE FINISHED 
FLOORS to sloping circular bottoms of tanks, also 
flat tanks. Brickwork and Stonework, etc., also carried 
out. Competitive prices. Contracts wanted—distance 
no object.—M. GREENAN, Labour Only Contractor, 
38 Cawdor Avenue, South Ockendon, Essex. 
Telephone: S.0.0. 2966. ne 


PECIALISED EXPLOSIVES SERVICES. 
U.K. and OVERSEAS MOBILE UNITS coverage on 
ex-service strong points, sea walls and dangerous 
structures, etc.—124 Old Shoreham Road, Southwick, 
Sussex. Tel.: Southwick 3791 or Shoreham 4193. 


RECTION and DISMANTLING. — Structural Steel- 
work and all types of Prefabricated Components: 
Speedy and efficient service.—ERECTORS, 80 Sule 
Crescent, Cheshunt, Herts. Waltham Cross 22564. 


EMOLITION, SITE EXCAVATIONS, PLANT HIRE. 
Hardcore supplied.—D. W. STONE, LTD., 2 St 
Leonards Road, Hove. Tel.: Hove 46396. a 
Sete CLEARANCE, _ EXCAVATION. 
MOBILE HAULAGE, LTD., 5 

230 Tottenham Court Rd., London, W.1. Lan. 7833-5. 


Fi Aatimsovins of any description undertaken by 
SAM BOOTH, LTD., 75 Victoria Street. 
Telephone: Sullivan 3791 and Haywards Heath 1126. 


CV ensuanen STRIPPING and all EARTHMOVING. 
Free quotations. Hire or contract. Moan 
machines at moderate prices. —GRANGE PLANT. L cS, 
Honiton, Devon. Telephone: Broadhembury 330-359. 
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a 


ENGINEERING 
SURVEYS Ltd. 


have staff available for 


SURVEYS and SETTING-OUT 
of 
Civil Engineering & Building 
work. U.K. or overseas 


60/62 London Road, Kingston-on- 
Thames, Surrey. Phone: Kingston 7441 
es 


TENSE OE ETSY SEE EI EE 
WORK REQUIRED 


DING, SEEDING, TURFING and PLANTING 
I' = part of your CONTRACT, we will be pleased 
to quote you.—HOLDRUP, 139 Bells Hill, 
Telephone 9111 


ULK EARTHMOVING, direct contract or sub- 
B contract. Also BULLDOZERS and SCRAPERS 
for HIRE.—FRANK R. WALPOLE, LTD., 126 Wing 
Road, Leighton Buzzard, Beds: Leighton Buzzard 3351 


PROOTING.—TREES, STUMPS, HEDGES, etc. We 
U have the most experience and all modern 
equipment.—T. GRAVESON, LTD., Warton, Carnforth, 
Lancs. Telephone: Carnforth 381 and 382. 


‘XCAVATION SUB-CONTRACT WORK REQUIRED 
w civil engineering contractor for S4RB_ Excava- 
tors with Dragline Equipment. Keen price given for 


ble quantity. e 
reastirite Box X.3997, ‘The Contract Journal. 


CPECIALISED PRECAST CONCRETE WORK 
S REQUIRED in Midland and North West areas. 
Supplied ex works or delivered. Prompt attention. 
Please write to Box X.3995, ‘‘The Contract Journal. 


DD ELIABLE SUB-CONTRACTOR REQUIRES GROUND- 
R ‘work of all descriptions — Sewers, Gas and 
Water Mains, Footings, etc. Own transport. Prompt 
attention. Refefences if required. = 
Write Box %/3996, “The Contract Journal. 


WI7ANTED, HIRE or CONTRACT WORK 

for modern fleet of DW21s, D9s, DBs, 15-ton 
Rear Dump -Euclids and 38RB Face Shovel.—Apply 
BRODERICK AND RYAN, LTD., 421 Nottingham 
Road, likeston, Derbys. Telephone 4381/2. 


ULK EXCAVATIONS and SITE WORKS under 
taken. Direct or on SUB-CONTRACT basis 
Quotations given for large or small contracts any- 
where—S. AND L. BULL BROS., LTD., 126A High 
Street, Winchester. Telephone: Winchester 2264. 
ULK EXCAVATION WANTED.—We have our own 
staff of qualified Civil Engineers, and have the 
following machines ready for work: D9s, D8s, D6s, 
D4s, with Dozers, Scrapers and Rooters. Also Ruston 
Excavators with all equipments, and a fleet of new 
Tipping Lorries. No Job is too small or too large 
SMITHS PLANT HIRE AND CONTRACTORS 
(CHELTENHAM), LTD., Southam Court, 98 Prestbury 
Road, Cheltenham Glos. Tel. 52021/56419/56473. 


ULK EXCAVATIONS, any quantity quoted for 
Own plant and lorries. 
COFF AND SON (EXCAVATIONS), LTD., 
Buckhurst Hill, Cheapside, Ascot, Berks. 
Ascot 1026/7/8. 


LL EXCAVATIONS for CABLES. ROADS. SEWERS, 

DRAINS, OVERSITES. Experienced labour force 
available. Bulk Excavation and Haulage, own plant. 
P, COLLINS (CONTRACTOR), LTD., 43 Villiers Street, 
Charing Cross, W.C.2. 


Barnet 





FINANCE 
IRE PURCHASE FINANCE available for all types 
of MACHINERY, etc. —Apply: D. EVERARD, 
LTD., 62 Oxford Street, London, W.1. MUSeum 0811. 





HORTICULTURAL 


URF LAYING, SEEDING, TREE and HEDGE 

PLANTING, CONTRACT MOWING.—For keenest 

Quotes, consult: FAIRVIEW NURSERIES (GILLING- 
HAM), LTD., Tel.: Rainham 81244. 


URFING — SEEDING — HEDGING. 
Quotations for all branches of landscape work, 
anywhere in the U.K. C.E. contracts a_ speciality. 
WEBSTER BROS., of Horsforth, Leeds. Tel. 2364. 
TURVES.—1,000,000 finest quality Kent Marsh 
Turves, 3ft. x 1ft., for immediate delivery to all 








districts. — For keenest quotes, ‘phone FAIRVIEW 
NURSERIES, LTD., Wigmore, Gillingham, Kent 
Tel.: Rainham, Kent, 81244. 

TURVES.—Machine-cut, 3ft. x 1ft., close mown, 


weed-treated, 60/- per 100. Keen trade rates. 
We would be pleased to quote for your levelling and 
laying. —-E. R. RANCE, LTD., 24 Sheepcot Lane 
Watford. Telephone: Garston 2725 


T RFING — SEEDING — PLANTING. 
Competitive prices throughout U.K.—KENTISH 
LANDSCAPES, LTD., Dillywood Lane, Hignam, 
Rochester. Telephone’ Strood 78028 


The FRANT HCRTICULTURAL AND FORESTRY 
T CONTRACTING SERVICE (Tel.: Frant 206). 
eunbridge Welis, Kent, undertake in the south of 
He and all types of GRASS MOWING, ROTATORY 
HOEING, SEEDING, TREE FELLING, etc. 


Ture SUPPLIED. — Finest quality, weed-treated, 
Quotes we Own. Machine-cut to specification. Price 
Lavi ex field or delivered by road or rail. Contract 
to a speciality.—-LANDSCAPE AND TURF CO., 
Ken’ Orchard Dene Nursery, Hadlow, Tonbridge, 
kent. Telephone: Hadlow 416. 


Butk Ture and TOP-sOIL DELIVERIES 24-hour 
tons given for London and Home Counties. 
|? TOMLINSON, Longlands Nursery, Blackness Lane, 
€ston, Kent. Telephone: Farnborough (Kent) 51000. 


FA8tsx FILLING AVAILABLE, 20,000 cu. yd. West 
WORKS) area. —- BRYAN WATTRIDGE (PUBLIC 


LTD., Th i . 
Telephone: Runtole aaeee Seale, Farnham, Surrey 


GOLING, SEEDING and TURFING. Site Clearance. 
Excavation and Levelling Work undertaken in 


any part of the U.K. iti 
Purley, UPlands Tn eat prices. —GILLIAM, 


THE CONTRACT JOURNAL 


SALES BY TENDER 


(COMMONWEALTH OF AUSTRALIA. 


DEPARTMENT OF SUPPLY. 


TENDERS FOR THE PURCHASE AND REMOVAL OF 
NAVAL VESSELS AND SPARE EQUIPMENT— 
TENDER SCHEDULES TD60/9203 AND TD60/4241. 


PUBLIC TENDERS are being invited in Australia and 
overseas. Tenders close on THURSDAY, 22nd June, 
1961. Prospective tenderers in the U.K. requiring 
copies of the Schedules should make application to 
the Chief Procurement Officer, COMMONWEALTH OF 


wes Australia House, The Strand, London, 


NOTTINGHAMSHIRE COUNTY COUNCIL. 


HEALTH COMMITTEE. 


TENDERS are invited for the PURCHASE of a 
quantity of worn and discarded AMBULANCE SER- 
VICE UNIFORMS. 

The items may be inspected by prior arrangement 
with the County Medical Officer, Shire Hall, Notting- 
ham, from whom Tender Forms may be obtained. 

Completed Tenders, in envelopes to be supplied, 
should be returned to the undersigned by the 
12th MAY, 1961. 

A. R. DAVIS, 
Clerk of the County Council. 


COUNTY BOROUGH OF _ IPSWICH. 
SALE OF SURPLUS PLANT. 


TENDERS are invited for the PURCHASE of the 
FOLLOWING ITEMS of PLANT surplus to the require- 
ments of the Highways Department:— 

(a) Muir-Hill 3 cu. yd. Dumper. 

(b) Weatherill 54 cu. yd. Loading Shovel. 

(c) Spares for 1947 Cable-operated '2 cu. yd. 
Chaseside Shovel. 

Tender Forms may be obtained from the Borough 
Engineer, 19 Tower Street, loswich. 

Tenders, in plain sealed envelopes, bearing the 
words “Tender for Purchase of Surplus Plant,”’ but 
with no name or mark to indicate the sender, must 
be received by the Town Clerk, Town Hall, Ipswich, 
not later than Noon on MONDAY, 15th May, 1961. 

The Corporation does not bind itself to accept the 
highest or any Tender. 

J. C. NELSON, 


Town Clerk. 
Town Hall, 
Ipswich. 


BOROUGH OF HAMPSTEAD. 


For SALE, 16 5-ton to 6-ton Eversure HYDRAULIC 
1ACKS with Handles. Can be seen at the Works Depot, 
Lymington Road, N.W.6. 

Quotations, in sealed envelopes, marked ‘‘Hydraulic 
Jacks,"" to the BOROUGH ENGINEER (C.j.), Town 
Hall, Haverstock Hill, N.W.3, by THURSDAY, 4th May, 
1961. 


YORKSHIRE OUSE RIVER BOARD. 


TENDERS are invited for One Smith 10 Diesel 
DRAGLINE EXCAVATOR, 30ft. Jib, 38 cu. yd. Scoop. 
Maker's No. 18467. New 1951. 

Conditions of Sale and Form of Tender may be 
obtained from the Engineer, Yorkshire Ouse’ River 
Board, 21 Park Square South, Leeds, 1. 


E. W. WELLS, B8.Sc., M.1.C.E., 
Engineer to the Board. 


BURMAH OIL COMPANY (PIPE LINES). 
LTD. 


ON BEHALF OF OIL INDIA PRIVATE, LTD. 
OIL INDIA PIPE LINE PROJECT. 


SALE OF CAISSONS. 


Owing to the cancellation of a bridge project, the 
Burmah Oil Co. (Pipe Lines), Ltd., offer for SALE 
by TENDER FABRICATED COMPONENTS (exclusive 
of rivets) for Two STRUCTURAL STEEL CAISSONS 
designed for river pier construction by open dredging. 

Components for each caisson when assembied will 
form two concentric cylinders of 32ft. and 14ft. dia. 
65ft. high, the two cylinders being braced to each 
other by angle framing. Approx. general sizes: ex- 
ternal plates 33in. x 16ft. 11in. x 52'2in., internal 
plates ‘sin. x 11ft. 3in. x S2'2in., angles 3'2in. x 
3'2in. x Si6in. Total weight of components is approx. 
180 tons. 

The components are in the fabricator’s works at 
Gateshead, Co. Durham, England. ; 

Those wishing to tender should apply for Condi- 
tions of Sale and Drawing (if required) to the 
Company's Consulting Engineers, FREEMAN, FOX 
AND PARTNERS, 25 Victoria Street, Westminster, 
London, S.W.1, England, not later than THURSDAY, 
11th May. 





PROFESSIONAL SERVICES 


ETTING-OUT ENGINEERS and LAND SURVEYORS 
supplied with full equipment and transport to work 
singly or in teams in ANY PART OF THE WORLD. 
Motorways, multi-storey works, tunnels, route 
location baselines, precise levels. machine setting. 
PRECISE SURVEYS, LTD. — Worcester 27584. 


IRMS REQUIRING any type of CIVIL ENGINEER- 
'NG DESIGNS, DRAWINGS, SPECIFICATIONS 
and BILLS OF QUANTITIES PREPARED are offered 
the services of widely experienced professionally quali- 
fied civil engineers on a fee basis. 
Write Box X.4010, “The Contract Journal.” 


OSTING SYSTEMS DESIGNED and INSTALLED by 
qualified engineer with specialised experience. 
Also cost processing service provided. 
Write Box X.4035, ‘The Contract Journal.” 


IVIL ENGINEERING CONTRACTORS . lf you 
are losing money on a contract it will oay you 

to contact a skilled and reoutable CLAIMS CON- 
SULTANT.—For preliminary discussion, in complete 
confidence, write Box X.4053, ‘“‘The Contract Journal.” 





LAND AND PROPERTY 


AZEING, ESSEX.—Approx. 


available in an area 





8's acres of LAND 
where extensive gravel 
extraction is taking place. Price £10,000, freehold. 
Agents: CRAWTER, Chartered Surveyors, Lawrence 
House, Cheshunt, Herts. Tel.: Waltham Cross 23236. 





INVENTIONS 
NDUSTRIAL ENGINEERS OF REPUTE invite 
in strict confidence, DETAILS of INVENTIONS, 


with object of manufacturing and world distribution. 
Write Box K.L.517, ‘The Contract Journal.” 





SUPPLEMENT 423 


FULLER HORSEY 


sons @ CaASEBUE 


AUCTIONEERS AND VALUERS 
OF 
PLANT,MACHINERY AND 


FACTORIES 


Since 1807 
10 LLOYDS AVENUE 


LONDON E°C°S « 
TELEPHONE: ROYAL 4861 


SALE BY AUCTION 


By Order of - Secretary of State - War. 


MESSRS. 
FFULLER HORSEY SONS AND* CASSELL 
have been instructed to offer for SALE by 
AUCTION in Lots at the ROYAL ARSENAL, 
WOOLWICH, LONDON, S.E.18, on TUESDAY, 16th 
MAY, 1961, and following days at 10.30 a.m 
orecisely each dav 


ENGINEERS’ MACHINE _ TOOLS, 
INDUSTRIAL EQUIPMENT AND 
SURPLUS STORES iad 


— _ including — 
Pratt and Whitney DEEP HOLE DRILLING MACHINE; 
INTERNAL, SURFACE, CYLINDRICAL and ROTARY 
GRINDERS; S.S. and S.C... CAPSTAN and _ other 
LATHES; MILLING MACHINES: HORIZONTAL 
BORING MACHINE: PLANING MACHINES: RADIAL 
DRILLING MACHINES; Howard INTERIM SOIL 
STABILISING TRAIN; Onions SOIL SCR4PER: 
Euclid ARTICULATED SCRAPER: Ahimann SWING 
SHOVEL: Three Portable Rubber Belt ELEVATORS; 
Barber-Greene tunior LAYER AND FINISHER: 
Diesel and Petrol ROAD ROLLERS: 5'2 tons ROAD 
ROLLER SPARES: Double Brcket Swina WEIGH- 
BATCHER: Pegson POWER RAMMERS: PILE DRIVING 
EQUIPMENT; Aluminium-built TWIN SCREW MOTOR 
TUG: Diesel and Petrol MOBILE CR4SNES: ARC and 
SPOT WELDERS: Diesel and Petrol GENERATING SETS: 
Petrol /Electric Charging Sets: Coventry Climax Petrol 
FORK LIFT TRUC*“S: 390 Nife Batteries: 40 tons HARD- 
WOOD and SOFTWOOD BATTENS and OUARTERING: 
27's tons GROOVEDN SOFTWOONP ROARDS: 71> tons 
PLYWOOD SHEETS: 678 UNIVERSAL CARRIER 
KITS: 1,500 TOOL KITS: 4,490 Pairs RINOCULARS: 
47 HIGH POWER MONOCULAR MICROSCOPES: 
1.100 PRISMATIC COMPASSES: 4,959 POCKET 
WATCHES: 750 STOP WATCHES: 1,199 FREQUENCY 
METERS with CALIBRATION CHARTS: Scran Radar 
and Wireless Eauioment: RADIO and ELECTRICAL 
STORES: Electric Cohle: Scran Batteries: Miscellaneous 
SERVICE CLOTH'ING: Blankets: Kit Baas: Furniture: 
Scrao Rubber Outer Covers and tnner Tuhes: larae 
quantity of MEDICAL and DENTAL EQUIPMENT; 
and numerous other effects. 
Cataloaues, 1/- each, admittina two persons on view 
davs (Tuesdav, Wednesdav, Thursdav, Friday and 
Monday orecedina Sale) and ane on Sate Davs, may 
be had, when readv, from the AUCTIONEERS’ OFFICES, 
Dept. X, 10 Lloyds Avenue, London, €.C.3. 





BUSINESSES—SALE OR WANTED 


LANT HIRE CCMPANY for DISPOSAL, established 
15 vears, country district. Balance sheet value 

of stock and eauipment, £14,375: turnover approx. 
£8,000 ver annum: low exoenses: substantial buildings 
to be let on lease at reasonable rental. Price all in 
£19,500.—Write Box X.4026, ‘“‘The Contract Journal.” 





AGENCIES 


NTRODUCTIONS to ARCHITECTS in connection with 
civil enaineerina work REOU'RED on a commission 
basis by small exoandina comoanv.—Please reply, in 
confidence, to Box X.3994, “The Contract Journal.” 





DIVING 


I1VERS and FROGMEN at 
DIVING SPECIALISTS LTD 
Night—Farningham 2452 


EED AND MALLIK. 





immediate notice 
Dartford 24139 





LTD. Civil 





Engineering 


Contractors (Diving Division). Milford Manor 
Salisbury Wlitshire Telephone 5141 
“JIVERS IMMEDIATELY AVAILABLE Welding 


cutting construction etc Anv part of world 
UNDER WATER WELDERS AND REPAIRERS. LTD. 
Cardiff Tel 79631 (After hours: Penarth 58131) 
Brighton 61228. 


ACCOMMODATION 


CCOMMODATE YOUR EMPLOYEES in a 4-berth 
CARAVAN fullv. eauinved with heating tighting 
“ooking and washino facilities Hire rates from 50/ 
oer week for four persons Also MOBILE OFFICES 
Delivered anvwhere —-NORTHERN CARAVAN DIS 
TRIRUTORS Hanrdforth Ches Tel Mercury 4255/6 


OR HIRE all types of CARAVANS available 
Usual amenities From 40/- per week Delivered 
anywhere.—-CATERHAM CARAVAN CENTRE. LTD. 
The A.22 Roundabout. Godstone Road. Whyvteleafe 
Surrey Telephone’ Upper Warlingham 3590/3807 


(CARAVANS TO RENT for men with families. 
Rent £7 to £17 per month. Delivery anywhere 
LANDSMAN'S SERVICES, 











Buckden. Huntingdonshire. Telephone: Buckden 287 
PUBLIC NOTICE 
AGNEL-BLATON SYSTEM OF PRESTRESSED 


CONCRETE.—Gee Walker and Slater, Ltd., and 
Reed and Mallik, Ltd., are pleased to announce that 
they have effected mutually satisfactory settlements in 
proceedings in the High Court of justice taken by 
Armand and Emile Blaton and Stressed Concrete 
Design, Ltd. (British Licensees) coving to infringe- 
ments of British Patent No. 690,981. The settlement 
in each case includes an admission of the validity 
of the patent. 
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Middlesex Prefabricated Buildings Ltd. 


(Formerly J. E. Lesser & Sons Ltd.) 


MEMBERS OF THE (jj) GROUP OF COMPANIES 


GREEN LANE, HOUNSLOW, MIDDLESEX. 
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Photographs by courtesy of Holland & Hannen and Cubitts (Great Britain) Ltd. 


Glenhill (Office Furniture) Ltd. 


Telephone: HOUnslow 7281/7 


April 27 196} 


the start 


When prefabricated offices, canteens, 
dormitories and amenity buildings 
are required at short notice, let ONE 
ORGANISATION handle the 

whole project from start to finish, 
Pictured here is the new timber 
prefabricated office block supplied 
by ‘ Middlesex’ to Cubitt’s Plant 
Department at Iver, Bucks., with 


office furniture by Glenhill, 
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OUNTY BOROUGH OF OLDHAM. 
C urveyor’s AND BUILDINGS COMMITTEE. 
s eeiaeeeina 


ALTH ACT, 1875— 
PUBL Ate STREET WORKS. 


i treet to Wilkins View). 

STREET, (V'fChamber Road ss eee 
liege Avenue to -de- . 

CARTMEL. CLOSE (<Gen Street to Gibraltar Street). 


EYLON Frederick Street to Heron Street). 
COLLEGE Aven (Clarksfeld Road to existing 
ESTHE vrriageW. 


care gem at) (College Avenue to Chamber Road). 


even’ STREET (Roundthorn Road to 27 Game Street). 
GA 


. 25 to 54 Gibraltar Street). 
GIBRALTAR, SENUE. (No. 58 Harrow Avenue to 
.s cae ROAD (No. 71 Langham Road to Royley 
N 
non cLOs (College Avenue to Cul-de-sac). 
PR 


i id). 

Street to Breeze Hill Roa 
VIGO, STREET , VENUE (Sheepfoot Lane to Prestbury 
wes 


Drive). 


i N of 
invited for the CONSTRUCTIO 
TENDERS, As, FOOTPATHS, VERGES, DRAINAGE 
CARR AGTary works in the ABOVE-MEN 
an z 
PRIVATE Stra Conditions of Contract. | Joecinentins 
he ies may be o 
ee Union Street, 
and Bills OF and Surveyor, 75 Unio f 
ih Engineer t of £2 2s., which 
nt of a deposit n 
Oldham, On ened Upon the receipt of a bona-fide 
will be re’subsequently withdrawn, and the re’ 
Tender tender documents. : dit they. are. sub- 
of Jal will only be considered i Y, are, sub, 
a he envelope provided, sealed an ceimines 
mitted in t irman of the Surveyor's and ui — 
to the cnen o the Borough Engineer and Surveyor. 
Sar iater than first Post, MON emselves to accent 
n 7 
The Corporany. Tender. The = = punvest 
the fo i of the Council, 
to we Sanente prethis case, for the provision of 
ar ' 


ies. HAINES, 
sureties EDWARD HAI Clerk. _ 


AiTY OF MANCHESTER 
CITY OF MANCHESTE 
PRIVATE STREET WORKS. 


invi ING and COM- 
are invited for PAV NG 
nF vine "FOLLOWING STREETS parx approx. 
- S72 38°sa, ve. of Bitumen Macadam Carriage: 
sy. 2,400 sq. yd. of Asphalt Sand Carpe 
tpat all ancillary works. 
Footpaths 24 cad. Victoria Park-— spprox: 
eS Ses0 sq. yd. of Bitumen Macadam Carr nee. 
way, 2.750 sq. yd. of Asphalt Sand Carpe 
Footpaths, and all ancillary wet ini 
St. Philips Road, Lime Grove, Poplar - 
(3) org Laburnum’_ Road, Gorton —- approx. 
. of Bitumen 
aoe i006 sa. yd. of Asphalt Sand Carpet 
Footpaths and all ancillary works. nm: 
cuments (returna P 
wilt hes the CITY SURVEYOR, Town Hall 
Manchester, 2 BT ies 
GENIC t IRED for 
{ UNIOR ENGINEERS REQU ; 
Fan if the East Midlands —_ neon 
sree. Senet rete const ction ow roadway and airfield 
te constru 
en. The positions are permanent jae aa 
scope for wide and es nome * aoa 
civil engineering work. Superannu ee eas 
age, experience and q 
ated“ TSN AND CO., LTD., P.O. Box 4, Stamford, 
Lincs. 


A REQUIRE an 
AND TOMPKINS, LTD., 

Ro xSsistANT QUANTITY SURVEYOR for consrecs 

near Newport (Mon.). Applicants should be oo. 

measuring for interim and sub-contractors pe —— 

This appointment would be suitable for a ye oe 

ee tee. REQUIRE win ASSISTANT for cost 

— py ntracts, and would 

and bonus records on the same co “ oe 

looking for advan 

prefer a junior applicant loo 4 a neuen. 

ils of age, experience, and sa C 

yrieag' Station Road, Sidcup, Kent. Interviews in 

South Wales or Sidcup. a 


ITE | N of : perience are 
NGINEERS of all grades of exper 

ST ited to apply for work on a —_ = 

interesting projects throughout the Ses Bh ngs ome 

Write to the Personnel Manager, 345 Ruislip ’ 

Southall, Middlesex. 





ANTED, OFFICE MANAGER, TIMEKEEPERS and 
STOREMAN for civil engineering ee 
Northern Ireland. Applicants should have expe le 


Single if possible.—Write Box V.4066, “ The Contract 
Journal.”* 





> testin RE- 

for concrete testing laboratory F 

QUIRED for working on quality control . o. 

mixed concrete production. Applicants should be i pee 

age group 20/25.—Apply_ in writing, | 9 | PAL 
details, to JOHN HEAVER, LTD., Ready 
Concrete, Shopwyke Road, Chichester, sussex. 


10R ‘Consider- 
ENIOR GRADE ESTIMATOR REQUIRED. 

S$ able civil engineering experience necessary. Based 
in London area. Excellent prospects and con 


the right man.—Write Box V.4028, ‘‘ The Contract 
Journal.”” 


XPERIENCED CASHIER /WAGES CLERK ord 
E REQUIRED for the Great Ouse Contract. sue 
lent salary and prospects to successful spplicent 
Applications in writing to the Agent, SI aus 
PARKINSON AND CO., LTD., Stoke Ferry, 
King's Lynn, Norfolk. a la 


ITE ASSISTANTS REQUIRED for setting-out =. 
S etc. Extensive experience not essential as, ome 
guidance available from Site Engineer. previous | ao 
ence measurements advantageous. For rig ; — 
opportunities to develop also on measurements ~ 
Location at present in Blyth, but elsewhere a he - 
abroad after training period 9-18 months. pete oe 
be agreed according to experience.——Write br’ Ra 
of age, education and employment first to Box V. . 
“The Contract Journal." ee 


TstimMa for civil engineering con- 
STIMATOR REQUIRED for civil engineering 
E tract work. Capable of tendering for ae A 
approx. £150,000 value.—Write, giving oa < 
experience, and salary required, to t . 7 im 
Civil Engineering Contracts Department, sede 
JANES, LTD., 183 High Town Road, Luton, : = 
W INDIES.— Expand bas 
EST INDIES.—Expanding private company 
on Trinidad REQUIRES AGENT/ENGINEER Witt 
practical experience marine work, inclu na crag 
sen and piling, required for, varied WOO ERSEAS 
the Isl —For further . 5 
TECHNICAL SERVICE, 4 Lion Street, Kidderminster, 
Quoting Ref. No, 133/1. 








CAERNARVONSHIRE 
COUNTY COUNCIL. 


PURCHASE OF PLANT. 


TENDERS invited for SUPPLY and DELIVERY of 
the FOLLOWING: 2 
(a) One 3-ton Diesel Roller, with Scarifier. 
(b) Two Hymatic Compressors, with accessories. 
(c) Three Pedestrian-controlled Motor Scythes. 
(d) One 3in.-4in. Lift and Force Pump. 
(e) One S-ton Lorry. 
(f) One Hydraulic Excavator for Attachment to 
Fordson Major Tractor. 
(g) One Whitlock 66 Power Shovel. 
(h) One Dinkum 60 Excavator. 
Tenders must be accompanied by full maker's 
Specification. 
Forms and Conditions of Tender from COUNTY 
SURVEYOR, County Offices, Caernarvon. Closing date: 
20th MAY, 1961. 


Council not bound to accept any Tender. 
BOROUGH OF HARROW. 


HOUSING CONTRACTS—LIST OF BUILDING 
CONTRACTORS. 


_ The CORPORATION invite applications from build- 
ing contractors for inclusion 











in selected lists of 
contractors from whom TENDERS will be invited 
during the period ending 31st May, 1962, for the 
ERECTION of HOUSES, FLATS, 


’ and ancillary works. 
The lists will be for Contracts of the following values: 
List (A)—over £100,000. 


List (B)—between £30,00 and £100,000. 
List (C)—between £1,000 and £30,000. 

Applications for inclusion in any, or all, of the 
selected lists, which should be clearly stated, must be 
received by me not later than Noon on 19th MAY, 
1961, and should be accompanied by full Particulars 
of works of the particular category recently carried out, 
preferably for local authorities, together with the name 
and address of the Architect or Authority. Details of 
labour resources must also be given. 

Applicants are asked to confirm in writing that, In 
tendering for building work, they will not follow the 
restrictive practices criticised by the Monopolies 
Commission. 

When the lists of contractors have been compiled, 
the Corporation will invite Tenders, within the 
amounts stated 


o and during the above-mentioned 
period, from contractors whose names appear upon the 


lists, subject to the lists being reviewed and names 
added 


or removed, at the discretion of the 
Corporation. 


The Corporation do not necessarily bind themselves 
to include any applicant on the lists. 
DAVID PRITCHARD, 


Town Clerk. 
Town Clerk's Office, 


Harrow Weald Lodge, 
92 Uxbridge Road, 
Harrow, Middx. 

21st April, 1961. 


URBAN DISTRICT COUNCIL OF 
BASILDON. 


EXTERIOR PAINTING PROGRAMME, 1961/62. 


The Council invite TENDERS for the EXTERIOR 
PAINTING of CERTAIN GROUPS OF PROPERTIES 
within the District. 

Contractors wishing to tend 
documents to the Engineer and Surveyor, Keay House, 
88 Town Square, Basildon, Essex, by 8th MAY, 1961, 
enclosing a deposit of £2 2s. which will be refunded 
on receipt of a bona-fid 





er should apply for 


groups of the property concerned. 


The Council does not bind itself to accept 
lowest or any Tender. 7 mae 


LLAN® SURVEYORS for route location, Ghana. 
Short tour commencing June. 

7 Write Box V.4065, * The Contract Journal.” 
GENERAL FOREMAN, with general civil engineer- 


ing experience REQUIRED in the civil engineering 
department of CONCRETE PILING, 


} LTD. Experience 
of sewage disposal work construction would be an 
advantage.—Please send details to 10 Westminster 
Palace Gardens, 


Artillery Row, Victoria Street, 
London, S.W.1. ‘Phone: ABBey 1626. 


gAt8s EXECUTIVE (preferably based in East Riding) 

REQUIRED to develop sales in new territories of 
Yorkshire and N.E. England, for civil engineering 
contractors specialising in gunned concrete and other 
power applications. Successful applicant must have 
existing connections with local a 


,_ authorities and consult- 
ants, and considerable experience of civil engineers 


or building trades.—Apply SHOTCRETE, LTD., 21 
Blythswood Square, Glasgow, C.2. 


T= CLEVELAND BRIDGE AND ENGINEERING 
CO., LTD., REQUIRE an experienced ACCOUNTS 
CLERK to assist in their costing department at head 
office, Darlington. Applicants must have a full know- 
ledge of C.E.U. and B. and C.E. working rule agree- 
ments, site wages, P.A.Y.E., unit costing, etc., and 
be able to carry out a site audit and prepare a 
monthly financial position of contracts.—Applications 
to be addressed to the Secretary, CLEVELAND 
BRIDGE AND ENGINEERING CO., LTD., Smithfield 
Road, Darlington, Co. Durham. 


ONTRACTORS' FOREMAN for general civil engi- 
neering works. This post, if filled successfully, 
can lead to a permanent position in a_ progressive 
company under excellent conditions, including a 
pension scheme.—Write fully and in confidence, giving 
details of experience, when available, and_ salary 
required, excluding bonus, to the Managing Director, 
THE DREDGING AND CONSTRUCTION CO., LTD., 
9 New Conduit Street, King’s Lynn, Norfolk. 


rT eCieeCAL ASSISTANT REQUIRED to assist in the 
estimating department of building and civil 
engineering contractors with head office at Bury 
St. Edmunds. Applicants should be young, have experi- 
ence of the industry, and be capable of preparing 
inquiries from bills of quantities and drawings.—wWrite, 
giving brief particulars of age, experience, and salary 
required, to Box V.4038, ‘‘ The Contract Journal. 


A Sint enaineen a te for a 

in East nglia. e@ person 
will coveumen to be well experienced, capable of 
working on his own initiative, and supervising sewer- 
age scheme contracts up to £250,000.—Applications 
in writing should give brief particulars of age, 
experience, and salary required, to Box V.4039, 
“The Contract Journal.” 


OREMAN FITTER REQUIRED, experienced plant 
F and lorries. Top rates paid.—Apply C. J. PEARCE 
AND CO., LTD., Public Works Contractor, Southall, 


Dawley, near Wellington, Shropshire. ‘Phone: Dawley 
§21. 


BOROUGH OF YEOVIL. 


CONTRACT B/S—ERECTION OF FOUR SHOPS, 
TWO BED-SITTING-ROOM FLATS, AND SIX 
MAISONNETTES. 


Applications are invited from builders wishing to 
TENDER for the ABOVE-MENTIONED CONTRACT. 

Applicants, who must have carried out contracts of 
a similar size for other local authorities, should submit 
their applications to the undersigned not later than 
Noon on WEDNESDAY, 17th May, 1961, giving the 
names of Local Authorities for whom they have done 
similar work. 


Firms invited to tender will receive copies of the 
Bills of Quantities and Layout Drawing, and be notified 
of the last date for receipt of Tenders. 

A. HEAL, M.1.Mun.E., 


Borough Surveyor. 








Municipal Offices, 
Yeovil. 


BOROUGH OF LOUTH. 
WATER TREATMENT PLANT—CIVIL ENGINEERING 
WORK. 





CONTRACT NO. 4. 


TENDERS are invited for the CONSTRUCTION of 
WATER TREATMENT PLANT, consisting of Chemical 
House, Pumphouse, Precipitators, Filters, Storage 
Tanks and Sludge Beds, at HORNCASTLE ROAD, 


Louth, Lincolnshire. 

Contractors wishing to tender for these works 
should apply for the documents to the Council's 
Consulting Engineers, JOHN H. HAISTE AND PART- 
NERS, Belmont House, 20 Wood Lane, Headingley, 
Leeds, 6, enclosing a deposit cheque value Three 
Guineas made payable to the Louth Borough Council, 
such deposit to be refunded upon receipt of a bona- 
fide Tender and the return of all the documents. 

Tenders, with the Bills of Quantities priced in ink, 
are to be submitted to the undersigned not later than 
12_Noon on the 19th MAY, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender they may receive. 


WALTER HOLT, 
Town Clerk. 





Town Hall, 
Louth, Lincs. 
24th April, 1961. 


BOROUGH OF 


POOLE. 
APPLICATIONS are invited for a TOWN PLANNING 
ASSISTANT on Grade A.P.T. II! or A.P.T. il, accord- 
ing to experience and qualifications. Apart from the 
os oe i Pastas development control 
xpanding town, there is a 
Cavelopenent Scheme. oe 
pplication Forms and full Particulars from Borough 
Architect, Municipal Buildings, Poole, Dorset, to be 
returned to me by MONDAY, 15th May, 1961, 
J. G. HILLIER, 
___ Town Clerk. 








GENERAL FOREMEN and SECTION FOREMEN 
REQUIRED for building and civil engineering 
contracts in the 


North West area.—Apply A. MONK 
AND CO., LTD., Padgate, Warrington. e 


ANTED, GENERAL FOREMAN, GANGER MEN, 
capable of controlling large excavation works, 
both in the South and North. — Apply MARTIN 
COWLEY, LTD., Clay Cross, Derbyshire. 
Cv ENGINEERING ASSISTANTS REQUIRED, with 
experience in the design of works of sewerage, 
sewage disposal and water supply. Salaries in accord- 
ance with qualifications and experience; a staff bonus 
and pension scheme 


, me is in operation.—Applications, 
Stating age, qualifications, 


‘ appointments held, and 
experience, together with the names and addresses of 
two referees, should be addressed to WILLCOX, 
RAIKES AND MARSHALL, Chartered Civil Engineers, 
33 Great Charles Street, Birmingham, 3. 
STIMATOR, fully qualified, REQUIRED for our 
London office. Capable of pricing large excavation, 
roadworks and other 


. Projects. Good salary, pension 
scheme in operation, and car if necessary to the right 
applicant.—Apply MARTIN COWLEY, LTD., Clay 
Cross, Derbyshire. 


ITTER, skilled in "repair and maintenance and 
contractors’ plant, i.e., Drotts, j.C.B.s, Mixers, 
etc.—Apply LINK PLANT, Bury Street, Ruislip 3344. 


Qeawue CIVIL ENGINEER, preferably with 
design and estimating experienced, REQUIRED 
by major firm of civil engineering contractors for 
Edinburgh branch office. This is an interesting appoint- 
ment, with excellent prospects. —- Replies to Box 
No. 707, Keith and Co., 137 Princess Street, Edin- 


burgh, giving details of experience, etc., will be treated 
in confidence. 


E TIMATOR / QUANTITY SURVEYORS REQUIRED 
as ASSISTANTS at head office. Knowledge of civil 
engineering and building procedure in analysis, cost 
and build-up and application of rates. Permanent 
Position, pension serene ees = 
in operation.—Apply for application form, 

Ref. E/QS/C}, to Director, HENRY BOOT AND SONS 


(CIVIL ENGINEERING), LTD., Banner Cross Hall, 
Sheffield, 11. 


UBLIC WORKS and building contractors REQUIRE 
ASSISTANT in their head office for wages depart- 
ment and to assist with costing, etc. Experience in 
all wages and P.A.Y.E. matters in the industry is 
essential. The post is permanent and eligible for 
inclusion in the company's staff pension scheme. A 
good salary commensurate with the responsibility will 
be paid to a suitable applicant. ——- Applications, 
addressed to the Secretary, SYDNEY GREEN AND 


SONS (CONTRACTORS), LTD., Highlands Farm, 
Henley-on-Thames. 


OST AND BONUS SURVEYOR REQUIRED. This is 
a new appointment in an expanding company 
with head office in East Anglia. Applicants should be 
aged 25-35, well experienced in target bonusing and 
site measurement, capable of working on own initiative 
and prepared to organise a programme of expansion. 
This is a permanent position, with good prospects and 
pension after a probationary period.—Write, giving 
brief particulars of age and qualifications, and salary 
required, to Box V.4046, ‘* The Contract Journal. 


UNIOR ENGINEER REQUIRED by firm of civil 
engineering contractors. Based at head office, 
North Midlands. Good salary and prospects.—Write, 


giving age and details of experience, to Box V.4056, 
“The Contract Journal." 


ENIOR ENGINEER REQUIRED by firm of civil 
engineering contractors. Based at head omen, 
North Midlands. Good salary and prospects.—Write, 


giving age and details of experience, to Box V.4057, 
“The Contract Journal.” 
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SCAM MELL MACHINERY TRANSPORTER 
now for 30 ton payload 


Henry Boot & Sons (Plant) Ltd., of Dronfield, 
Sheffield, are one of the first operators to use 
Scammell’s new Machinery Transporter with 
the extra 5-ton payload. And one of the most 
enthusiastic too. Here’s what they say: 


“With this vehicle we now provide a better hire 
service for all our customers in addition to 
serving our own group requirements . . . plant 
movement is entirely self-controlled and enables 
us to make the most profitable use of equipment.” 


That extra § tons means a lot to Henry Boot 
Plant—as it will to you—machines including 30 
R.B.s with long and wide tracks can be carried. 


FEATURES 


A complete matched design vehicle with payload 
now increased to 30 tons. 

Correct load distribution and balanced braking 
throughout ensures maximum stability and safety. 
Semi-trailer provides clear deck space 22’ long 
and 9’ wide. Width of motive unit within 8’ 
enables it to be operated on normal road work 
with other types of semi-trailer. 


150 h.p. 6-cylinder diesel engine; Scammell 
6-speed gearbox; double-reduction epicyclic 
driving axle. 

For full details write, or ring Watford 25231. 





SCAMMELL LORRIES LTD. 
HEAD OFFICE & WORKS: WATFORD, HERTS. TEL.: WATFORD 25231 & 25691 
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SAFETY ON THE MOTORWAYS 


RAFFIC on the M.1 motorway has reached an average of well over 15,000 

vehicles a day and it is estimated that the accident rate is half that of the 
best type of all other roads in the country. Thus experience to date has 
shown that the motorway is a pretty safe means of travel but could the 
already favourable safety record be improved? 


One aspect of motorway safety being studied in the United States is 
the provision of a satisfactory central reservation or median barrier to prevent 
vehicles out of control colliding with traffic in opposite lanes. This type of 
accident does not frequently occur but when it does it is often tragically 
spectacular as a recent widely reported incident on the M.1 showed. On a 


more heavily trafficked highway this incident might well have proved even 
more tragic. 


The California Division of Highways has recently undertaken an extensive 
study of the problem which showed that where traffic was heavy highways 
with barriers appeared to have lower accident rates. New types of barriers 
have been installed on some sections of heavily trafficked freeway in the Los 
Angeles and San Francisco Bay regions. If these barriers prove to be effective 
under actual operating conditions they will be installed on other heavily 
travelled routes in an effort to improve the already favourable safety record 
of these freeways. 


With Britain’s motorway system growing the time has come to review 
the safety aspect of these highways. As traffic increases, the provision of 
median barriers, the imposition of a speed limit and more adequate warning, 
of road works and obstructions must be seriously considered. 





Problem of Urban Survival 


HE pattern of urban society has been irreversibly changed by the motor 

car and many cities throughout the world are confronted with a number 

of problems which constitute a serious threat to their continued healthy 

existence. The recent international symposium on “Urban Survival and Traffic” 

showed that these problems, while of some immensity, are not insuperable, 

and that they are being tackled energetically in a number of countries by 
architects, engineers and town planners. 


The symposium was both timely and instructional and while no formal 
declarations were made by the delegates, which in the circumstances would 
have probably been meaningless, there was almost universal agreement that 
urban motorways and arterial roads were necessary. But perhaps the most 
important point arising from the meeting was the recognition of the necessity 
of teamwork by the professions in tackling the problem and the need for 
better public relations. In the past disagreement between the professions has 
enabled many authorities to sit tight and close their eyes to the problem. 


Informed public opinion is essential if the inevitable inertia which resists 
all forms of change is to be overcome. There are in fact encouraging Signs 
in this respect. The reception given to the Newcastle°upon Tyne Centrak 
Redevelopment Proposals shows that the public is perhaps more willing to 
accept change than many of the political pundits think. In the case of Newcastle 
even more surprising is that the rival political parties have been able to agree 
upon something. Indeed a feather in the hat of the City Planning Officer! 
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FREEWAYS, PARKING AND URBAN EVOLUTION 


How Cape Town has Met the Challenge 


HE technological advances recorded 
T during the last fifty years are with- 
out parallel in human history. Of these 
advances, however, none has been as 
henomenal nor has exerted so pro- 
found an influence on organised society 
as those achieved in the fields of com- 
munication and transport. 

In these fields, distance has been virtually 
annihilated. A word is spoken in London; 
instantaneously, millions of people all over 
the globe hear its faithful enunciation. An 
image is flashed on a screen, and in the 
same moment millions of viewers hundreds 
of miles apart see every line and shadow, 
exactly as in the original. 

At the southernmost tip of the African 
Continent a_ traveller strolls leisurely 
through warm summer sunshine to the 
gangway of a sleek silver aircraft. Twelve 
hours later he buttons up his overcoat and 
strides briskly through the crisp winter 
night that has settled over London some 
six-and-a-half thousand miles away. 

New York and Moscow are today as close 
to London in travel-time as Durham was 
to Edinburgh 50 years ago. 

On the urban scale the impact has been 
no less profound. The mass-produced 
internal combustion engine has irreversibly 
changed the pattern of communal living. 

The great urban centres we know today 
have arisen through no haphazard combina- 
tion of circumstances, but through man- 
kind’s relentless desire for survival. 

From the time they first banded together 
in defence against a common enemy, 
human beings have found their interests 
most effectively fostered by close associa- 
tion with one another, and the process of 
urbanisation has never really ceased. New 
materials and modern construction tech- 
niques which enable the concentration of 
large masses of people in restricted central 
areas have accelerated and exacerbated the 
process. 

Despite the ominous profundities of well- 
intentioned planning pundits and the all- 
embracing inducements offered by zealous 
protagonists of decentralization people con- 
tinue to flock to the towns, cities continue 
to grow bigger and bigger, and the tentacles 


of metropolitan sprawl extend farther and 
farther. 


Motor Car and Urban Society 


The motor car has created and become 
part of a new way of life. Criteria that 
formerly determined and limited the 
pattern of urban growth now no longer 
apply. Distance, for instance, is no more 
the most important factor determining the 
relative location of factory, business and 
home. Today not only the wealthy, but 
even those of modest means can have a 
home in the country or at least a suburban 
home In spacious and rural surroundings 
and still enjoy the commercial, industrial, 
cultural and recreational opportunities 
which proximity to large central city areas 
Offers, 

_This new pattern of urban living has 
given cities a new look. They now spread 
over vast areas often covering a radius of 
10, 20 and even 50 miles. So much so that 
adjoining cities have coalesced to form 
great conurbations—the eastern coastline of 
America, for example, from New England 
almost to Washington, over a distance of 
Unset presented at the Symposium on 
Ki, jan Survival and Traffic, held recently at 
Maes College, Newcastle upon Tyne. Dr. S. S. 
Mis B.Sc.(Eng.), Ph.D., M.1.C.E., M.ASCE, 
M(S.A.JC.E.; M.I-Mun.E., M.T.P.1, F.RS.H., 
is City Engineer, Cape Town. 


By S. S. Morris* 


some 400 or 500 miles, can be considered 
as virtually a single metropolitan entity. 
Similar development has occurred in many 
parts of Europe, and some even predict 
that in the not too distant future much, if 
not the whole, of England will have to be 
regarded as one urban unit. 


Cities and Law of Change 


A city is a complex and composite 
organism governed by the inexorable law 
of evolutionary change; “ Adapt or Die” is 
a challenge which applies no less to urban 
evolution than it does to biological growth. 
The era of technological achievement which 
has produced the cheap mass-produced 
motor car, eliminated many of the barriers 
between wealth and poverty, created better 
and more effectively distributed consumer 
goods and brought about an unparalleled 
increase in living standards, has at the same 
time fashioned an environment to which 
cities must either adapt themselves or 
succumb. 

In the western world today the urban 
way of life is dominant, and this life, 
governed and determined by the sprawling 
extent of the modern metropolis, is firmly 
based on efficient transportation—upon, in 
fact, the motor car. A city that fails to 
adapt itself to the technology of the motor 
car and lacks the vigour to solve the trans- 
portation problems thus created may well 
be an obsolescent and decaying organism in 
danger of extinction. 

Road systems designed primarily to 
serve pedestrian and horse drawn traffic are 
now hopelessly inadequate to cope with the 
needs of modern transport and vehicular 
movement. As cars increase in number and 
speed, arterial systems clog up with dreary 
frequency, and money, time and energy are 
dissipated in a malodorous haze of exhaust 
gases; jangled nerves and frayed tempers 
have become the inevitable concomitant of 
city travel, and every day sees an alarming 
increase in the number of persons killed, 
maimed and injured in car accidents. 

Moreover, as traffic sputters to a stand- 
still in endless jams, and cars, designed to 
travel at speeds of 50 to 80 miles an hour, 
crawl along at the pace of an ox, established 
high-density commercial areas cease to 
function efficiently, people seek alternative 
shopping facilities, business goes into 
decline and property values fall. Ultimately 
the whole community suffers. 

Most civic and governmental authorities 
are aware of the problem; they appreciate 
that to neglect it is to invite disaster. Yet 
few cities, particularly in Great Britain, 
have done much about it. 

Solutions proposed range from the total 
exclusion of cars from central city areas to 
limiting the size of cities, and forcing the 
compulsory decentralisation of urban aggre- 
gations. Others include complete separation 
of all forms of pedestrian and vehicular 
traffic, two level cities with vehicles 
restricted to either ground or basement 
levels, and monorail public transport 
systems designed to free congested high- 
ways. 

But these utopian panaceas remain for 
the most part merely academic exercises 
unrelated to reality. There is no ideal 
solution which will solve the problem 
completely. Cities which have evolved and 
grown over hundreds of years cannot be 
rebuilt overnight. Much, however, can be 
done to adapt them to meet the needs of 
modern traffic. 

First, however, we must accept the fact 
that the motor car has become part of our 
way of life, that the number of cars will 
continue to increase, and that concepts of 


city planning and growth acceptable even 
only 30-50 years ago are no longer valid. 

Static architectural criteria based on 
formal symmetrical layouts, geometrical 
axes and linear vistas must now be re- 
placed by a dynamic philosophy of urban 
growth in which the flexuous curves of 
free, fast-flowing highways play an integral 
part. 

The freeway—the scientifically engi- 
neered road designed to handle large 
volumes of traffic at high speed, with access 
to it restricted to carefully selected points 
and with means of entry and egress 
specially designed and controlled—offers a 
practical effective answer to the problem 
within the reach of most cities. 


Ancillary Problems Created 


There is no doubt that the freeway 
provides an immediate solution, and an 
effective solution, of the primary problem 
of congestion on main traffic routes. But 
the freeway in its turn creates new and no 
less pressing problems. How, for example, 
is it to be connected to existing road 
systems? Can it avoid cutting across and 
blocking vital thoroughfares? Will it not 
create insuperable obstacles and incon- 
venience to pedestrians? Will it not attract 
even greater number of cars, and what is to 
happen to these when they reach already 
crowded central city areas? 

The structures associated with freeways 
—bridges, ramps, overpasses, underpasses, 
viaducts—could easily damage amenity and 
seriously depreciate property values. Will 
they not create a jarring new background 
to fine historic old buildings and open 
spaces? Could they not mutilate neighbour- 
hoods and destroy their traditional 
character, especially in old cities? And 
will not the freeway system, with its associ- 
ated ramps, parking garages and parking 
lots, sterilise many acres of valuable 
central city land, rendering them useless for 
building or recreation? 

Small wonder then that there has grown 
in some circles a reluctance to embark upon 
urban development schemes which would 
materially disturb the status quo. 

Particularly understandable is this in 
Britain and Europe where cities and even 
their suburbs are densely developed, and 
where fine buildings abound, steeped in 
antiquity, encompassed by tradition and 
rich in historical association. This possibly 
explains too why there has arisen among 
certain planners—notably architects—an 
almost compulsive and neurotic aversion to 
major road. building. 

Unfortunately, civic authorities, always 
eager to avoid extra-normal financial com- 
mitments and above all determined to 
obviate controversy, shelter behind such 
professional attitudes, and consequently 
make no effort to overcome the inevitable 
inertia which resists all forms of change. 

Indeed, it is perhaps largely because of 
these attitudes and the public reaction they 
engender, and not because of financial 
incapacity, that Great Britain lags behind 
the rest of the world in the provision of 
freeways and an effective national arterial 
highway system. 

The problem must be viewed in proper 
perspective. 

Antiquarian agoraphobia which would 
limit action to elementary palliatives such 
as one-way streets, robots, tighter traffic 
control and more stringent regulations, does 
nothing but postpone the implementation 
of major improvement schemes and thereby 
increase their cost. 

Urban motorways can be constructed 
without unduly sacrificing amenity and 
historical association. To do so, however, 
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requires boldness and vigour on the part 
of all authorities, local, regional as well as 
national. Essential prerequisite to the 
initiation of any construction programme is 
creation of the right climate of public 
opinion. 

The problem of deciding how much to 
retain of the past and how much to sacrifice 
for the sake of the future has confronted 
successive generations over many centuries. 
Progress and survival are seldom easily 
accomplished. It is well to remember, 
therefore, that innovations, at first bitterly 
resented, are only too often accepted soon 
after they have become established, and 
that eventually, hallowed by years, they 
themselves become entrenched and tradi- 
tional. 


Route N.9, Cape Town 


What at first sight may appear ugly and 
jarring, may do so not because of any 
inherent deficiency, but simply because it is 
new and unfamiliar. How often is this not 
encountered in the realms of art, literature 
and music! 

The boulevards of Paris are, rightly, the 
pride of that beautiful city. But when 
Hausmann first proposed a_ series of 
spacious highways through the heart of the 
famous French capital it is more than 
probable that were it not for the Dictator’s 
decree, his proposals would have been 
assailed with the same indignant out- 
bursts and public opposition that today so 
often greet a scheme involving major civic 
surgery. 

The sweeping, intricate, convoluted forms 
of the modern freeway interchange have 
frequently been censured, not because of 
intrinsic ugliness or aesthetic deficiency 
(although this may well be asserted), but 
because they are different from established, 
traditional images of urban development. 


An eminent British architect has dis- 
paragingly described them as “concrete 
macaroni.” Culinary connoisseurs who 
know the joys of well prepared pasta 
would of course not consider such a 
description disparaging. But the fact of the 
matter is that this ‘“ concrete macaroni ” 
constitutes a new and inevitable form in the 
urban landscapé—a form which is here to 
stay and which we must learn to accept. 
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All the combined skill, ingenuity and 
craftsmanship of engineers, architects and 
planners must, therefore, be used to 
integrate these new forms effectively and 
harmoniously into the established urban 
scene. 


Urban Development and Individual 


Efficient function is, of course, not the 
only criterion in the design and location 


of urban freeways and their ancillary 
structures. 
The preservation of urban amenity. 


neighbourhood identity and character, and 
the harmonious integration of structures 
with their environment, based on aesthetic 
standards of the highest possible order, are 
essential prerequisites to the successful 
evolution of any 
urban road network, 
Both in location and 
detailing there must 
be sympathetic design 


and the closest col- 
laboration between 
engineer, architect 


and landscape artist. 
Moreover, the human 
being and not the 
motor car must re- 
main the primary 
consideration. But 
this paramount pur- 
pose must at the 
same time not be 
distorted by propo- 
nents of aesthetic 
extremism. 

For example, much 
is heard of the phrase 
“human _— scale”—the 
current shibboleth of 
a coterie of critics to 
whom any new form 
of urban planning is 
anathema. 

Of course, human 
scale is important— 
in its proper and 
particular sphere; but 
there are many con- 
texts in which the 
human scale is totally 
inappropriate. Who, 
for example, would 
oppose the construc- 
tion of an aeroplane 
hangar or runway, a 
nuclear power sta- 
tion, a railway mar- 
shalling yard, a dam, 
or a dock because it 
was not designed to 
the human scale? 

Is it any less ludi- 
crous then to con- 
demn for this reason highways intended for 
the exclusive use of numerous vehicles 
moving at high speeds, and from which, in 
the interests of safety, pedestrians are 
specifically debarred? 


Public Transport 


In more effective exploitation and exten- 
sion of public transport, it has been 
suggested, lies the real solution to the urban 
traffic problem. Rather than spend money 
constructing new highways, subsidise the 
improvement of public transport; if neces- 
sary, even make public transport free. If 
people could be induced to forego their cars 
and use public conveyance, say the pro- 
ponents of this view, traffic problems would 
soon disappear. After all, they argue, has 
not a single bus the carrying capacity of 
40 cars, and still need no parking place? 
Moreover, do not train services, in parti- 
cular the highly organised underground 
systems which operate in major metro- 
politan areas, possess a vast capacity for 
mass transport of workers which would 
never be equalled by private transport? 

These facts are indisputable, and un- 
questionably, an effective system of public 
transport must play an important role in 
relieving urban congestion. But public 
transport alone will never provide the 
whole answer. No matter how efficient the 
public transport system, and no matter what 
inducements are offered, car owners and car 
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drivers will continue to increase jn number 
and more and more people will continue t, 
travel by car, illogical and irrational thou h 
this may be economically as well = 
functionally. = 

Indeed, psychological factors alone are 
powerful enough to cause many People tp 
continue to use their own cars rather than 
public transport. 

Human beings, after all, subsist on th 
basis of choice and rejection. The car oe 
only offers independence; it offers comfort 
privacy, freedom from schedule, greate, 
mobility, as well as ease in the transport of 
personal items, goods and parcels; jt 
eliminates waiting in rain, heat and wind 
and obviates walking long distances to and 
from the nearest bus stop or railway station: 
it provides too a powerful ally in ap 
emergency. Finally, the car is a modern 
status symbol which almost every citizen 
seeks. “* Keeping up with the Joneses” may 
be stupid and even harmful, but it is none 
the less a prevalent human failing with 
which the town planner must contend in 


common with other social needs and 
pressures. 
The transport of goods by road js 


another part of the urban traffic problem 
which cannot be ignored. Milk lorries, 
bread vans, furniture _ pantechnicons, 
petrol tankers, lorries loaded with raw 
materials en route to factories and finished 
goods destined for shops—all these grow in 
number daily. Railways are unable to 
handle this type of traffic, which must per. 
force use the urban road system. 

It is extremely doubtful, to say the least, 
therefore, that public transport could ever 
replace the freeway in the fight against 
urban congestion and for urban survival, 
Public transport can and should, however, 
influence the planning of freeways, and it 
will certainly affect their scale and routing; 
it will indeed itself benefit from use of the 
freeway system. 

The need for high standard vehicular 
routes thus grows more and more urgent, 
and it is an illusion to believe that public 
transport can provide an effective substitute 
for properly designed freeways. 

Cape Town’s Approach to Problem 

Success in prosecuting a vigorous policy 
of urban motorway construction in Great 
Britain will depend very largely on how far 
fears of destruction of urban amenity can 
be allayed. It may be of service, therefore, 
to describe how in Cape Town the motor- 
way has been fitted into the city scene, not 
only as a functionally efficient traffic- 
carrying unit but also as a_ visually, 
architecturally and sociologically harmon- 
ious component. We in South Africa have 
perhaps been able to do more because we 
have had a simpler task. Our cities are less 
densely built up; they are young and 
accustomed to change. Our economy 's 
thriving and our climate is ripe for boldness 
and vigorous experiment. 

The approach in Cape Town has been on 
three inter-related lines: firstly, functional 
engineering based on scientific evaluation 
of carefully compiled traffic data; secondly, 
generous landscaping and __ painstaking 
aesthetic design of both the road and its 
structures, and lastly, a synoptic concept 
of town planning in which the motorway |s 
regarded not as an end in itself but rather 
as a single feature—albeit an important 
one—of the town as a whole. 


Ten Year Road Programme 


Cape Town. mother city and legislative 
capital of the Union of South Africa, has @ 
municipal population of 577,000, but is 1 
fact administrative, commercial and to some 
extent industrial centre for a fairly we 
integrated metropolitan population of about 
782,000. Its rateable value is £332,500,000 
By ordinary standards it could be describe 
as a city of medium size. 

Nevertheless, it has found it both e 
pedient and profitable to embark upon @ 
£15 million 10 year programme of freeway 
and expressway construction which is . 
in its third year. In so doing the city te 
received invaluable support both from ul ; 
Provincial (Regional) and Union (Centra 
Governments. is 

A comprehensive system of freeways 





a i 
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been planned, based on full scale traffic and 
jand use SUTVeYS. eid: 

Elaborate measures of preplanning both 
design and construction activities have been 
i troduced, as a result of which the road 
programme has run most satisfactorily to 
oe national road (Route N.9) has 
been brought to the boundary of the 
central business district, and a considerable 
distance of a second freeway radial (De 
Waal Drive) completed. To date approxi- 
mately seven miles of freeway are now being 
ysed by traffic. A second national route 
(Route N.2) built to freeway standards will 
be opened very shortly; work has com- 
menced on the freeway link between 
Routes N.2 and N.9 (Black River Parkway); 
and the remainder of the De Waal Drive 
freeway is under construction. Additional 
contracts will soon be let for other projects 
including the £2$ million Eastern 
Boulevard. one a 

In spite of some initial opposition and 
doubt, the new facilities so far provided 
have already won considerable public 
acclam. Comment not only from local 
residents, but also from visitors—overseas 
as well as South African—has been most 
favourable, and there is every indication 
that other South African cities, encouraged 
by Cape Town's successful example, will 
follow the lead that has been given. 

Experience in Cape Town has already 
effectively shown the benefits and advan- 
tages of freeway construction, and con- 
firmed beyond doubt the findings of 
American engineers based on their own 
projects, as well as the conclusions reached 
by the Road Research Laboratory and 
other British engineers after careful 
research. Economic savings, estimated at 
about £400,000 per annum, repaying con- 
struction costs in about five years, have 
already been achieved. The overall accident 
rate, as well as the fatality rate, on our 
freeways appears to have been reduced by 
a factor of about four as compared with 
uncontrolled access routes over the same 
distance and between the same destinations. 
Travel times have been cut by as much as 
50 per cent., and convenience in motoring 
immeasurably increased. 


Landscaping 


Knowing that the large scale of the 
motorway and its dynamic flowing lines 
often render it ill-adapted to the rigid 
rectangular gridiron—the horse and cart 
geometry of normal city layout—special 
care has been taken to make these traffic 
routes as attractive as possible. Great 
emphasis is laid on landscaping, and ex- 
penditure incurred for this purpose is 
included as part of the road construction 
costs. 

In view of the importance which this 
aspect of the problem has assumed, the 
following observations on matters of some 
detail may therefore be of interest:— 


(i) Slopes of cut or fill are kept as 
gradual as possible so that surfaces 
can be grassed and mowed with 
power mowers. Slopes under 10ft. 
high are, where possible, graded as 
flatas | in 4. Where cuts are in rock 
the grade is steeper, and where the 
height of cut exceeds 7ft. the slope 
is made steeper to avoid too wide 
a lateral extension. 

(ii) The treatment of slopes and embank- 
ments varies in accordance with the 
terrain and location of the road; it 
may involve either embankments 
built up with rockery stones and 
planted with flowers or shrubs, or 
slopes covered with good quality top 
soil and planted with perennials sucht 
as Mesembryanthemum, Arctotis or 
Gazaneas, which require a minimum 
of annual maintenance. Wherever 
possible low growing flowering 
shrubs and herbaceous plants are 
used so as to reduce maintenance 
costs. 

(iii) Water is generally supplied to assist 
in the landscaping of important 
intersections and median strips—the 
necessary ducts being placed during 
road construction. 
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(iv) Where needed, retaining walls are 
designed to allow for planting of 
screening shrubs or small trees 
along the base of the wall, and 
where possible planting troughs are 
provided along the top of the walls. 
Attractive creepers climbing up or 
trailing over the tops of walls do 
much to break the harshness of con- 
crete construction. Median strips are 
generally planted with hedge plants 
so as to screen headlamp glare. 

(v) Trees planted along freeways are so 
located as to create and frame 
attractive vistas, but are not allowed 
to screen or obstruct attractive 
views. Safety is at all times a para- 
mount consideration; the aim, there- 
fore, is to create an harmonious and 
attractive background which does 
not startle and distract drivers or 
draw attention away from the road 
at critical times At intersections, 
particular care is taken to locate 
trees and shrubs in such a way as 
to avoid obscuring clear vision of 
other traffic. 


Aesthetics of Road Geometrics 


In the geometric design of roads in Cape 
Town, particular attention is given to 
visual aspects, especially to the combination 
of vertical and horizontal lines and to the 
shaping and moulding of earthworks. 

Short curves, short straights between 
curves of the same hand, and adverse cross- 
fall on very flat curves are avoided since 
these produce unsightly perspectives. Slopes 
of cut and fill are not only kept sufficiently 
flat for landscaping purposes but are care- 
fully arranged to conform with the general 
nature—flat, rolling or mountainous—of 
adjoining terrain. Deep cuts and high fills 
are brought to steeper slopes by warping 
of cross slopes; the funnelled effect so pro- 
duced is preferable to the “ cheese wedge ” 
shape created by uniform slope in deep 
cuts. Slopes are rounded both top and 
bottom. At grade separated intersections 
the whole interchange area is treated as a 
landscaped unit with cut and fill shaped 
into a flowing streamlined pattern. 

Grade separated structures, too, are 
designed and created harmoniously to con- 
form with the landscape and with the flow 
of the road. Towards this end open 
abutments are usually preferable; and 
normal road cross-sections should continue 
physically as well as visually over all 
bridges. Multiple column piers and short 
spans should be avoided; indeed, the pier 
in the median strip is often best omitted. 

In bridge design today the emphasis is on 
lightness, and elegance rather than solidity 
should be the aim. Handrailing warrants 
particular attention—being aesthetically an 
important item. A _ variety of handrail 












Model of one of the 1,500 car space garages now under construction 
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treatments have been used in Cape Town's 
new bridges employing both concrete and 
aluminium, treated both by anodizing and 
by enamelling. 

The design of retaining walls required 
particular care. Nothing looks more un- 
sightly than a large expanse of bare, flat 
concrete wall. In Cape Town surface 
treatment of concrete has not proved parti- 
cularly satisfying, and untreated concrete, 
giving special care to formwork pattern and 
combined with bold relief, has been found 
preferable; folded plate designs which bring 
a variety of light and shade, lending interest 


to the structure have been particularly use- 
ful. 


Location and Planning 


Location of urban motorways should be 
such that landscaping and structural treat- 
ment produce optimum aesthetic effect. 
Open countryside is, of course, always an 
ideal place for a motorway, particularly 
alongside a river, skirting a hillside or 
traversing a park or forest belt. 

Care should be taken to site the highways 
along the boundaries of established or pre- 
scribed land use, thus creating natural 
borders instead of barriers splitting and 
dividing homogenous areas. In depressed 
and dilapidated areas the freeway often 
offers a splendid opportunity for urban 
renewal and rehabilitation and the eradica- 
tion of slums, although the provision of 
new homes for the persons thus displaced 
can create quite a problem. This, however, 
is a problem which should be welcomed 
rather than deprecated. 

Careful planning, particularly in sub- 
urban areas, will ensure location of freeways 
—for considerable lengths at any rate—in 
their most natural and best position—that 
is at ground level. In densely built-up 
areas, however, the need for cross access 
may well become dominant, and the motor- 
way must then be built either as a depressed 
freeway in cut or elevated on viaduct. 
Generally the depressed freeway is to be 
preferred, since appearance is enhanced 
and property values adjacent to the road 
are preserved; but practical difficulties 
posed by drainage and subsurface condi- 
tions may render this impracticable. 

Wherever a depressed freeway is planned, 
sufficient land should, if possible, be 
reserved to permit construction in sloped 
cut; but where right of way is so restricted 
that retaining walls are unavoidable, strips 
should be provided both at the base of the 
wall and in the service road to permit of 
planting with trees and shrubs to break the 
hard lines of the concrete walls. 


Central Business District 


It is, however, primarily in the central 
business district of the city that planning 
assumes paramount and predominant im- 
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portance in the location of motorways. Here 
more than ever is the danger acute of 
destroying established urbanity by the ruth- 
less imposition of major development 
schemes on traditional patterns of city 
growth in which the highway network is 
firmly entrenched. And here, more than 
ever, is the combined skill of architect, 
engineer and town planner essential. 

Rarely, if ever, should the urban motor- 
way plunge directly through the heart of a 
city. Far more effective is it to provide an 
inner loop or ring road around the 
business area. Moreover, topographic fea- 
tures—sea and rivers, and the blighted 
development commonly found around the 
central city—usually make is possible to 
select an economically practical route for a 
ring road without crippling expenditure on 
land acquisition. . 

The ring road or inner loop becomes in 
fact a useful border separating the central 
business district from other types of 
peripheral development. Within the ring 
the human scale will prevail; and here will 
be found all those features which give 
character and life to a city—historic build- 
ings, civic squares, shopping precincts, 
fountains, parks and pedestrian malls. At 
the same time the functional requirements 
of the modern world will also be met; 
traffic will flow smoothly, speedily and 
safely along radial motorways, enter the 
freeway inner loop, traverse it to a selected 
specially designed point of entry to the 
core, and then finally, travel via a connector 
to strategically and conveniently located 
parking garages. 

Parking 


An effective freeway network will not in 
itself solve the problem of evolutionary 
development created by the internal com- 
bustion engine. 

It is irrational, to say the least, to con- 
struct highways capable of bringing large 
numbers of cars into a city and then leave 
these to gyrate in growing confusion as they 
vainly seek a parking place. 

In suburban areas, still relatively sparse 
in development, and where land values are 
not too high, the problem is fairly easy. 
Parking lots and compulsory on-site parking 
for large buildings are usually enough to 
overcome any serious difficulty. 

In dense and overbuilt central city areas. 
however, the problem is both acute and 
fraught with complication. Land values are 
invariably too high for economic establish- 
ment of parking lots, on-site parking—un- 
less on very large sites—is often more a 
hazard than a help, particularly in narrow 
streets, and building sites—particularly in 
old cities—are frequently far too small to 
permit any effective parking provision at all. 
Indeed in very few commercial areas of 
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most older cities can even the compulsory 
provision of suitable off-street loading and 
offloading facilities be enforced. 

It is not surprising, therefore, that in 
almost every city of the world central park- 
ing space is at a premium and that condi- 
tions frequently exist which are little short 
of chaotic. 

Conditions in Cape Town reflect an 
almost universal picture. A comprehensive 
C.B.D. parking survey was made in Cape 
Town in 1956 before widespread introduc- 
tion of parking meters and the construction 
of parking garages. This survey showed 
that as many as two motorists in every three 
parked illegally; about 25,000 car trips were 
made to the centre of Cape Town daily; 
and the number of illegal parkings was as 
high as 17,000. 

In such circumstances parking regulations 
became virtually unenforceable. All-day 
parkers, generally the first to arrive in the 
morning, invariably pre-empt all available 
kerbside parking as well as that of public 
squares; and posted time limits are simply 
ignored. Short-term parkers, the shoppers 
and clients of central city businesses and 
those on whom the economic livelihood of 
the district depends, are frozen out. 

In many cities these are the conditions 
that have seriously inhibited commercial 
activity and caused property valutions to 
drop. The consequential decline in muni- 
cipal rate products from C.B.D’s have had 
widespread repercussions. Invariably, rates 
from central business properties are a city’s 
principal source of revenue, and are used 
to subsidise development of peripheral 
areas. Any drop in C.B.D. rate product, 
therefore, is a blow at the whole structure 
of municipal finance. 


Parking Meters 


Many of the above difficulties can be 
alleviated by properly located parking 
meters. Time limits become easily en- 
forceable and parking turnover is improved. 
The all-day parker is now forced to give 
way to the shopper and other short-term 
parkers. 

Almost every central parking space in 
Cape Town has now been metered, and 
improvement in parking characteristics has 
been significant. 

But parking meters represent only part 
of the solution. In spite of higher turnover, 
the number of spaces actually available is 
rarely sufficient to meet demand. Only by 
the provision of off-street parking facilities 
can the shortfall be made good. 


Walking Distance 
Experience has shown that unsuitably 
located parking garages or parking lots 


serve little purpose. Motorists, in particu- 
lar short-term parkers, are unwilling to 





A model of the proposed Wates development, which was the subject of a planning appeal 
J the estate owners and Wates, Ltd., before an Inspector appointed by the Minister of 

ousing and Local Government at Kensington Town Hall on April 19-20. The proposed 
development covers an area of 1% acres in Addison Road, Kensington, and consists of 


an 1l-storey block of flats and 17 three-storey four-bedroomed houses. 


A large car parking 


area is provided at basement level jn the flats 
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walk more than a limited dista 
their car to their destination; indeed os 
will even park illegally to avoid doin 4 
This has been confirmed in Cape Ba 
where the average distance walked a 
parking is only about 160 yards, x 
As a result of this tendency, 
garages can effectively serve only a limit d 
area around them; it is generally agreed tha 
this one, — more than that - 
compassed by a radius of abou ; 
the parking site. * 800ft. from 


Parking 


Master Plan for Parking 


Parking demand is not spread ynj : 
over the city. It is largely consenaant 
the central “core area.” Most off-street 
parking facilities should therefore be pro 
vided in centrally situated garages within 
or immediately adjacent to, the “ core 
area.” 
_ Ease of access to parking garages js as 
important as proximity to destination. Off. 
street facilities should be sited on feeder 
roads of adequate capacity leading in from 
the central city Ring Road. A motorist is 
thus afforded congestion-free travel from 
his home to a garage close to his destination 
Ideally, he would drive in along a suitable 
freeway or major arterial route to the city 
proceed around the ring, and then travel 
inwards along an adequate feeder road to 
the parking garage situated closest to his 
destination. 

A master plan for parking facilities jn 
Cape Town, prepared on this basis, allows 
for the provision of 16,000 spaces in off. 
street parking facilities, sufficient for the 
city’s requirements for about the next 25 
years. 

Two garages of 1,500 car space total 
capacity are now under construction and 
will shortly be opened to the public. They 
are being constructed and will be operated 
by private enterprise on municipally owned 
sites under special favourable long-term 
leases. Both are multi-purpose projects, a 
service station, shops and offices being in. 
corporated in the building as well as park- 
ing facilities. These arrangements, together 
with the considerable revenue that derives 
from parking meters, have served to solve 
most of the financial problems associated 
with the provision of low-cost economic 
parking facilities and have made possible 
their provision virtually on a no profit, no 
loss basis. 


The Future 


Cape Town has met the challenge of 
evolutionary change by initiating a 10-year 
road programme aimed at providing the 
city with the comprehensive network 
pattern of urban motorways which econ- 
omic expansion and healthy growth urgently 
demand, and in so doing to build highways 
which will enhance the beauty and attrac- 
tiveness of a city already renowned for the 
richness of its natural scenic and topo- 
grapical splendour. The path to fulfilment 
has already been set. 

This is the path of progress and doubt- 
less it is also the path that will ultimately 
be followed in Britain. British aversion to 
doctrinaire and dogmatic policy, the native 
genius for compromise and the rare ability 
to find balanced moderate solutions to ex- 
plosive national problems, will enable this 
great country to steer a sensible course 
between the extreme solutions of over- 
idealistic and sometimes impracticable 
architects on the one hand and unimagina- 
tive function-dominated engineers on the 
other. 


To yield to the sentimentalists and build ~ 
no urban freeways at all or to build them” © 


on too small a scale would, in the long 
run, serve merely to invite economic 


disaster. On the other hand, to build roads 
solely as highly efficient super-speedways — 
without regard to either adequate aesthetic © 
or planning criteria would be deliberately to 
court social catastrophe—a state of affairs ” 


all the more lamentable because it would 
be unnecessary. 


Like the sleek well-proportioned | cat ™ 


which has given rise to the problem, like * 
building skilfully and artistically designed, 
and like a handsome healthy human being 
there is no reason why a city should not be 
both efficient as well as beautiful. 
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PRESIDENT ON WHY FEW ENGINEERS REACH 


ECOGNITION of the engineer at 
R board level was relatively rare, 
said Mr. G. D. Jorpan, M.Eng., 
A.M.I.Mech.E., president of the Institu- 
tion of Plant Engineers, when he gave 
his presidential address at the Institu- 
tion’s annual conference held at Black- 
pool last week. 

The engineer was recognised as a 
creator, he said, but as a thinker it was 


mistakenly believed that his ability was 


limited to the narrow path joining the 
concept and completion of a strictly engi- 
neering activity. ; 

While there was still an ever-increasing 
demand for engineers in industry, and 
while it was true to say that Government 
and industry alike were making continued 
efforts to recruit them, there was still a 
level in the shaping of policy beyond which 
few engineers progressed. : 

“The qualities of a good engineer in- 
clude the ability to allow his thoughts to 
rove rapidly from one problem to another, 
because it is a characteristic of modern 
industry that the every-day problem is 
usually of the emergency type,” continued 
the president. “It is not, however, suffi- 
cient to be well qualified technically nor 
to be able to think quickly. The engineer 
who can qualify for a seat on the Board 
must be able to articulate in such a way 
as to be clearly understood by the non- 
engineer. 5 ; 

“In order to make an engineering con- 
tribution to company policy involving pro- 
duction, accountancy, sales and other 
techniques, the engineer must understand 
disciplines other than his own. Breadth of 
knowledge and articulation are matters 
which can and have been promoted by 
this Institution.” 


Greatest Challenge 


Mr. Jordan said perhaps the greatest 
challenge today to the engineer was the 
desire to take full advantage of new 
scientific ideas, a desire resulting from 
this country’s peculiar position in the 
competitive world of industry. There had 
always been a wide gulf, an often in- 
surmountable gap, between the elegant 
research discovery and the application of 
that discovery in a practical way. Who 
knew how many brilliant ideas had been 
shelved for want of interpretation into 
practical reality? The fault might lie in 
difficulties of language, in the ability of 
one party to articulate so as to be under- 
stood by any other party whose discipline 
was so different that the language barrier 
proved insurmountable, but whatever the 
teason there was a desperate need for a 
new race of engineers who could translate 
scientific conclusions into units of indus- 
trial production. 

“In this challenge of the present and 
the future we see the trend of thought 
which is resulting in machines to aid and 
replace men’s muscles, the elimination of 
Physical toil and the use of computer 
devices at the heart of control systems 
and as substitutes for monotonous clerical 
tasks,” he stated. “The creation of these 
machines and processes involve heavy 
capital expenditure and the creative genius 
of the engineer, Either we as plant engi- 
neers must adapt ourselves to these new 
conditions or we must be_ responsible 
enough to encourage the growth of a new 
type of maintenance personnel whose 
training and experience is directed towards 
the care of these sometimes intricate 
machines operating on complex principles.” 


Steel Industry 


Pointing out that he had spent the 
whole of his working career within the 
steel industry, the president said that in 
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this industry they could trace the many 
changes and advances caused by both the 
old and new industrial revolutions. From 
the early pattern of industrial organisation, 
based on the small family business, there 
had been since the middle of the 19th 
century, a gradual change resulting in the 
integration of businesses concentrating on 
a single product, so that they now had the 
large integrated steelworks in selected 
areas of this country. 

Integration had brought with it a much 
higher concentration of scientific know- 
ledge and available capital. The techno- 
logical advances accelerated by two world 
wars, had compelled the industry to devote 
greater attention to research and develop- 
ment. The complexities of large operating 
units and of industrial plant and equip- 
ment had resulted in an ever-increasing 
degree of specialisation by managerial, 
service and engineering departments. 

Since the war the steel industry had 
spent some £900 million on development 
and had committed itself to a further 
£450 million by 1965. Its capacity was 
expected to rise from some 26 million 
ingot tons to over 34 million tons by 1965. 
These investments had been made not 
only with the object of raising output but 
also, and perhaps far more important, to 
raise efficiency. 


Significant Productivity Rise 


Productivity, as measured by the 
volume of output per man year, had risen 
significantly but at the same time, so had 
the ratio of administrative staff to opera- 
tives. The effects of integration and 
efficiency had made the task of controlling 
large industrial units a much more 
demanding occupation. The result had 
been management specialisation whereby 
personnel, work study, commercial re- 
search, welfare and other like departments 
had become commonplace. 

While the management side of industry 
had been faced with so many problems of 
complexity and control, so had the engi- 
neering departments. The chief engineer 
of the integrated steelworks had a vast 
network of activities to control. Plant 
design and development, major capital 
schemes with all their civil, electrical, and 
mechanical engineering aspects, and the 
maintenance of plant which was expected 
to be fully productive for 350 days out of 
every 365 in the year were all responsi- 
bilities making the engineering department 
a vital part of the organisation. 

The Institution of Plant Engineers 
recognised the breadth of knowledge re- 
quired by the plant and works engineer, 
knowledge which in many medium- and 
small-size industrial units was vested in 
one man. In the vastness of the steel 
industry the departmental plant engineer 
was also expected to have this knowledge 
and fulfil the maintenance function, but 
because of the complexities of modern 
plant and the extent of his responsibility, 
and in order to integrate a variety of 
engineering functions between depart- 
ments, specialisation in terms of engineer- 
ing had also become commonplace. Fuel, 
lubrication, instrumentation, planning, 
estimating, were but a few of the topics 
receiving specialist attention. All those 
engineers performing these functions con- 
tribute to the general picture of a main- 
tenance organisation in the large industrial 
unit. Again, the Institution recognised 
the part they played within the broad 
framework of its activities. 


The Institution 


Turning to the Institution, Mr. Jordan 
said: “We are still young and as such are, 
and I hope always will be, refreshingly 


different. In terms of types of industry, 
experience, and academic ability, we 
recognise a very wide range of people 
and functions. Our activities are corre- 
spondingly diversified and we are fortu- 
nate in a membership which is not only 
interested in the progress of the Institution 
but is also willing to voice its feelings in 
the interest of progress. 

“Since its inception the Institution has 
paid particular attention to education and 
training. To engineers outside our mem- 
bership we have become particularly 
associated with our highly successful 
refresher courses. More recently we have 
promoted a one-day symposium, the first 
we hope of many. In the field of student 
education the City and Guilds Course, 187 
in Plant Engineering, is unique in its 
content and treatment. 


Attracting Students 


“The motive for our interest in student 
education and training is of course the 
desire to attract student and graduate 
membership of the Institution. In this 
we have so far failed. I look forward to 
the day when we shall have student and 
graduate sections at each of our branches, 
members of which can play a real part 
in promoting Institution activities and who 
may be guided towards shaping Institution 
policy in preparation for the day when 
they become corporate members. 

Our influence must and will inevitably 
grow for we have a responsibility not onlv 
to our country and our profession, but 
also to the generations of young plant 


engineers who will in the future stand in 
judgment of our efforts.” 





COSTAIN’S WEST END THEATRE 
CONTRACT 


Richard Costain, Ltd. have been 
awarded the contract to build a new West 
End theatre off Leicester Square. The 
theatre, the “Prince Charles”, will have 
seating for 500 and a large lounge and bar, 
and is to be built for Atlas Securities. 

‘The building will be a composite one 
with two floors of offices and some flats 
above, with a roof garden restaurant which 
will be open to the public. Cladding of the 
building, the frame of which is in steal 
encased with concrete, will be in stone and 
marble. Work is to start early in May and 
the contract is scheduled for completion 
in 70 weeks. Architects are Carl Fisher 
and Associates. 
_ Richard Costain are at present nego- 
tiating further work with Atlas Securities. 


NEW ENGINEERING COURSE FOR 
TECHNICIANS 


Details of a new general engineering 
course for young school-leavers are an- 
nounced by Sir David Eccles, Minister of 
Education, in a memorandum to local 
education authorities. The course, which 
will be introduced into technical colleges 
in the autumn, is intended for boys aged 
15 and 16 who show promise of being able 
to qualify as technicians. The technical 
subjects in the syllabus will require about 
240 hours a year. The scheme also pro- 
vides for the inclusion of English and 
general studies. 

An important and novel feature is that 
it provides a common introduction to 
courses in both mechanical and electrical 
engineering. Boys who succeed will pro- 
ceed either to an Ordinary National 
Certificate course or to one of the various 
courses for engineering technicians. 
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A LAWYER CONSIDERS... 


A Planning Mistake — Restraints on Employees 


N unfortunate case of a builder search- 
ing for a yard and finding himself 
involved in the technicalities of our com- 
plicated planning law, Southend Corpora- 
tion v Hodgson (Wickford), Ltd. [(1961) 
2 All E.R. 46], has been reported. 

The builders wanted to buy premises at 
Leigh-on-Sea for use as a builder’s yard. 
Before purchasing a piece of land which 
they thought suitable they wrote to the 
corporation’s engineer and surveyor as 
follows: “We have been looking for a 
builder’s yard for some time and now we 
have the opportunity to purchase one at 
37 Eastwood Road North, which we under- 
stand has been a builder’s yard for about 
20 years until the death of the owner. 
Although we hope there will be no objec- 
tion to our continuing this type of business 
we would be very pleased if you would 
let us know if this can still be used for 
a builder’s yard. We are enclosing a rough 
site plan for your information.” A few 
days later came the reply on the corpora- 
tion’s note-paper, very short and to the 
point: “Proposed Builder’s Yard, 37 East- 
wood Road North, Leigh-on-Sea. In reply 
to your letter dated February 6, the land 
you have shown on the plan accompanying 
your letter has an existing user right as 
a builder’s yard and no planning per- 
mission is therefore necessary.” It is clear 
under planning law that to continue an 
existing user of land does not require 
planning permission. 


The builders bought the land, not un- 
naturally relying on this official seeming 
letter from the local planning authority 
and therefore not attempting to seek any 
further permission before using the land 
as a builder’s yard. However, a little later 
the corporation’s clerk wrote to the 
builders as follows: “I am given to under- 
stand that you have had correspondence 
with the Borough Engineer in which it 
was suggested that the land had an exist- 
ing use as a builder’s yard, However the 
Southend corporation has received many 
complaints about the use of this land, as 
a result of which a considerable amount 
of evidence has been presented to the 
corporation showing that the land has not 
been used as a builder’s yard and has no 
existing use as such. I am writing there- 
fore to inform you that the corporation 
has decided that the land cannot be used 
as a builder’s yard without planning per- 
mission and, furthermore, that such use 
does not appear to them to be in keeping 
with the surrounding development.” Later 
on the builders, who continued to use the 
premises as a yard, received an enforce- 
ment notice telling them to cease using 
the land as a builder’s yard. The builder 
appealed to the magistrates against this 
enforcement notice and they held that 
the corporation were bound by what their 
engineer had stated; no permission was 
therefore needed and no question of an 
enforcement arose. The corporation 
appealed to the Divisional Court. 


Divisional Court’s Views 


The Lord Chief Justice felt unable to 
support the magistrates’ decision though, 
as he said, he had strained throughout the 
case to try to support it since the builders 
only bought and used the land as a result 
of the corporation’s letter. By S. 23 of 
the Town and Country Planning Act, 1947, 
“if it appears to the local planning 
authority that any development of land 
has been carried out after the appointed 
day without the grant of permission re- 
quired in that behalf the local planning 
authority may .. . if they consider it 
expedient so to do having regard to the 
provisions of the development vlan and to 
any other material considerations, serve 
on the owner and occupier of the land a 
notice under this section”; this is of course 


the section under which the corporation 
had issued the enforcement notice in 
question in this case. The builders con- 
tended that by their engineer's letter the 
corporation were prevented from saying 
that planning permission was required and 
thus prevented from issuing the enforce- 
ment order; or, in legal terms, that the 
letter constituted an estoppel. 

It is clear that if a public authority, 
which would of course include a local 
authority, has a duty to perform under 
some statutory provision which is intended 
to be performed for the benefit of the 
public this rule of estoppel cannot apply. 
Section 23, quoted above, however, merely 
gives a discretion to the local authority 
and does not impose on them a positive 
duty to issue an enforcement notice in 
the circumstances envisaged by the 
Section. The builders therefore argued 
that an estoppel could arise from the engi- 
neer’s letter. The Divisional Court could 
not agree. They quoted certain remarks 
from a previous case: “where .. . statute 
imposes a duty of a positive kind... 
for the doing of an act... it is not 
open to the defendant to set up an estoppel 
to prevent it. This conclusion must follow 
from the circumstance that an estoppel is 
only a rule of evidence which under 
certain special circumstances can be in- 
voked by a party to an action... it 
cannot avail to release the authority from 
an obligation to obey such a statute... . 
The duty of each party is to obey the 
law.” In this case, while Section 23 did 
grant a discretion and did not impose a 
positive duty, nevertheless the Court felt 
that it imposed a duty on the corporation 
to exercise a free and unhindered dis- 
cretion. Just as it is clear that a local 
authority cannot by contract hinder the 
exercise of discretion given by statute, so 
also was it clear in the Court’s view that 
an estoppel could not be raised to hinder 
the corporation’s exercise of its discretion. 

The position therefore was as follows. 
Did the engineer’s letter contain a repre- 
sentation that the land in question had an 
existing user right as a builder’s yard 
and that this prevented the corporation or 
anyone else from seeing whether this 
representation was true or not; in other 
words, its truth, and the legal result that 
under planning law no permission to con- 
tinue an existing user was necessary and 
no question of an enforcement notice 
could arise, could not be disproved 
because a responsible official of the cor- 
poration had said that it was the truth. 
The Court could not accept this argument. 


In their view the only way of deciding 
whether their duty to exercise their dis- 
cretion under Section 23 had arisen or 
not would be by deciding, from the true 
facts, what the land had been used for 
before it was bought; in these circum- 
stances, to say that, because of the 
engineer’s letter, the true facts could not 
be found would really be to hinder the 
local authority’s exercise of its discretion. 
The Court therefore sent the case back 
to the magistrates to find out the true 
facts and see whether the enforcement 
notice was valid because planning per- 
mission would have been required but had 
not been obtained. 


Protection 


Of course, as the Court’s judgment 
makes clear, sympathy though not the law 
is on the builder's side in this case. How 
can one be protected against the intricacies 
of our planning law so as not to be trapped 
like the builder here? One answer is in 
the main Planning Act of 1947 itself. 
Under S. 17 if one wants to change the 
use of land or carry out some operation 
on it then one can ask the local planning 
authority in writing whether it amounts 
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to development for which planning pe 
mission is required; whether this z 
cedure is open if one only wants to te 
whether one can continue a previous ome. 
ing use of the land is not clear so it might 
not have been a procedure of any wes 
the builder in this case. However the 
Court in this case did refer to this i. 
portant procedure but were satisfied that 
the correspondence between the builder 
and the corporation’s engineer did not 
amount to a request under §. 17 for , 
determination by the local planning 
authority as to whether planning om 
mission was Or was not required because 
the use of the land would amount to 
development. 

The only safe way of protecting oneself 
in this matter, however, is to place all 
property transactions, which almost always 
involve matters relating to planning law 
in the hands of a solicitor. Only in this 
way can one be reasonably sure that one 
has not fallen foul of some planning 
restriction. 


Restraints on Employees 


N B. Cheal and Sons, Ltd. v Hickie, 
reported in The Estates Gazette for 
February 25, 1961, C. Ltd., a building 
company, claimed an injunction to restrain 
H from being interested in the business 
of builder, decorator, electrical, hot water 
or sanitary engineer within a seven mile 
radius of C. Ltd.’s_ registered office in 
Worthing. H had been a joint managing 
director of C. Ltd. from 1953 to 1960 and 
his agreement included a restraint in the 
terms set out above for which the court's 
assistance in enforcing that restraint had 
been requested. H left C. Ltd. and went 
into partnership in a_ building and 
decorating business at Portslade which was 
outside the seven mile radius but certain 
breaches of the restraint were alleged, If 
the restraint were enforceable at all there 
seems to have been little doubt that H 
had broken the restraints he had pre- 
sumably accepted when he entered into 
the agreement with C. Ltd. The real 
question for the Court was—were these 
restraints enforceable at all? 

In an article in The Contract Journal 
for May 12, 1960, this important question 
of the validity of restraints on employees 
was discussed. It is clear that the only 
restraints that stand a chance of being 
enforced in the courts are those reasonably 
necessary to protect the employer's pro- 
prietary interests; restraints designed 
wholly or chiefly to prevent competition 
are never enforceable as such. Applying 
that principle to this case the Court found 
that H had the misconception that cus- 
tomers he had brought to C. Ltd. were 
his and not C. Ltd.’s and to this extent 
the Court were against H. But the area 
of the restriction imposed provided a 
grave difficulty to the Court in upholding 
the restraint. The area included part of 
Portslade, Southwick and Lancing, all of 
Worthing borough and the rural district. 
On the facts C. Ltd.’s business was almost 
entirely confined to Worthing borough s0 
that the Court felt that the seven mile 
radius included areas where the company 
had not carried out work. That being 
so the restraint was too wide and was not 
enforceable. As the Court could not alter 
the restraint to cut down the radius to 
the borough of Worthing C. Ltd. were 
unable to enforce the restraint against H. 

This case demonstrates the point 
stressed in the article of May 12, 1960, that 
restraints on employees must be reasonable 
both as to area and duration; if this is not 
done then almost always the whole 
restraint will be unenforceable and the 
employee concerned left at liberty to i 
flict serious harm on his former employers 
business, 
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CENTRAL REDEVELOPMENT OF NEWCASTLE 


Traffic and Road Proposals 


HE Planning Department of New- 
castle upon Tyne came into being 
on November 1, last and the first report 
of the City Planning Officer, Mr. Wilfred 
Burns, M. Eng., Dip.T.P., A.M.T.P.I., 
AM.LC.E., has now been published. 
This deals with proposals for the re- 
development of the central area of the 
city. : 

The report points out that the central 
area is characterised by low density resi- 
dential population, a large concentration 
of employment in shops, offices and ware- 
houses and by traffic congestion and car 
parking problems. Whilst the centre of 
the city is an area of great Vitality and 
character, many unsatisfactory features 
are revealed when a study of this kind is 
undertaken. The majority of the build- 
ings in the city centre were built in the 
nineteenth century and many of them are 
now in a state where redevelopment has 
become a matter of considerable urgency. 
Mixed uses occur in many areas and this 
helps to spread blight which arises from 
the condition of the buildings themselves. 

Throughout history there has been a 
drift northwards and to-day this has 
reached the state where decay is evident 
at the river and where a determined effort 
will have to be made to see that Newcastle 
remains a city with a river rather than 
a city having turned its back on the river. 

In addition to all this is the much talked 
of traffic problem which calls for radical 
solutions if convenience is to be restored 
to all central area users. Traffic will per- 
haps increase by two or three times in 
the foreseeable future and conditions can 
be expected to deteriorate rapidly if action 
is not taken. 


Large Scale Effort 


Because of the age of the city centre, 
a jarge-scale effort has now to be made 
in respect of redevelopment, and the pro- 
cess will be one almost of central area 
revolution rather than evolution. Pres- 
sures are felt all round the central area 
and the opportunity seems to be presented 
of creating, within the space of a relatively 
few years, a fine city centre that will 
function efficiently for the next few genera- 
tions, 

Costs will undoubtedly be high but so 
will the opportunities, and failure to grasp 
the opportunities at this stage could result 
in piecemeal redevelopment to the detri- 
ment of the city, adds the report. 

In the plan which is now put forward, 
an attempt has been made to keep the 
best of the old development, and it will 
be the aim to integrate the new into the 
old city in a way which gives continuity. 
The plan indicates ways in which the river 
area could be brought back into the city’s 
life. It is expected that the shopping 
centre will develop as a truly regional and 
specialised centre and that it will need 
to expand. 


Finding Traffic Solutions 


Traffic solutions can only be found by 
the provision of limited access free flow 
roads taking away from the business core 
the vehicles that are not wishing to be 
within that area, and the plan therefore 
Proposes an urban motorway system. Slow 
moving inner circulation traffic is separated 
from the traffic passing through the central 
area Or proceeding rapidly to a central area 
destination, and all traffic is separated, as 
far as Possible, from pedestrians. Adequate 
Provision, it is hoped, can be made for 
the static vehicle in a way which will not 
€stroy the character of the shopping 
centre, _The plan also attempts to sort out 
the various conflicting land uses into a 
ogical pattern for development. 
€ report emphasises that the plan is 
only the beginning of the work on central 


redevelopment and there is 
investigate and to design. 

Discussing traffic congestion the report 
says the concentration of cross-town traffic 
in the central area is not the only cause 
of the present congestion. Much of this 
can be attributed to failure in the road 
pattern itself and the use made of these 
roads by modern traffic. Like any other 
city, the pattern of its streets has grown 
up over the years and the central streets 
are now, by and large, quite unsuited to 
the traffic they are carrying. The mixture 
of cross-town and local traffic means that 
there is a continual conflict of purpose 
between the various types of traffic using 
the streets, with local stopping and turning 
traffic frequently frustrating the driver who 
wishes to get through the centre as quickly 
as possible. The heavy loads concentrated 
at the many junctions create frequent con- 
gestion; this reduces the speed of traffic 
travelling through the central streets and 
automatically reduces their capacity. 
Right-turning traffic at road junctions also 
has a similar effect, whilst at the kerbside, 
bus stops, parked cars and vehicles ser- 
vicing buildings reduce the effective width 
of streets and are a perpetual source of 
frustration and danger to _ pedestrians. 
Within this picture of traffic congestion 
the pedestrian has to find his way as best 
he can amongst the vehicles, and where 
pedestrian movement is facilitated by 
pedestrian crossings further restrictions on 
the flow of traffic occur. 


much to 


Proposed Road Pattern 


The major function of the new road 
system now suggested is to enable all 
traffic which must pass between one side 
of the central area and another to do so 
easily and speedily without choking the 
central area streets which have their own 
particular function. In order to do this 
a new system of main distributor roads 
around the central area will be required. 
This system is referred to as the Central 
Motorway System and its principal func- 
tion will be to ensure that traffic having 


diverted around it; at the same time these 
roads will act as distributors ensuring that 
traffic needing to enter the central area 
will be able to do so freely at the point 
of entry closest to its destination. Further- 
more traffic passing directly through the 
city and cross-town traffic will have no 
cause to enter the inner core. 

All traffic which enters the central area 
in the future must be traffic which has 
essential business in the centre, and the 
road pattern suggested for the area within 
the proposed central motorway system is 
designed to serve four major purposes: 

(a) Easy circulation of essential traffic 
between the various parts of the 
central area. 

(b) Ready access to car parks. 

(c) Adequate servicing to all buildings 
without creating congestion on the 
main streets. 

(d) Routes for public service vehicles 
to serve all the major parts of the 
central area, thus enabling a high 
standard of service to be maintained 
for the public. 

It is impossible to consider the new 
distributor roads forming the central 
motorway system without considering the 
number and capacity of crossing points 
of the Tyne within the central area. The 
carriageway of the Tyne Bridge is of 
limited width and cannot be widened with- 
out complete reconstruction of the bridge. 
Other crossings of the Tyne are even more 
limited. Furthermore, it is impossible to 
consider new locations for crossing points 
without taking into account developments 
which might be expected on the Gateshead 
bank of the river. 

The Durham Motorway will end in the 
vicinity of Blackfell and will have spurs 
to the east to the Tyne Tunnel and west 
(to the new high-level Scotswood Bridge). 
This is part of the major regional road 
framework and careful thought will have 
to be given by the Gateshead County 
Borough Council to the question of how 
traffic originating on this regional road 
framework will gain access to the central 
areas of both Gateshead and Newcastle. 
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bridge capacity across the Tyne it seems 
reasonable to assume that the rebuilt 
Redheugh Bridge will in time become a 
very important river crossing point and 
that future road connections to the bridge 
should be regarded as an important north- 
south route. 

The main north-south and east-west 
distributor roads should be designed as 
urban motorways. They would then have 
no frontage development and access would 
be possible only at the major junctions. 
In these circumstances it should be pos- 
sible to design these roads for speeds of 
between 35 and 40 miles per hour, but it 
must be remembered that they will be 
connected to roads which are already in 
existence and which have lower speeds. 
Pedestrians would be completely separated 
from these new roads and it is hoped to 
be able to arrange bus services so that 
there would be no setting down or picking 
up of passengers. 

The plan therefore proposes that the 
new north-south routes should be: 

(a) The western portion of the central 
motorway system. This would con- 
nect the new Redheugh Bridge with 
the Great North Road at the Hay- 
market by a direct free flow line. 

(b) The eastern portion of the central 
motorway system. This would con- 
nect the Tyne Bridge with the Great 
North Road north of Barras Bridge 
and would follow closely the line of 
the ring road as at present defined. 

As far as east-west traffic is concerned, 
the plan proposes two new roads to act 
as free flow roads complementary to the 


two free flow north-south roads. These 
new roads would be: ; 
(a) The lower east-west route. This 


would connect City Road at Sally- 
port with Scotswood Road and the 
new Redheugh Bridge. ; 

(b) The upper east-west route. This 
route would connect New Bridge 
Street east of the Goods Depot with 
the line of the western part of the 
central motorway in the vicinity of 
Morden Street. This is an expensive 
and difficult road involving three 
level junctions and the department 
will continue to search for an easier 
and cheaper solution. 


Proposed Internal Street Pattern 


The function of the city streets has been 
defined as providing circulation between 
various parts of the city centre, providing 
access to car parks and service to build- 
ings, and providing routes for public ser- 
vice vehicles which will bring their 
passengers as near as possible to the 
shopping and business areas. It would be 
wrong, however, to think only in terms 
of traffic when considering the central 
area internal road pattern, continues the 
report. Consideration must be given to 
the needs of the pedestrian within the 
central area and in particular to the needs 
of the shoppers within the major shopping 
areas. With these objects in mind, there- 
fore, it is proposed to create three major 
precincts within the central area, each 
surrounded by a series of city streets 
which would carry the bulk of the traffic 
circulating round the precincts. Traffic 
would be able to enter these precincts only 
for the purpose of gainYng access to the 
car parks or servicing buildings, and the 
major portion of the circulating space 
within these precincts would be allocated 
solely to pedestrians in areas completely 
separated from vehicular traffic. 


The most important of these precincts 
will be that containing the major shopping 
area, and it is proposed that the circula- 
tion route surrounding this area should 
consist of Market Street. Grainger Street, 
Newgate Street, Percy Street. St. Mary’s 
Place, and a new road which would be 
constructed east of Northumberland Street 
and approximately on the line of Ridley 
Place, North Street and Carliol Street. 
Moreover all roads within this area would 
be closed to through traffic and those 
which are retained should be used for 
service purposes only. In particular, it 
is intended that Northumberland Street. 
New Bridge Street and the upper parts of 
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Grey Street and Grainger Street should be 
retained as pedestrian shopping streets. 
These streets at present provide service 
to the shops fronting on them, and it will 
be a feature of the redevelopment of much 
of the back land in these areas that new 
service ways will be provided in order 
that rear service can be given to both 
existing and redeveloped property along 
the lines of these streets. 


Car Parking 


Substantial car parking will have to be 
provided within the circulating road and 
as close as possible to the main shopping 
area. The intensity of use and the value 
of land in this area will be such that it 
will be impossible to provide car parking 
on the basis of surface car parks. In 
general terms it is anticipated that this 
car parking will have to take the form both 
of multi-storey car parks and, where pro- 
vided in the redeveloped shopping area, 
of a two-level circulation system, the lower 
level providing service ways and car parks 
for the shops and the upper level being 
available for pedestrian use only. 

The second precinct area will be a 
smaller one enclosing the Clayton Street 
shopping area, the area of mixed uses 
around Westgate Road and the approach 
to the Central Station. The circulating 
road in this case will consist of the 
southern end of Grainger Street, Westgate 
Road east of its junction with Grainger 
Street, Orchard Street or Clavering Place, 
Forth Street, a new road linking Forth 
Banks with Clayton Street West, Clayton 
Street West, a new road on the line of 
Cross Street and Low Friar Street, and 
Newgate Street. The line of this circu- 
lating route is much less clearly defined 
by existing roads than the one suggested 
for the major shopping area and a great 
deal more detailed investigation will be 
required before a final line can be 
established. In particular, it may be 
desirable to extend the route in a westerly 
direction to include the Black Friar’s area 
in which case Stowell Street would replace 
Low Friar Street as the western boundary. 

The third major precinct will include the 
area at present served by Grey Street, Bigg 
Market, Cloth Market and Groat Market. 
The line of the circulating road will follow 
the present line of Pilgrim Street south 
of Market Street, Mosley Street, Colling- 
wood Street, Neville Street, Grainger 
Street and Market Street. 

As was the case with the major shop- 
ping precinct, both these later precincts 
will have all through traffic eliminated, and 
existing streets in these areas will be used 
either for servicing buildings in the area 
or will be closed and used as pedestrian 
routes. 


Traffic and the Pedestrian 


Considerable importance is placed upon 
the separation of pedestrians and traffic 
in the central area. An overwhelming 
case can be made out for such separation 
on road safety grounds alone, but of equal 
importance is the necessity to create new 
shopping and business areas where fhe 
pedestrian can regain his rightful place as 
the major user of the area, and where he 
may go about his daily business without 
the noise, inconvenience and danger from 
traffic. Within these pedestrian areas a 
whole new field of urban design can be 
developed to provide the city centre with 
an environment giving pleasure and delight 
to its users. 

The three major internal circulating 
routes now suggested will have common 
boundaries with each other, and it will 
thus be relatively easy for traffic to inter- 
change. These points of interchange will 
require junctions capable of dealing with 
a fairly heavy traffic load. It may be 
possible, by using existing streets as one- 
way streets. to develop a series of large- 
sized islands at these junctions. In these 
circumstances a free flow of vehicles 
throughout the central area streets could 
be achieved but it may mean that pedes- 
trians wishing to cross the main circulating 
routes would experience some difficulty, 
since vehicles may be expected to be 
travelling at speeds faster than at present. 
In these circumstances thought may have 


April 27 196] 


to be given to the provision of 

of underpasses. An alternative ao 
may be to control each of these junctions 
by a traffic light system, in which 
the traffic would be automatically ja 
into groups and the problems of pedes 
trians crossing the roads would be - 
siderably eased. . _ 

It is not considered necessar 
central area streets to be deena 
speeds in excess of 20 m.p.h,, and it will 
be an aim of the design to see that th 
speeds are kept deliberately low go as . 
encourage as much through traffic = 
possible to use the central motorway 
system and to ensure the greatest OVeral] 
efficiency and safety. A deliberate attempt 
has been made to stop any Possibility 
easy direct crossing of the central area 
In this way one can ensure that the central 
area streets are retained for use only } 
vehicles having genuine business in re 
central area. 

Where redevelopment is to take place 
completely new service ways to buildings 
will be provided in order that these can 
be divorced from both the circulating 
route and the pedestrian ways. There will 
however, be areas within the centre where 
no redevelopment is anticipated for many 
years to come, where it will be necessary 
to provide new rear service ways to 
buildings fronting the existing streets, 

The road proposals outlined will involve 
a very heavy capital expenditure, but they 
will provide a road pattern which will meet 
the needs of the continual build-up of 
traffic for many years to come, states the 
report. It should be emphasised that at 
this stage the proposals are in diagram. 
matic form only and detailed lines cannot 
yet be defined. It should also be realised 
that many intermediate solutions to traffic 
problems will be necessary. 


LONDON SAFETY GROUP’S NEW 
CHAIRMAN 


At the recent annual general meeting of 
the London Building and Engineering Con- 
tractors Accident Prevention Group, Mr. 
B. A. C. Whyte, of Woodall-Duckham 
Construction Co., Ltd., was elected chair- 
man in succession to Mr. Guy Barker, 

Other officers elected for the ensuing 
year were as follows: Vice-chairman—Mr. 
R. A. Vickery; hon. secretary—Mr., E. E. 
Batty (re-elected); hon. treasurer—Mr. 
G. H. Binks (re-elected): hon. auditors— 
Mr. G. Elmes and Mr. I. C. Ford; com- 
mittee members—Mr. G. M. Barker, Mr. 
T. A. Hayward, Mr. J. A. Riley, Mr. A. R. 
Forrest, Mr. R. Edwards, Mr. F. E. Beau- 
mont, Mr. E. Bateman, and Mr. R. Drage. 

The decision of Sir George Barnett to 
resign as president of the Group was an- 
nounced, and members were informed that 
his successor may be Mr. T. W. McCulloch, 
H.M. Chief Inspector of Factories. 

Following the election of officers the 
meeting was addressed by Mr. McCulloch, 
who gave the accident figures for the con- 
struction industries during 1960, at 277 
fatal accidents and 20.584 reportable acci- 
dents the highest totals ever recorded. A 
variety of reasons could be given for 
these figures, he said, but the basic rea- 
son was the attitude of both supervisors 
and operatives on sites. 

Other speakers were Mr. O. D. W. Payne, 
joint secretary of the Regional Joint 
Council, and Mr. J. Root, district secretary 
of the Amalgamated Union of Building 
Trades Workers, who both stressed the 
need for closer co-operation and education 
if a reduction was to be seen in the appal- 
ling accident figures issued each year. 


BOYS TO MEET DESIGNERS 


In connection with the Commonwealth 
Technical Training Week, which is spon- 
sored by the Duke of Edinburgh, the Insti- 
tution of Civil Engineers have arranged, 
for May 30-31, a special programme lor 
boys at their headquarters in Westminster, 
entitled “Civil Engineering Works—From 
Inception, Through Design, to Comple- 
tion.” 
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IMPACT OF PRESENT DAY DEMANDS ON 
BUILDERS AND THE INDUSTRY 


R. HARRY VINCENT, chairman of 
M the B.H. (Bovis Holdings) Group, 
spoke at Darlington College of Further 
Education recently on the impact of 
present day demands on building com- 
anies and the building industry. He 
told his audience, who included archi- 
tects, quantity surveyors and builders: 

If Darlington is in any way typical of 
most other towns in the U.K. somebody 
(I speak only in assumptions here) has 
probably, for the last five years or more, 
had his attentions quietly focusing on 
potential development in the town centre 
and main streets. ‘ . 

This hypothetical person will not just 
be looking and thinking and planning -he 
will also be acting. 
He will be buying 
freeholds and 
leaseholds and 
quietly _negotiat- 
ing various ar- 
rangements, and 
out of it all will 
ultimately emerge 
a very large im- 
aginative develop- 
ment scheme 
which will also 
have to be steered 
through the Cor- 
poration as to 
planning and 
scheduling. Such a 
scheme might well 
incorporate for 
example, the provision of a new town hall, 
public library and bus garage—all the 
present ones being removed and rehoused 
so as to create a proper precinct shopping 
centre. 

Such a scheme obviously embodies a 
most complex and large building opera- 
tion and to carry it out successfully the 
building organisation must be extremely 
well managed and highly skilled. 

This sort of development is now wide- 
spread and the developers, who are them- 
selves getting a wider conception, are 
needing larger and better organisations 
able to carry their plans into practice, 
smoothly and efficiently. 

In so far as other types of building 
operations are generally concerned, com- 
mercial, industrial and public buildings 
are also becoming more complex and of 
greater size and are expected at speedier 
rates than in the past. I would give as 
an example a public building here in 
Darlington which, when it is finally carried 
out, may well be of a totally different sort 
from what would have been envisaged 
pre-war, and I refer here to a building 
like the town hall, which when it comes 
to be rebuilt will obviously be something 
of a much larger and more complex nature 
than was ever previously conceived. 
Coupled with these requirements, the 
building owners themselves have become 
much more knowledgeable and more 
demanding as they have become familiar 
with the buildings which they require. 
The effect of this is, of course, to compel 
by public demand, research and investiga- 
tion into patent forms of construction, 
which only the large builders can exploit 
because of the capital and financial re- 
sources required, and these in turn lead 
to the well known packaged deals so often 
spoken of with contempt, but which with 
all their drawbacks definitely provide for 
certain needs, both in the public and com- 
mercial fields, 

Another trend is to bring forth the 
vee ne of the professional builder— 
bulla, the builder becomes literally the 
time he department of the client for the 
the f fing, giving in his client’s interest 
.€ Hnest construction advice of which he 
Is qapable. 

is is by no means as easy as it ma 
sound, because there are nemeate when 
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the builder’s advice to his client can well 
appear to be detrimental to his own 
interest, and it is vital that in such cir- 
cumstances staff are trained to make sure 
that it is the client’s interest which must 
be paramount—here again a fresh manage- 
ment requirement. 

The majority of developers are in 
London, and the insurance companies and 
pension funds who invest their money are 
also there. Therefore, it is not unnatural 
that the big contractors in London get the 
first feel of things, and in many instances 
are now lined up very closely with 
developers and big building owners, 
placing their organisations at their dis- 
posal and liaising from the original con- 
ception, sometimes too, taking a share in 
the equity. 

The effect of this is, therefore, that the 
imaginary development in Darlington I 
have outlined, might in all probability be 
done by a national contractor from London 

the local builders never having a chance. 

This sort of attitude is, in my opinion, 
destructive and not constructive, and is 
unreal. One must face the fact that 
schemes are more embracing, therefore 
individual jobs are fewer, Many of the 
projects I have outlined would, in the past, 
have been done piecemeal by half a dozen 
developers, with half a dozen local con- 
tractors, and the big building firms have 
had to expand to cope with these in- 
creased project demands. It is not how- 
ever, just “bigness”—it is skill and “know- 
how”, not only in the techniques of build- 
ing, materials, plant, etc., but in finance, 
property values, top line management— 
all subjects which the medium-sized 
builder simply cannot cover properly. 


The Effect 


This is already profound but as yet by 
no means profound enough. Architects 
and quantity surveyors in particular are 
beginning to get a glimmering of what is 
going on—beginning to see that the old 
methods of “Contract in Series” (i.e., the 
standard method of contracting and 
tendering) essential to most public works 
is not necessarily by any means the most 
suitable contractual relationship for com- 
mercial and industrial building. 

This creates new relationships which the 
professions do not appear yet to under- 
stand altogether, are still not fully accept- 
ing and, as I believe, some of them are 
holding up, or trying to hold up, an 
evolutionary process. They will fail, and 
one can only hope that they will not 
destroy themselves in their failure. They 
must go with the times, they must be 
prepared to work together in the building 
team, with a common object in clearly 
defined terms and not try—as is all too 
often the case—to place themselves on 
some higher rarefied plane because they 
design, and the builder constructs. 


It may be as well to remember that 
the R.I.B.A. is very little different in cer- 
tain respects from any trade union 
organisation, the difference being, in so 
far as money is concerned, that it 
regularises fees instead of wages. It 
arranges for some extraordinary reason 
that all architects should receive the same 
scale of fees, whether they be good or bad. 
It one points the finger at trades unions 
for keeping wages on an all round level, 
surely the same finger can be pointed at 
the R.I.B.A. Secondly, it fixed the fees on 
a “Cost of the work” basis, which I would 
suggest requires some new thinking. 

Many industrialists look askance at this 
form of payment and why professional 
men should think that because they have 
that word attached to their name, it makes 
them exempt from all forms of suspicion 
is beyond my understanding. I ask my- 
self “What is the difference between 
alleged professional status and industrial 
status?” and in my opinion nearly all the 


professional institutions should look very 
carefully into these matters of charging 
and inquire whether their associations 
should not be divorced from this sort of 
thing so that their practical and educa- 
tional side is quite separate from the 
financial side as is largely the case at any 
rate with the building employers, i.e., the 
National Federation and the Institute of 
Builders. 

This hypothetical distinction between 
the so-called professional class and the rest 
is sheer snob nonsense and as far as I 
know only exists in this form in this 
country. It is time it was swept away 
and I think there are already signs of its 
eventual disappearance. 

The tragedy of the situation here lies 
in the fact that everybody concerned 
would like to see the architect take the 
lead in the industry, and up to this 
moment, in my opinion, the architectural 
profession has singularly failed to grasp 
this nettle, but it is to be hoped that 
sooner or later they will accept their very 
great responsibilities. Some belated moves 
are commencing. Architects are begin- 
ning to form groups comprising all the 
professional departments, the object being 
to produce the goods at an all-in pro- 
fessional fee. This may well prove a 
fruitful idea. 

Apart from the fact that the builder is 
the constructor of the team, and has many 
important ideas on how a building should 
be put together, which are very relevant 
to the question of design, so also can 
fruitful discussions be held with regard to 
finishings. 

Some of the finishings demanded in 
buildings are quite ridiculous and not con- 
sistent at all with the type of building. 
I refer to such things as factory staircases 
with expensive coverings to the treads and 
risers, and with expensive balustrades; 
pipes being unnecessarily cased in places 
where they are not necessarily seen, or 
if seen, would not cause any offence; 
expensive bricks being used where the 
expense is not justified, and in many, many 
cases the building owner has no know- 
ledge of these unnecessary extravagances 
because in the ordinary Series Contract he 
is not consulted on this sort of detail. 

Many architects have resented that these 
kinds of discussions have taken place, but 
more and more are being driven into the 
position where such matters must be 
ventilated. Here again it is the larger 
builder who is causing this to happen, and 
is able to hold his own in such discussions 
through the knowledge and status of the 
people he employs. 


The Trade Unions 


As jobs get bigger, more complex and 
more scientific, the demarcation problems 
tend to become more acute and the 
divisions between trades more obscure 
and archaic. The trade unions may, there- 
fore, have to be prepared to give much 
more thought to the creation of the 
“Building Worker”—a man of many parts, 
as opposed to the separate trades, as now 
taught. 

The cry that building is a craft industry 
is, in my opinion, completely out of date 
and has no call to youth. Building is now 
a science and is getting a more and more 
exacting one, and craft as such is no 
longer essential. The call to boys on the 
scientific wavelength will be much 
stronger. A streamlined training in the 
general handling of modern equipment and 
materials is what is wanted, based on 
entirely new principles with the employers, 
and of much shorter duration than the 
present apprenticeship, and for goodness 
sake let us do away with the present 
indenturing processes, 

There will, of course, always be a 
limited call for the real craftsman. Let us 
create that quite deliberately, giving those 
boys who really enjoy creating lovely 
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things a real chance to do so--giving them 
special training — recognising them as 
having special gifts, and they should, if 
necessary, have special rewards. 


Education 


Architects, builders and quantity sur- 
veyors should be educated together much 
more, and all should have much more 
site training. Anyone who has done it 
knows the vast difference between looking 
down a deep hole from the top and look- 
ing at the top from the bottom. Far too 
few of the professions are at present given 
this advantage. It is psychological as well 
as technical. 

The Institute of Builders has done much 
to clear away the clutter of old-fashioned 
examination requirements, and as time 
goes on I hope they will be able to keep 
the examinations up to date. This 
presages a hard time for teachers, who 
somehow or other—difficult as it is—must 
be brought more and more into industry 
and also loaned from industry. 


Medium-sized Firms 


the effects of this 
evolutionary process. I have not yet said 
what the medium-sized builder can do 
about it. As he is, I don’t believe very 
much. What may happen is either a 
merger into a _ bigger firm, retaining 
the identity of the smaller one, or a 
merger into some sort of local consortium, 
pooling resources—-such as_ planning, 
welfare, training, etc., but maintaining his 
own identity where suitable, and coming 
together as one sizeable entity to compete 
in the expanding fields. Actually since 
writing on this subject I understand this 
is apparently now being tried elsewhere 
in England. (See “Bedford and District 
Builders’ Scheme”, C.J., March 16.) 

This combine is largely in connection 
with house-building and obtaining land 
in competition with the house-building 
developers, but it shows a trend towards 
what I am saying. 

It is here that in my opinion the 
Employers Federation should start to look 
at themselves to see whether they are in 
fact serving the industry in the best pos- 
sible way. Whilst pointing a finger at other 
branches of the industry it is well to look 
at our own affairs, which in my view could 
do with considerable examination. The 
Employers Federation should give a much 
stronger lead to integration of education, 
management training, thoughts on the 
merging of small companies, etc., than it 
does at the moment. 

I realise that it is talking a good deal 
about some of these matters, but there are 
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these and many others which warrant very 
close attention, such as a much more 
positive stand amongst themselves on 
tendering lists and tendering methods 
resulting in wholly uneconomic prices and 
cutting their own throats. 


Top Management 


The top management of a large building 
concern has to be- many - headed 
accountancy, finance, building techniques, 
physics and chemistry, apart from just 
plain management techniques, and above 
all plain common sense and imagination 
are all required at top level if they are 
to hold their own with all other industries. 
Slightly down the scale, but of greater 
and greater importance, is site manage- 
ment, which is becoming more exciting 
and of greater scope all the time. As the 
projects get larger so do the opportunities 
and the skill required. 

One of the particular difficulties which 
occur is, of course, what we now call 
general foremanship level. The general 
foreman is going through as big a revolu- 
tionary change as anyone else, if not 
bigger. The old-time general foreman no 
longer fits into the large modern con- 
struction project, which, as I have said, 
is very much more complex and integrated 
an operation than it ever was in the past 
and is far more scientific. The manage- 
ment of sub-contractors, the management 
of materials——the whole operation de- 
mands altogether different qualities. 

Therefore, a new type of man is required 
to supervise a large building site. I would 
like to call this man, for the moment, 
a project supervisor. The old style is to 
have a contract manager and a general 
foreman. This is the normal set-up in a 
company where the contract manager may 
run two or three contracts, with two or 
three general foremen under him running 
the structural work on site, the contract 
manager being responsible for progress, 
liaison, finance, etc., of the particular job 
in question. 

I believe that day for the larger works 
has gone and that you have got to have 
a man on site the whole time, who will 
be responsible for everything to do with 
that building site, and who will be able 
to not only look after the physical running 
of the constructional work, but do all the 
liaison, labour relations, finance, progress- 
ing, etc., required, and he will become 
what is called a project supervisor of a 
much higher status than anything we have 
hitherto known. 

The present general foreman will come 
in under this man, who is an_ essen- 
tial prerequisite to efficient building, 
and this is something to which we must 





An artist’s impression of the five-storey extension which is to be built at the headquarters 
of the National Cash Register Co. in Great Central Street, London, N.W.1. by Sir Robert 


McAlpine and Sons, Ltd. 


Another extension—four storeys high—will be built by McAlpine 


on the other side of the NCR headquarters in Balcombe Street. 
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our minds with a view 
of all getting such people to accep; 
such a position outside on contracis 
and secondly training them. They should 
be top-grade university graduates, special] 
trained for carrying out this work, and = 
the present moment there is a snob ele. 
ment here which will have to be broken 
down, because the average person we get 
coming to us wishes to work as a contract 
manager, having in view the idea that he 
will be basically office bound, ging out 
to sites and running them, but not actually 
living on them, 

This is a basically wrong conception of 
the whole thing. Such a man must be 
trained to work on site the whole time 
and happy and pleased to do it. This 
of course, already occurs in America and 
in the civil engineering profession and jt 
must begin to occur with us. Somehow 
the universities must come to realise this 
and produce the right material for us, and 
for what I call the top line stuff of 
negotiation. 


bend to first 


Rationalised 


Summing up, the industry appears to 
be going through an evolutionary period, 
in which not only are the demands made 
upon it much more scientific and organisa. 
tional, but also in finance and new tech- 
niques of every kind. In order to meet 
this challenge not only have the big com- 
panies in the industry to call upon every 
resource they can, but the building 
industry itself will have to be rationalised, 
Edges will have to be blurred—by that | 
mean that the sharp lines at present divid- 
ing the different members of the industry 
must be softened by some merging of their 
respective functions, perhaps on the lines 
which I have suggested, otherwise it could 
sink into chaos. 

The conception is then of building as 
big business, working on equal terms and 


raising its head high in the realms of 
industry with which it is so closely 
related. It is only by this means that we 


can keep ourselves great and productive, 
and we shall only do it by attracting to 
building men of high qualifications able 
to lead and hold top positions in industry, 
and to be at one level with all their 
opposite numbers. 


TAYLOR WOODROW VISITORS 
TO RUSSIA 


Six commercial and technical specialists 
from the Taylor Woodrow Group returned 
from Russia recently after seeing buildings 
and civil engineering works and visiting 
research and technical institutions at the 
invitation of the U.S.S.R. State Committee 
for Construction. 

The party was headed by Mr. John 
Barter, M.P., a director of Taylor 
Woodrow Construction, Ltd., and con- 
sisted of Mr. C. Bayton, Dr. K. Billig, Mr. 
E. A. Dilley, Mr. G. F. Sheere and Mr. 
G. Graham. The visit was in return for 
one made to Taylor Woodrow last year 
by members of the U.S.S.R. State Com- 
mittee for Construction. 


ORDERS FOR NEW ROLLING MILL 


A new 1|4in. Merchant Bar and Section 
Mill is to be installed at the Wolverhamp- 
ton works of the Wolverhampton and 
Birchley Rolling Mills, Ltd., a member of 
the Thos. W. Ward Group of Companies. 
Work on the new project will commence 1n 
the near future, the total cost being more 
than £500,000. 

Orders for the new plant have been 
placed with The Brightside Foundry and 
Engineering Co., Ltd., Sheffield, the rolling 
mill and its equipment costing more than 
£300,000. The structural steelwork depart: 
ment of the parent company—Thos. 
Ward, Ltd.—will erect the buildings to 
accommodate the new mill and five new 
overhead electric cranes will be supplied 
and installed by John Smith (Keighley). 
Ltd., another member of the Ward Group. 
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£100M. GRANTS FOR ROAD IMPROVEMENT AND 
CONSTRUCTION SCHEMES 


R. ERNEST MARPLES, Minister of 
iM Transport, has informed _ local 
authorities throughout England and 
Wales of the road improvement and con- 
struction schemes which he is prepared 
to consider for grant in the first three 
years of the five year £150 million 
classified roads programme. 

Total Government contribution to the 
schemes for these three years is over £100 
million, most of which will be for 
improvements designed to relieve urban 
congestion. Roughly one-third of the total 
is earmarked for each of the three years. 

County councils and county boroughs are 
now being given “ rolling programmes ” of 
road works, beginning with a list of 
schemes which can be considered for grant 
for the three years 1961-2, 1962-3 and 
1963-4. Later this year, a similar list of 
schemes will be given for the fourth year, 
1964-5; and in 1962, a similar list for 
the fifth year of the programme 1965-6, 
thus giving highway authorities three years 
notice to get ahead with preparations. 

Highway authorities were invited to 
submit lists of the classified road schemes 
costing more than £100,000 which they 
would like to carry out in the next few 
years. They have now been informed which 
of these schemes the Minister has decided 
to invite for grant in 1961-2 (in addition 
to those already notified), 1962-3 and 
1963-4 respectively. At the same time, they 
are invited to make formal applications for 
grants in respect of these schemes with the 
usual supporting data. These applications 
will be examined as quickly as possible by 
the Ministry, so that highway authorities 
can plan starting dates in advance. 

For the year 1961-2, highway authorities 


have already been informed by the 
Ministry’s Divisional Road Engineers of the 
schemes costing less than £100,000 which 
it will be possible to consider for grants. 
For the next two years, divisional road 
engineers will be given a bulk financial 
allocation within which schemes can be 
selected. 


Conurbations — South-East Lancashire, 
the West Riding of Yorkshire, the West 
Midlands and Tyneside—are given separate 
and special consideration under the pro- 
gramme. Schemes in these areas are being 
selected with the co-operation of the high- 
way authorities with a particular eye to the 
traffic needs of each area as a whole. The 
classified road programme in the London 
County Council area is being planned on 
the basis of an annual expenditure of 
£10 million. 


The Larger Schemes 


Among the larger schemes in the “ Rolling 
Programme” which will be considered for 
grant in 1961-2 are: London, Blackfriars Bridge 
Underpass, £2,175,000 (grani); London, Old 
Street/City Road, £1,785,000; London, Euston 
Road, £1,575,000; Salford Broad Street im- 
provement (A.6), £945,000; Oldham southern 
internal By-Pass (A.62), £933,000; Birmingham 
Holloway Circus Inner Ring Road, £904,000: 
Birmingham Hockley Hill Flyover, £900,000; 
Birmingham Six Ways Aston, £791,000; New- 
port (Mon.) second bridge, £788,000; Notiing- 
ham Inner Ring Road, £750,000; Leeds Inner 
Ring Road, £705,000; London, Gardiner’s 
Corner, £667,500; Leicester Central Ring Road, 
£620,000; London, Kingsway Tunnel, £600,000; 
Bromsgrove-Siourbridge (A.491) (Worcester- 
shire), £562,500; Horsham By-Pass (West 
Sussex), £555,000; New Road, Ellesmere Port 
to A.4l (Cheshire), £480,000; Norwich St. 
Stephens Street widening, £450,000; London, 
Aldgate High Street to Gardiner’s Corner, 


BIRMINGHAM’S INNER RING ROAD WILL 
COST £23,000,000 


A PAPER on the Inner Ring Road, 

Birmingham--estimated to cost 
nearly £23,000,000 when completed in 
1969—was discussed at the Institution 
of Civil Engineers in London this week. 


The author was Sir Herbert Manzoni, 
president of the Institution and city sur- 
veyor and engineer of Birmingham, who 
was responsible for the scheme, which 
makes maximum use of multi-level de- 
velopment of roads and buildings and is 
intended to direct through traffic from 
the City Centre. 


Sir Herbert said the original conception 
of the Ring Road was 40 years old. He 
described it as “a city street of a novel 
character—it is not an urban motorway, 
nor principally a traffic or a shopping 
street,” 


There were two distinct considerations 
In its layout: 


(1) the provision of an adequate circuit 
which could be used advantageously by 
traffic wishing to by-pass the centre com- 
pletely, while allowing vehicles which 
needed to enter the centre to do so at 
the most convenient point having joined 
the Ring elsewhere; and (2) to provide 
for the extension of the commercial and 
shopping centre of the City. 


Sir Herbert wrote that allowing a 
senerous margin for public service 
Vehicles and “working” traffic, a total of 
50,000 vehicles entering and leaving at 
Peak times seemed probable. He said that 
examination of the current curves of traffic 
flow indicated that during the morning 
Peak there would be an hourly flow of 
about 40,000 car units, Each length of 


the Ring between major junctions must 
have a capacity of 2,350 per hour in each 
direction. 


“Attraction for Compulsion” 


On the question of pedestrian crossings, 
Sir Herbert said that “fa recent proposal 
by the Corporation to include a clause in 
a Private Bill, which would restrict the 
right of pedestrians to cross the highway 
within a certain distance of subways, was 
not proceeded with.” To achieve, so far 
as possible, a carriageway free from pedes- 
trians, “the substitution of attraction fer 
compulsion” was considered. To be 
attractive the design must provide for easy 
access, must allow reasonably rapid pro- 
gress to any corner of a junction, and must 
be—to use the old word—‘commodious.” 

He stated that a comparison of the unit 
cost of the London-Crick motorway, where 
72 miles were constructed in less than twu 
years, gave a figure of about £1,000,000 per 
mile against an estimate of about 
£5,000,000 per mile for the Inner Ring 
Road. 


STRUCTURAL STEELWORK 
ORDER 


Braithwaite and Co. Structural, Ltd., 
have been awarded the contract by 
English Steel Rolling Mills Corporation to 
supply and erect 3,000 tons of structural 
steelwork for their new bar mill at Tinsley 
Park, Sheffield. The work is part of an 
expansion scheme by English Steel estima- 
ted to cost about £26,000,000. 


£375,000; Gateshead—Durham Road to Felling 
By-Pass link, £375,000; Bristol Redminster 
Bridge duplication, £323,000; Halifax-Hudders- 
field (A.629), £300,000; Leeds-Bradford (A.647), 
£300,000; London, Cannon Street Railway 
Bridge, £300,000. 


1962-3 ... 

Schemes to be considered for grant in 
1962-3 include: London, Harrow Road/Maryle- 
bone Road, £3,742,500; London, Finchley 
Road, £2,812,500; Sevenoaks By-Pass (Kent), 
£1,875,000; Bristol Cumberland Basin scheme, 
£1,725,000; London Bow Bridge Inierseciion, 
£1,245,000; Birmingham Colmore Circus, 
£1,102,000; Runcorn-Widnes Bridge approach 
to Speke Boulevard (Lancashire), £825,000; 
Doncaster Inner Relief Road (part), £503,000; 
Birmingham Rubery By-Pass flyover (A.38), 
£487,500; Ipswich Inner Ring Road, £461,000; 
Chalfont St. Peters By-Pass (Bucks.), £413,000: 
Northampton Bridge Street Bridge, £375,000: 
Holmwood Diversion (A.24) (Surrey), £345,000; 
Birmingham Great Charles Street Ringway, 
£307,000; Bridgend Inner By-Pass (A.473) 
(Glamorgan), £263,000; Pontypridd town cenire 
diversion (Glamorgan), £263,000. 


1963-4... 

Schemes to be considered for grant in 
1963-4 include; London, Westway to Holland 
Park Avenue, £4,200,000; Birmingham Mass- 
house Circus, £3,000,000; Eton-Windsor Relief 
Road (A.332), £1,999,000; London, Vauxhall 
Cross, £1,987,500; Croydon Barclay Road ex- 
tension and bridge, £942,000; Wolverhampton 
Inner Ring Road (part), £750,000; Sheffield 
Civic Circle Road, £683,000; Durham City 
relief road, £525,000; Hull Anlaby Road bridge, 
£515,000; Plymouth Link Road to Cobourg 
Street, £500,000; London, Marylebone Road, 
£472,500; Alderley By-Pass (A.34) (Cheshire), 
£450,000; Southampton Redbridge Road widen- 
ing (A.35), £450,000; Sunderland Inner Ring 
Road, £339,000; Preston Watery Lane extension 
(Ashton By-Pass), £330,000; Blackburn Church 
Street improvement, £300,000; Cardiff Newport 
Road widening, £263,000. 


IMPROVING TRAFFIC FLOW AT 
HASTINGS 


In July last year a large scale scheme 
for the improvement of traffic flow to 
lessen congestion, to promote safer road 
conditions, and to assist in access by 
zoods vehicles to shop premises, was intro- 
duced in Hastings. 

Certain streets were made “One-way” 
and many areas in which parking was 
formerly uncontrolled were made subject 
to either “No-waiting” or “Limited wait- 
ing” regulations. Wherever possible the 
waiting time was extended from a 20- 
minute period to one of 60 minutes, and 
to assist trading activities new free street 
car parks were created and_ greater 
availability was made of the underground 
car parks on the sea front. 

Having studied the effects of the scheme 
during the past months, the Chief Con- 
stable of Hastings, in his annual report, 
now states that he is firmly convinced 
that the primary objects are being achieved. 

“Inevitable opposition arose from sec- 
tion of the public whose particular inter- 
ests were affected,” he says, “and I am 
well aware that the breaking of old habits 
on the part of many motorists had been 
something of a blow. 

“It is well to remember, however, that 
the primary function of a highway is to 
provide a means of access from one point 
to another along its length. A highway is 
not made to provide parking space for 
unlimited periods to the detriment and 
obstruction of other road users, and in 
many instances where this has been per- 
mitted in the past, present day conditions 
no longer allow such mis-use. 

“Unacceptable as this principle may be 
to some people, with the constant in- 
crease of road traffic of all kinds its 
application will become even more necess- 
ary in the years ahead. Street parking 
should be a controlled privilege and not an 
uncontrolled right.” 
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£15M. GLASGOW HOUSING 
PROJECT 


NE of the most ambitious redevelop- 
J ment schemes yet attempted by Glasgow 
City Council is planned for a site in the 
Sighthill area of the city. ; 

A contract has been placed with 
Crudens, Ltd., Musselburgh, to prepare a 
layout plan for over 3,000 dwellings in 
multi-storey blocks, on a 67-acre site re- 
claimed from refuse deposited by the 
chemical industry. se 

The cost will be about £15 million. 
Dwellings will be provided in 23 25-storey 
blocks, and the project will also include 
two primary schools, two nursery schools, a 
community centre, accommodation for 
1,000 vehicles, churches, playing fields and 
20 acres of industrial development. 

Another scheme approved by Glasgow 
Housing Committee will cost £14 million. 
This is for four 23-storey blocks at Sandy- 
hills. Plans have been prepared by Baron 
Bercott, A.R.I.B.A. 


C.P.A. GOLFING SOCIETY’S 
SPRING MEETING 


The C.P.A. Golfing Society’s Spring Meet- 
ing for 1961 was held recently at the Berk- 
shire Golf Club under the captaincy of 
Mr. P. Barrett of Lumley (Plant), Ltd. 

The morning round against bogey was 
played on the red course. The Visitors’ 
prize was won by Mr. W. Hart of the Vigzol 
Oil Co., Ltd., with a score of one up—also 
the best score for the morning—with Mr. 
P. W. E. Brown of Shepherd, Hill and Co., 
Ltd.—-as runner-up with a score of two 
down. The Members’ prize was won by 
Mr. J. T. Walton of Lumley (Plant), Ltd. 
(two down), with Mr. Glyn Jenkins of 
Bowmaker (Plant), Ltd. (three down), as 
runner-up after adjudication on the first 
nine holes. 

The afternoon greensome competition, 
under Stapleford rules, was played on the 
blue course, and was won by Mr. S. R. 
Barnett of Tractors Hire (Chiswick), Ltd., 
and Mr. Michael Barnett of T. H. 
Contractors, Ltd., with a score of 34 points. 
Mr. W. Hart of Vigzol Oil Co., Ltd., and 
Mr. E. King of the National Coal Board 
were runners-up with a score of 33 points. 

At the subsequent annual general meet- 
ing the following officers were elected: 
President, Mr. Harold Spragg, C.B.E. (L. F. 
Watts and Co., Ltd.); captain, Mr. J. E. 
Brown (Bowmaker (Plant), Ltd.);_ vice- 
captain, Mr. J. T. Walton (Lumley) (Plant), 
Ltd.); hon. secretary and treasurer, Mr. 
D. S. Brooke (Derbyshire and Co.). 
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£750,000 DEVELOPMENT 
PLANNED AT HARLOW 


AND A. GILBEY, LTD., are to 
e erect a new vodka distillery, storage 
and bottling warehouse and office accom- 
modation on a 9}-acre site at Harlow New 
Town, Essex. Plans are now before the 
local authority and _ site clearance is 
expected to commence in the autumn. 
The project, estimated to cost £750,000, 
has been designed by Peter Falconer and 
Partners, Imperial House, Stroud, Glos., in 
conjunction with Alexander Gibson of 
Design Research Unit, 37 Duke Street, 
London, W.1. The quantity surveyors are 
Venning, Hope and Partners, 16 The 
Crescent, Taunton, the structural consult- 
ants being Clarke, Nicholls and Marcel, 
21 Westbourne Grove, London, W.2. 


CHARTERED SURVEYORS FLY 
TO ROTTERDAM 


A specially chartered aircraft left 
Gatwick Airport on Tuesday for Rotterdam 
with a party of 67 surveyors, all members 
of the Sussex Branch of The Royal Institu- 
tion of Chartered Surveyors, who had 
decided to see for themselves how the city 
had tackled the problem of renewing its 
central area. 

On arrival at Rotterdam Airport, the 
party were met by the Town Planning 
Information Office. In the morning, Dr. 
Zetermeyer and other town planning 
officials gave a lecture to the party, and 
showed them plans and models of the new 
city. In the afternoon, the party split into 
two groups: one concentrating on the 
central area, and the other on the residen- 
tial estates. 

During the visit Mr. D. Symonds, the 
chairman of the Sussex Branch, delivered a 
message of greeting from the Mayor of 
Brighton to the Mayor of Rotterdam. 


GROUP HIGH BUILDINGS, SAY 
ART COMMISSION 


High buildings in London should be kept 
in groups or clusters say the Royal Fine 
Art Commission in their annual report. The 
Commission are not opposed to very high 
buildings, but they state there has been a 
tendency for towers to be dotted about all 
over the town. 

The Commission stress that the buildings 
should not be allowed in certain areas, such 
as south of St. Paul’s and immediately 
surrounding Westminster Palace, West- 
minster Abbey, Buckingham Palace and the 
more important Georgian squares. 


a 


The new passenger handling building which has recently been completed at Birmingham 


(Elmdon) Airport. 


The structure consists of a reinforced concrete frame together with 


traditional brick panels and modern curtain walling combined with under-floor heating 


and ventilation plant. 


The building was designed by Norman and Dawbarn and erected 


by Wilson Lovatt and Sons, Ltd 


April 27 196} 
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£1M. MANCHESTER DEVELOpM _ 
18-storey office block and a smn 
car park with a petrol filling and servic, 
station are to be built at Portland Suen 
Manchester, for B.K. Developments Ltd! 
The cost will be about £1 million and the 
work will be carried out by Bovis Ltd, 
1 Stanhope Gate, London, W.1. Leach’ 
Rhodes and Walker, 90 Deansgate, Mav 
chester, 3, are the architects, and H A L 
Tozer, Sunlight House, Manchester, is the 
quantity surveyor. The consulting ep . 
neers are Blyth and Blyth, 135 Nena 
Street, Edinburgh, and T. D. T. heom 
24 Castle Street, Edinburgh, a 

PAKISTAN POWER STATION.—Hochti 
Germany, have placed a £1 million ane 
with Gammon Pakistan for the civil engi- 
neering work in connection with the exten. 
sion to the Multan natural gas Power 
station in Pakistan, The foundations for 
two turbo-generating sets are included in 
the contract. 

TYRONE COUNTY OFFICES.—Tyron 
have accepted the tender of ateme rn 
Dunmurry, Belfast, for the erection of new 
county offices at a cost of £163,862. 

ORDER FROM SuEz.—W. Richards and 
Sons, Ltd., Britannia Foundry, Middles. 
brough, have received an order from the 
Suez Canal Authority for the supply of 
2,000 tons of tie rods for the steel Piling 
for Port Said Harbour. The order js 
worth £115,500 and delivery will start in 
about two months. 

_ ABERDEEN Housinc. — Aberdeen Hous- 
ing Committee have recommended the 
acceptance of the following tenders: 2. 
storey block of 75 flats at Skene Street 

‘W. J. Anderson, Ltd., Aberdeen, 
£220,353; 14-storey block of 52 flats at 
Mastrick -- Alexander Hall and Son 
(Builders), Ltd., Aberdeen, £146,389, 

HOSPITAL EXPANSION. — The £335,989 
tender of Harry Wimpenny and Sons, Ltd, 
Prestwich, has been accepted by Man- 
chester Regional Hospital Board for phase 
1 of the development of Withington Hos- 
pital, The contract provides for a new 
maternity block and operating theatre unit, 

DIRECT LABOUR CONTRACT.—Subject to 
Ministry approval, Tipton B.C. are to 
accept the £134,000 tender of their direct 
labour department for building 72 dwel- 
lings and 37 garages at Groveland Road 
site. 

BIRMINGHAM STORE EXTENSION.—Tenders 
are about to be invited for extending 
Lewis’s department store at Birmingham. 
Costing about £14 million, the building 
will cover 8,000 sq. ft. and will have ll 
floors including two below ground level. 
The architects are G. de C. Fraser and 
Gearey, 27 Dale Street, Liverpool, 2, and 
the quantity surveyors are Harris and 
Poole, Alliance House, North John Street, 
Liverpool, 2. 

ROCHDALE SCHOOL. — The fixed - price 
tender, at £178,335, of John Laing, Con- 
struction, Ltd., has been accepted by 
Rochdale B.C. for the erection of the 
Kingsway Secondary Modern School. 

STAFFS. ROAD ContRACT.—Staffordshire 
C.C. have placed a contract with Percy 
Bilton, Ltd., Stone, Staffs., for the con- 
struction of a second carriageway on l} 
miles of the Exeter-Leeds Trunk Road be- 
tween Wychnor Farm and Barton Tur. 
The county surveyor is F. Jepson, O.BE. 

STAINES FLATS.—Tersons, Ltd., 4 Dollis 
Park, London, N.3, are to erect eight three- 
storey blocks of flats at Laleham Road, 
Staines, Middx., for the E. Alex Colman 
Group of Companies. The cost will be 
about £180,000. H. Owen Luder, 70 
Regency Street, London, S.W.1, is the 
architect. 

SwANSEA Housinc.—Swansea B.C. have 
accepted the tender of John Laing Con 
struction Co., Ltd., for the construction 
of 224 flats at Dyfatty, at a cost of 
£728,976. The flats will be in two ll 
storey and two 14-storey blocks. 

SITE Works Contract. — A tender of 
£96,764, submitted by Henry Boot and 
Sons (Civil Engineering), Ltd., Sheffield, 
has been accepted by Winsford (Ches) 
U.D.C. for site works at Middlewich Road 
industrial site. 
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BUILDING RESEARCH STATION 
DIGEST No. 9 


Dry-lined interiors to dwellings 


HE use of plasterboard and similar 
T sheet materials to form a dry lining 
to dwellings is becoming increasingly 
popular because it simplifies the work 
of the finishing trades and leads to 
earlier completion. Moreover, the archi- 
tect can select a permanent decoration 
in the knowledge that shrinkage cracks 
will not occur, and painting or wall- 
apering can commence a few hours 
after the completion of the work. If 
full advantage is to be gained, however, 
the implications of using dry linings 
should be taken into account during the 
design stage, and again on the site in 
planning the sequence and tempo of the 
work. a 

With the increasing use of dry linings, 
several different methods of fixing plaster- 
board have been developed, each offering 
certain advantages, and it is for the user 
to make his choice. The methods reviewed 
in this Digest should enable the walls of 
houses to be lined at costs generally com- 
parable with that of two-coat plasterwork. 

The Digest also discusses the general 
principles that should be observed when 
dry linings are employed, and the advan- 
tages that can be gained. 


Fixing Plasterboards 


Timber battens 

This method is traditional, and battened 
walls, of course, may be lined with many 
materials other than plasterboard. Batten- 
ing is a straightforward operation but, for 
the general lining of the walls of a house, 
it is rather more expensive than some 
other methods of fixing. Plasterboard on 
battens is often used, however (in addition 
to other remedial measures), to obviate 
the effects of damp penetration in one or 
more walls of a building. 

Until recently, battens were normally 
fixed by cut nails driven on the skew into 
hardwood plugs wedged into the joints 
of the brickwork. The cost of plugging 
is relatively high, but the introduction of 
chrome-steel nails, capable of being driven 
into most bricks, offers an improved and 
cheaper alternative. 

The holding capacity of an fin. nail 
of this type driven jin. into fletton brick- 
work, although variable, has an average 
value of about 7cwt., which is approxi- 
mately twice the holding capacity of two 
cut nails on the skew in a hardwood plug 
driven into a bed joint. Four lin. by }in. 
chrome-steel nails are sufficient to fix an 
8ft. timber batten to fletton brickwork. 
Battens ljin. wide and jin. thick, spaced 
at not greater than 18in. centres when jin. 
plasterboard is to be supported, are ade- 
quate for this method of fixing, and only 
the faces of battens in contact with the 
plasterboard need be surfaced. Except 
at angles, which should be plumb, it is 
usually unnecessary to pack out the 
battens to correct errors of the brickwork; 
the plasterboard surface produced when 
battens are nailed to walls is usually 
sufficiently plane for practical purposes. 
The plasterboard is fixed to the battens 
with taper-headed nails in the usual way, 
and care must be taken to ensure that 
the nail heads do not puncture the plaster- 
board. However, the difficulty of ade- 
quately covering nail heads prior to 
decoration is probably the greatest dis- 
advantage of this method of fixing. 

When battens are fixed to walls that 
a damp, or liable to become damp, they 
should be pressure-impregnated with a 
timber preservative; to avoid the risk of 
staining the plaster board and decorations, 
creosote should not be used for this pur- 
Pose. Damp conditions are always con- 
os to mould growth and although the 
"sk of plasterboard being affected is fairly 


remote, it is a wise precaution, when the 
dampness is likely to be permanent, to 
treat the board with a fungicidal wash 
before fixing—for example, with a 1 per 
cent. solution of sodium pentachlorphenate 
(“Santobrite” or “Hepta-San” see Digest 
47 First Series). 

Lining with plasterboard also provides 
a convenient means of improving the 
thermal insulation of external walls, for 
instance, to reduce the risk of condensa- 
tion, and for this purpose it is an advan- 
tage to use foil-backed plasterboard which, 
incidentally, does not need to be treated 
against mould growth. As an indication 
of the improvement afforded, it may be 
mentioned that by lining a Qin. wall, 
plastered on one side, with foil-backed 
plasterboard on battens, the U-value would 
be reduced from about 0.44 to about 0.22. 

In fixing foil-backed plasterboard, the 
battens may be secured by chrome-steel 
nails driven through the existing plaster 
into the brickwork. 

Projecting “‘nailable” bricks 

In this method, employed in Scotland 
for some years, the plasterboard is nailed 
directly to courses of “nailable” bricks 
bonded into the walls. These courses 
project about jin. from the face of the 
walls and are built in at every sixth course. 
Special care is taken to ensure these string 
courses are plumb and true; plasterboard 
is fixed by galvanised nails in the ordinary 
way. 

Despite its apparent simplicity this 
method has two disadvantages. First, in 
load-bearing walls the introduction of the 
fixing bricks weakens the brickwork and 
restricts its use to buildings of three 
storeys or less. Secondly, greater care is 
demanded of the bricklayers, with more 
supervision, and this may add to the cost. 


Plasterboard battens 


In a proprietary method similar in 
principle to the timber batten method, 
strips of plasterboard, stuck to the wall 
with a special adhesive, are substituted 
for the timber battens. 

Work commences by sticking plaster- 
board grounds horizontally at ceiling and 
floor level. These are plumbed, and 
vertical grounds are set between them at 
18in. centres, care being taken to ensure 
that all the screeds lie in one plane. When 
the adhesive has set (which takes at least 
16 hours), the plasterboards are both stuck 
and nailed to the grounds. This is 
achieved by applying a thin layer of the 
adhesive to the face of the grounds and 
by driving hardened nails through the 
boards and the grounds into the mortar 
joints. 

Sticking plasterboard to walls 


The next two methods involve sticking 
the plasterboard to walls with plaster dabs 
or ribbons. 

The most suitable plaster for fixing is 
a “board plaster.” The mix should be 
sufficiently plastic to allow the board to 
be tamped into position to obtain a true 
and even surface, while adhering strongly 
enough to retain the board in position 
without any additional mechanical fixing. 
Final adhesion between the set plaster 
and the paper facing is, in fact, greater 
than the force needed to delaminate the 
paper. 

Board plaster will adhere satisfactorily 
to most materials used in external and 
partition walling, providing steps are taken 
to adjust the suction of the surface by 
wetting. The suction should be sufficient 
to cause the plaster to stay put without 
extracting so much water from the plaster 
as to interfere with the development of 
a good bond as the plaster sets. Although 
it is not recommended that plasterboard 
should be stuck directly to walls that are 
liable to remain damp, experiments have 
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shown that the bond is not likely to be 
seriously affected by exposure to 
occasional dampness. 


Plaster dab and fibre pack method 


In this method each sheet of plaster- 
board is tamped into position on dabs of 
plaster laid on the wall. To position the 
boards, pieces of fibre-board (about 3in. 
by ‘2in.) are first stuck to the walls with 
plaster and are aligned with a straight- 
edge before the plaster has set. These 
packs are placed at the top, bottom and 
centre of each joint and intermediate lines 
of packs are set between those supporting 
the edges of the boards. After about two 
to three hours to allow the packs to 
become fixed in position, plaster is applied 
to the wall by trowel as dabs of about 4in. 
diameter spaced at 18in. centres in both 
directions. The thickness of the dabs is 
usually between jin. and jin., depending 
on the trueness of the wall face, but may 
be increased to correct large errors, which 
can be easily detected by a straight edge 
laid against the wall before the dabs are 
applied. The board is lifted into position 
and tamped back to the packs by a straight 
edge. As a board is tamped into position 
the plaster dabs spread, so that a 4in. dab 
gives an effective surface of contact of 
about 8in. diameter. The board is then 
nailed to the fibre packs with corrosion- 
resistant hardened nails which hold the 
board in position until the plaster sets. 

This method has three advantages: 

The width of the cavity can be pre- 
determined, which is advantageous when 
covering services. 

The nails support the boards clear of 
the floor without wedges or similar 
packing below the boards. 

The packs prevent each board from 
being driven beyond its correct position. 
It is essential, however, that the plaster 

dabs stand proud of the packs and remain 
plastic until the board is in contact, other- 
wise poor adhesion will result. This is 
particularly important when the wall is 
built of material with a high suction—in 
such circumstances the wall should be 
wetted and the plaster mixed more thinly. 
The plaster ribbon method 

In this method, ribbons of plaster 
secure the boards to the wall. The board 
is first placed face downwards on two 
stools or similar frames, and ribbons of 
plaster are formed on the back by means 
of a spreading box. The ribbons, usually 
about 2in. wide and undulating in thick- 
ness from }in. to l4in., are laid parallel to 
the longest edge. The thickness of ribbon 
is varied by raising or lowering the trailing 
end of the spreading box as the ribbons are 
formed, in order to allow for irregularities 
in the brickwork; these can be quickly 
assessed by testing the wall with a straight 
edge. The plaster is mixed stiffer than 
that used for dabs when applied to brick- 
work, since it is subjected to much less 
suction and therefore must be sufficiently 
firm to stay put while the board is being 
positioned. 

Immediately the board is placed against 
the wall the plaster will adhere, if of the 
correct consistence, but it will allow the 
position of the board to be adjusted so that 
the top edge is in contact with the ceiling 
and the board can be tamped back into 
true alignment with a straight edge. Since 
the recessed or tapered edges of boards 
are finally concealed by jointing material, 
minor damage caused by tamping with the 
straight edge is of little importance, and 
adjacent boards can be brought to line 
without difficulty. 

In practice it is sometimes necessary 
to support the boards temporarily on 
wedges at base level in order to bring 
their top edges in contact with the ceiling. 
This wedging however, can usually be 
avoided by laying floor screeds prior to 
lining or, when working off timber floors, 
by ordering the plasterboards cut to the 
correct length. 

The advantage of this method is the 
speed of erection and the absence of nail 
heads. 


Jointing 


For methods of jointing plasterboard, 
reference should be made to Digest 128 
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(First Series), which describes a technique 
developed at the Station. 

Plasterboards are produced with square, 
rounded, recessed or tapered edges, and 
the joint finishes obtainable with these 
various types need to be considered in 
relation to the decoration of the wall. 
Unsatisfactory joints may be _ revealed 
either by light falling on them at grazing 
angles, or by differences between surfaces 
of joint and board that show up in the 
decorative finish. The effect of side light- 
ing is particularly important, since many 
windows now extend from wall to wall. 

With square-edged boards it is difficult 
to fill the fine butt joint between them 
in such a way as to produce the continuous 
plane surface needed to conceal the joints 
if the surface is to be painted or dis- 
tempered direct. These discrepancies are 
concealed however, by wallpaper pro- 
viding the paper has slight texture or 
some pattern. Thus if the walls are to be 
papered or are to be lined before painting, 
a filled butt joint provides an adequate 
surface. 

Other types of decoration, however, 
demand joints that can be made virtually 
invisible; to facilitate making these joints, 
plasterboard is produced with edges 
recessed or tapered to accommodate some 
type of reinforcement. 

Fittings and Services 

There are many ways of fixing joinery 
and fittings to plasterboard used as a dry 
lining. When the plasterboard is nailed 
to battens, which are usually at about 18in. 
centres, fixing presents little difficulty. If 
the battens are not conveniently spaced, 
lightweight fittings can be carried on 
“expanding” fixings secured to the plaster- 
board alone. 

If a heavy load has to be supported by 
plugging the wall behind an area of plaster- 
board not backed by battens, the plaster- 
board can be reinforced by a patch of 
plaster introduced into the cavity between 
the board and the wall; this prevents the 
board being deformed when the fixing is 
made to the wall. To do this a hole is 
drilled in the required position through 
the plasterboard, and plaster is injected 
through the hole into the cavity (this can 
be done by using a “syringe” bag made of 
a small piece of polythene). Finally a 
plug and screw are inserted in the usual 
way. 

Services can be accommodated in the 
space between the plasterboard and wall; 
this represents a considerable saving in 
“making good,” and also reduces the risk 
of surface cracking over pipes carrying 
hot water. Services should therefore be 
installed before the dry linings; in this 
way, electricians and plumbers can place 
pipe runs and wiring freely on the face 
of the walls. A pipe that would project 
more than in. from the wall face can 
be recessed in a chase so that its projec- 
tion does not exceed 3in., or alternatively 
the dry lining can be packed off the wall 
to give the required clearance. 

To reduce the space required, electrical 
services should be drawn through oval 
metal or p.v.c. conduit, or should be pro- 
tected by light-gauge steel channels tacked 
to the wall after the wiring is in place 
—the former method is preferred. Trades- 
men sometimes fix unprotected services 
in a direct line from fitting to fitting, even 
if this entails diagonal runs of pipes or 
wiring on the wall. This practice is not 
recommended, since an occupier cannot 
guess the position of such a service when 
it is concealed and may damage it when 
driving nails or the like into the walls. 


Decoration 


The wall surface must provide the 
standard required for the particular finish 
or decoration; for instance, if a gloss paint 
is specified, the wall surface must be 
smooth and free from undulations, other- 
wise reflected light will disclose the 
slightest irregularity. For a stippled or 
textured surface, the finish of the wall 
is not so critical. A textured or patterned 
wallpaper will obliterate many variations 
or blemishes, and distemper or other matt 
finish will conceal minor defects. 

The groundwork on which dry lining 
is to be fixed is seldom truly plane or 
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vertical, and it is a matter of opinion 
whether the lining should follow the shape 
of the wall or should be packed until the 
surface is plumb and plane, as might be 
practical when the sheets are nailed to 
timber battens, Acceptability of the 
finished work must be the criterion. If 
ordinary care is taken with the ground- 
work, however, packing is usually unneces- 
sary. As a rule, also, dry-lined surfaces 
are plane enough to be given glossy or at 
least semi-gloss finishes without risk of 
surface irregularities becoming  con- 
spicuous except in places where light falls 
on the wall at an acute angle. 

Before wallpaper is applied to plaster- 
board, the surface should be treated so 
that the wallpaper can be stripped easily 
when a change of decoration is required. 
Sometimes a coat of flat paint is applied 
to the plasterboard before papering. 

It is recommended that tapered or 
recessed-edge boards should be used when 
a type of decoration other than wallpaper, 
or possibly distemper, is to be used. The 
joints described in Digest 128, if properly 
made, will accept any decoration, pro- 
viding full coats are applied. The slight 
variation of texture between the joint 
and the board has not yet been overcome, 
although the difference is almost imper- 
ceptible if a little cream distemper is 

-mixed with the second coat of filler. 


Design and Construction 


Whilst dry lining can be adopted for 
almost any type of dwelling, the ad- 
vantages to be gained depend upon design, 
planning and workmanship. The design 
factors that must be taken into account 
are: 

The technique should be employed 
throughout the dwelling, not mixed with 
traditional plastering. 

The cost per square yard of fixing and 
jointing cut boards is roughly twice that 
for uncut boards. Narrow reveals, in- 
volving the cutting of boards to cover 
small areas and _ re-entrants, should 
therefore be avoided. 

Joinery (stair flights, cupboards and 
the like) should be designed to be fixed 
to prepared grounds after completion of 
dry lining. 

These considerations are best met by a 
building of simple shape, free or sub- 
stantially free from internal load-bearing 
walls. Timber ground floors are desirable, 
though not essential, since these avoid the 
wet operation of laying a screed. There 
is no reason why chimney breasts should 
not be dry-lined providing brickwork is 
laid with properly filled joints and flues 
are parged or lined. If workmanship is 
suspect, however, an additional safeguard 
may be obtained cheaply by  rough- 
rendering the face of the chimney breast 
as the brickwork proceeds; Model Bylaws 
require this to be done in all cases where 
the brickwork is less than 84in. thick. 
Rough-rendering on party walls will en- 
sure that no joints remain open to transmit 
sound. 

Dry lining offers contractors the oppor- 
tunity to complete finishings and services 
at a faster tempo, with less time lost 
between the work of successive trades. 
On some sites, dwellings have been 
occupied within one month of completion 
of roofing, without extraordinary measures 
on the part of the contractors. The work, 
however, needs to be planned rationally 
with a view to economy of time and effort. 

Unnecessary work can be obviated by 
building to the proper tolerances and by 
eliminating damage to the boards; damage 
can be reduced by always handling boards 
on edge and by keeping them stacked flat 
under cover. Correct dimensions are 
important: storey heights of less than the 
minimum for the standard length of board 
involve cutting every board, while too 
great a height may complicate the fixing 
of skirtings. During erection, the accuracy 
of the walls should be checked, since walls 
seriously out of plumb (or “winding”) may 
involve packing. In particular, where walls 
abut prefabricated components, errors in 
dimensions may demand expensive correc- 
tion in the finishings. 

When the building is roofed, and the 
internal load-bearing walls built and the 
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joints or structural floors comple 
suitable sequence would be: ted, a 
i Position tanks in roof 
. Install plumbing, gas and elect; 
services ctrica 


3. Fix floorboards and/or screeds (tem 


porarily fit staircase f 
access) 7 —- 
4. Glaze windows 
5. Fix ceiling boards 
6. Dry-line walls, first floor 
7. Fix door frames, first floor 
8. Fix dry partitions, first floor 
9. Dry-line walls, ground floor 
10. Fix staircase 
11. Fix door frames, ground floor 
12. Fix dry partitions, ground floor 
+ Fix architraves, skirting, ete. 


Make joints in plasterboard ceil; 
and walls ' Ceilings 

15. Finish services and fix fittings jp. 

cluding tiling 

Peabo og 
roductivity of labour depe 

several factors, chief of whine te 
experience of the foreman and the Opera- 
tives. In general, when a new operation 
is introduced, a steady improvement in 
productivity occurs with repetition, There. 
fore contractors wishing to examine the 
economy of dry lining should base thei: 
study on repetition in at least a dozen 
dwellings, and distinguish between the 
cost of each repetition. 

Detailed studies of operations indicate 
that higher productivity is obtained when 
one labourer serves one plasterer rather 
than two. If he serves two, the rate js 
restricted by the speed at which the 
plaster can be mixed; consequently the 
tradesmen have high  non-productivity 
time. In any case the preparation of 
plaster often delays work, but if a power 
supply is available, the use of an electric 
drill fitted with a whisk speeds mixing, 

Finally, productivity is affected by the 
direction in which boards are fixed; that 
is, whether the long edge is horizontal or 
vertical. Horizontal fixing permits the 
use of longer boards, and boards can be 
ordered in special lengths to room size, 
In dwellings of a basic storey height of 
8ft., the wall can be lined with two uncut 
horizontal boards, and this will reduce by 
about one-third the length of joint to be 
made good. The savings achieved in fixing 
and jointing long lengths horizontally 
must, in part, be set against the cost of 
sorting and handling the longer lengths. 
Perhaps the best way is to mix horizontal 
and vertical lining to suit room sizes. 

So many factors influence the cost of 
dry lining that it is impossible to quote 
a typical rate for such work, but when 
dry linings have been employed on small 
housing estates contractors have generally 
concluded that the direct cost of dry lining 
is comparable with the direct cost of two- 
coat plaster. In other words the technical 
and operational benefits of dry linings 
have been obtained without extra cost. 

The technical benefits accrue to the 
occupant and include: 

Freedom from dampness when the dwel- 

ling is first occupied 

Improved thermal insulation 

Reduced incidence of shrinkage crack- 
ing 

Greater freedom of choice in the type 
of first decoration and the assurance 
that it will not be damaged by 
moisture. 

The operation advantages will be shared 
by the contractor (convenience) and by 
the building owner (reduced costs). They 
include: 

No water is introduced into the struc- 
ture at a late stage of the building 
sequence 

Services can be accommodated in the 
cavity between the plasterboard and 
the wall and chasing reduced to 4 
minimum 

Dry lining is cleaner and less arduous 
than wet plastering : 

Final decoration can be completed with- 
in a few hours of dry lining, whatever 
the weather. Consequently the work 
of the finishing trades and the installa 
tion of services can be planned to 
done in a definite sequence and pr0- 
bably at a faster tempo than usual 
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QPERATIONAL RESEARCH IN THE BUILDING 
INDUSTRY ? 


Sir Keith Joseph’s Suggestion 


(PEAKING at the annual general 
meeting of the Institute of Builders 
in London last week, Sir Keith Joseph, 
Parliamentary Secretary, Ministry of 
Housing and Local Government, said 
that he knew research was a sort of 
shibboleth today. No lecturer dared 
omit to recommend it, yet we all knew 
that research could be no more than 
window dressing and a waste of time. 
“The building industry contains firms 
which clearly spend much thought as well 
as money on research, and it probably pays 
them handsomely,” he stated. “The build- 
ing research station makes a notable con- 
tribution; the professions and their mem- 
bers carry out more or less research; 
among the architects there is a great deal 
of self-examination on the subject of re- 
search; certainly some material producers 
do a great deal and one thinks of steel, 
cement and glass. 


“Together these efforts have done much 
to increase productivity and reduce costs; 
but will they and their continuance suffice 
to help the industry to maintain a con- 
tinual improved contribution to the 
nation? We must remember that whether 
or not we become economically a part of 
Europe our performance will more and 
more be compared with performance in 
Europe. 

“Already clients are learning about 
the use of two or three shifts a day 
on building sites in Germany; already 
clients are aware of the elegant designs 
of Italy and Scandinavia; already clients 
are aware of the greater use of clay blocks 
instead of bricks in Europe as a whole. 
Quite apart from European comparisons 
ihere is every need to improve things for 
the sake of our contribution towards re- 
ducing costs and improving the lives of 
those who work in the industry and those 
who use and see its products. 


Tentative Thought 


“Now I want to give only a tentative 
thought to the industry. At the moment 
we think of research in terms of research 
for our own relatively narrow compart- 
ment. Research by a firm, particularly by 
its own people on its own products or 
processes, is not enough and research even 
by the manufacturing or the constructing 
or the designing side of the industry can- 
not be enough. 


“There have been many lectures about 
the interaction of design and materials 
and construction techniques upon each 
other. They are all so linked that the 
only dramatic results can come from 
research directed to the whole building 
process, What may be needed is an in- 
vasion of the entire industry by inspired 
and sceptical boffins. There are such 
boffins today and they go by the name of 
operational research workers. You know 
their history as well as I do but at the 
moment the shameful position is that 
Operational research is 2 technique which is 
used far more by the Government which 
pioneered it than by so-called enterprise 
on the private side of industry. 


“The Services those well-known 
Blimps of the cartoonists — pioneered 
Operational research with magnificent 


results both during the war and _ after. 
overnment Departments make full use 
of these techniques and industry is begin- 
ning to make use of them, but I am not 
aware that the construction industry as 
4 whole has thought yet of using them. 


“They are people who use on the whole 
Mathematical techniques for comparing 
ths oerel costs of solving problems by 
a iterent deployment of the factors in- 
olved. They employ sophisticated mathe- 


matical techniques, and I also believe they 
are particularly skilled in asking the right 
questions. 

“T would suggest that if the industry as a 
whole—construction, materials and design 

were to employ a team of such a sort 
which had complete access over a number 
of years, and upon which there was laid 
an obligation to publish their findings, there 
might come out at the end, in a matter of 
five or ten years, not a series of solutions 
so much as a series of comments showing 
where solutions are specifically needed. 


Striking Initiative 


“TI realise that this would be taking a 
striking initiative, but if many people 
believe that the way forward nationally is 
the way of interdependence and if many 
of us think we have to gear ourselves to 
Europe (and I have no doubt there are 
some who think so and who would like to 
see the Government move faster in this 
direction) then is not the same lesson 
applicable also to industry? May there not 
need to be some merging of sovereignty 
even of the jealously preserved haunts of 
design, materials and construction? 

“ There was an interesting article in last 
month’s R.I.B.A. journal, in which the 
writer quoted from C, F. Carter’s book on 
the building industry. ‘The power of the 
builder to improve his methods is narrowly 
limited.’ It is at all so narrowly limited 
because the building industry has done 
extremely well in this direction. ‘ But the 
power of the architect to prescribe an 
improved function or to leave scope for the 
application of a better technique is con- 
siderable "and, I would add, so is the 
power of the architect and contractor work- 
ing with the building material supplier in 
the design of new products. 

“ But the initiative to set up such a team 
and to release it on to the industry would 
have to come from all the representative 
bodies combined and the results would have 
to be available to all. They wood probably 
be in the form of observations on the costs 
of current practices compared with the 
probable costs of possible alternatives.” 


SKELMERSDALE NEW TOWN 
SURVEY 


The Ministry of Housing and Local 
Government have awarded Fairey Air 
Surveys, Ltd., a contract to photograph 
and map an area of 1,730 acres as part 
of the Skelmersdale New Town project, 
between Liverpool and Wigan. This is an 
extension of a survey of the Skelmersdale 
district which Fairey Air Surveys made for 
Lancashire County Council from October 
1959 to May 1960. 

From the photography the company will 
revise existing 1/2500 scale maps with the 
addition of contours at 5ft. vertical inter- 
vals. Ground surveyors will make par- 
ticularly detailed height measurements to 
act as a basis for 1/500 plans if they are 
subsequently required by the Skelmers- 
dale Development Corporation. 


NUCLEAR ENGINEERING 
COMPANY FORMED 


Three well-known industrial concerns, 
Imperial Chemical Industries Ltd. (Metals 
Division), Rolls-Royce Ltd., and The Rio 
Tinto Co. Ltd., have jointly formed a new 
company to operate in the field of civil 
nuclear engineering in collaboration with 
the atomic power consortia. The new 
company is to be called Nuclear Develop- 
ments Ltd. 
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NO EARLY ABOLITION OF 
SUBSIDIES 


DURING a meeting of the House of 
Commons Standing Committee on 
the Housing Bill, the Minister of Hous- 
ing and Local Government, Mr. Henry 
Brooke, said last week that there was no 
intention on the Government’s part as 
soon at the Bill was put on the Statute 
Book to use the power to abolish 
subsidies. 

They thought they had got the subsidies 
about right under the Bill in present 
circumstances. Had there been any inten- 
tion by the Government suddenly to 
abolish the subsidies as soon as the Bill 
became law, even although there were not 
material changes in the circumstances, 
members would have been told. Stock was 
being taken of the present position. 

The Government could see only a certain 
distance ahead, and for this reason they 
felt it desirable to have powers to abolish 
or reduce subsidies by order. 


Road Tolls 
At question-time the Minister of Trans- 
port, Mr. Ernest Marples, announced 


that the Government had decided not to 
impose tolls on motorways forming part of 
the five major projects or planned as early 
extensions of them. The question of tolls 
on other and later motorways would be ex- 
amined further, and the existing policy of 
charging tolls on large and expensive 
tunnels or bridges would be continued. 


Building and Engineering (Accidents) 


Replying to Dr. Stross, the Minister 
of Labour, Mr. John Hare, said that the 
following accidents were reported in build- 
ing operations and works of engineering 
construction during 1959 and 1960: 


Building Works of 
Year Operations Engineering 
Construction 
Total Fatal Total Fatal 
Accidents Accidents Accidents Accidents 
1959 15,410 169 2,875 48 
1960 16,934 217 3,650* 60* 
(2,457) (40) _ 
*The definition of “work of engineering 


construction” was extended during 1960. 

The figures in brackets show the number 
of accidents reported in 1960 which occurred 
at work within the scope of the Acts before 
the extension of the definition. These figures 
and not the total figures are comparable with 
the figures for 1959. 

Dr. Stross: Would it not be fair to sug- 
gest that there has been a deterioration 
as between those two years? If that is so, 
would the Minister give us some reassur- 
ance and say that he will do everything 
to get as many inspectors as possible 
appointed and as frequent inspections as 
possible made and see that those who do 
inspect shall be as highly trained as 
possible? 

Mr. Hare: Certainly the hon. Member’s 
assumption is right. I am glad that he 
has called attention to it. There has been 
a regrettable increase in the number of 
accidents. I also agree with him that 
everything should be done to make people 
more aware of the need for greater safety 
consciousness. Apart from this, I have in- 
creased the number of my Inspectorate; I 
am also taking power to issue further 
regulations, but the more that can be done 
on both sides of the House to draw atten- 
tion to the need for greater care in avoid- 
ing accidents the better. 


New Hospital 


The Secretary of State for Scotland, Mr. 
John Maclay, in a written answer informed 
Mr. Dempsey that the Western Regional 
Hospital Board were examining two 
possible sites for a new general hospital at 
Coatbridge and Airdrie. The precise num- 
ber of beds to be provided could not be 
determined until further progress had 
been made with the long-term planning of 
hospital services in Lanarkshire, but it was 
likely to be 300 to 400, he said. It was 
too early to forecast when building could 
begin. 
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Men and Movements 





HE new president of the Institute of 
Builders is Mr. J. Gowing Middleton, 
F.I.0.B., of H. R. Middleton and Co., Ltd., 


Great Yarmouth. 
Mr. Middleton, 
who has been 
associated with 
The Institute of 
Builders since 
1932, has _ been 


active for a number 
of years in the 
Eastern Federation 
of Building Trades 
Employers, of 
which his firm was 
a founder member. 
He was president 
of the Great Yar- 
mouth and District 
Association of 





Building Trades J. G. MIDDLETON 
Employers on ; 
three occasions, and president of the 


Eastern Federation of Building Trades 


Employers in 1936. 


J. I. Case Co., Ltd., have announced the 
appointment of Mr. Mark Seymour as 
parts manager for the company. Mr. 
Seymour formerly worked for Blackwood 
Hodge and is now based at the J. I. Case 
main service centre at Stanningley, near 
Leeds. 


The Council for Scientific and Industrial 
Research and the Fire Offices’ Committee 
have approved the appointment of Professor 
F. H. Garner, O.B.E., Ph.D., F.R.LC., 
M.I.Mech.E., M.I.Chem.E., as chairman of 
the Fire Research Board for the next five 
years. He succeeds Professor A. R. J. P. 
Ubbelohde, M.A., D.Sc., F.R.1L.C., F.R.S. 
Professor Garner, Emeritus Professor of 
Chemical Engineering at Birmingham Uni- 
versity, is a past president of the Institute 
of Petroleum. He has recently completed 
a term of office as chairman of the Water 
Pollution Research Board. 


The new president of the Edinburgh 
Architectural Association is Mr. John Holt, 
region architect to the South Eastern 
Regional Hospital Board, Scotland. Newly 
elected vice-presidents of the Association 
are Mr. Percy Johnson-Marshall, Mr. R. 
Forbes Hutchison and Mr. Eric Hall. 


A member company of the Sheepbridge 


Engineering Group, Sheepbridge Equip- 
ment, Ltd., have appointed Mr. C. E. 
Hutchinson, A.M.I.Mech.E., as _ general 


sales manager. Mr. Hutchinson has had 
many years’ experience in the engineering 
industry, particularly with relation to crush- 
ing and screening equipment, mixers and 
concrete plant. 
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Mr. K. S. Dormer, a past president of The 
Institution of Plant Engineers and a 
director of Mackay Industrial Equipment, 
Ltd., has been elected a Fellow of the 
Institution. 


On the retirement of Mr. S. L. G. 
Beaufoy, C.B.E., F.R.I.B.A., P.P.T.P.1., from 
his post as chief housing and planning 
inspector with the Ministry of Housing 
and Local Government in July, Mr, L. P. 
Ellicott, C.B.E., A.R.I.B.A., M.T.P.1., chief 
planner, will be appointed chief housing and 
planning inspector. 


Mr. R. B. Reed has been elected chair- 
man of the Northern Ireland chapter of the 
Institute of Quantity Surveyors. Other 
appointments made at the annual meeting 
in Belfast, were as follows: Vice-chairman, 
Mr. W. M. Kelso; secretary, Mr. T. M. 
Mackie; treasurer, Mr. S. Barratt; the 
committee consists of Mr. C. S. Coulter, 
Mr. G. Donaldson and Mr. R. Lowry; 
students’ representative, Mr. S. Blomfein. 


Dr. Roger A. 
Bones, B.Sc., Ph.D., 
A.Inst.P., has now 
joined The Wayne 
Kerr Laboratories, 
Ltd., as head of the 
company’s con- 
tracts division. Dr. 
Bones leave the de 
Havilland Aircraft 
Company where he 
was a member of § 
the Blue Streak 
team. 





Dr. R. A. BONES 


Mr. Christopher T. Brunner has been 
elected Chairman of the London Office of 
the International Road Federation Council 
on the retirement of Sir Reginald Biddle, 
C.B.E., J.P. Mr. Brunner is a director of 
Shell-Mex and B.P., Ltd., and also of the 
National Benzole Co., Ltd., and of the 
Power Petroleum Co., Ltd., He is also 
chairman of the Road Research Board Com- 
mittee on Economics, D.S.I.R., and vice- 
chairman of the British Road Federation, 
with which he has been associated since its 
inception in 1933. Sir Reginald Biddle, 
who is a director of Taylor Woodrow 
(Overseas), Ltd., was elected a vice-chair- 
man of the I.R.F. London Office Council. 


Mr. E, C. Benfield, secretary for many 
years to Shellabear, Price, Ltd., has been 
appointed a director of the company. 


H.R.H. The Duke of Edin- 
burgh seen arriving at the 
Institution of Civil Engineers 
recently for the presentation 
of his Graham Clark Lecture 
on “The Engineer in Common- 
wealth Development.” He is’ 
accompanied by Sir Herbert 
Manzoni, president of the 
Institution. 
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Blackstone and Co., Ltd., have apno; 
two members of their staff, Mr. Ay Ket 
McCrone and Mr. G. E. Cobb to be assist : 
directors. _——— 


Mr. Charles Argent, F.C.A.. manao; 
director of Val de Travers Asphalte ti 
has been appointed chairman of the 
Asphalt Roads _ Association, with M, 
G. C. F, Palmer, the joint managing directo; 
of the Limmer and Trinidad Lake Asphal 
Co., Ltd., as vice-chairman. : 


Mr. Bernard W. Lynn, M.P.O.A., MLE 
has been appointed general planning ang 
procurement manager of the Perkins groun 
of companies. Mr. Lynn was former) 
manager of the group's purchase division, 
He will now be responsible for Perkin: 
purchase policy and the group’s parts and 
service engines, programme planning, traffic 
and shipping, and inventory contro] depart. 
ments. 


MUNICIPAL 


The new city engineer at Hull, succeed. 
ing Mr. William Morris, is Mr. Albert |, 
Hobson, at present borough engineer a 
Oldham. He will take up his new appoint. 
ment in about three months’ time. 


Mr. Victor Clark, waterworks engineer 
to Tetbury (Glos.) R.D.C. for 35 years, has 
retired. 


Taking up his new appointment this 
summer as borough engineer at Chipping 
Norton is Mr. J. D. Mitchell, at present 
surveyor, water engineer and public health 
inspector to Hadleigh (Essex) U.D.C, 


Mr. S. P. Bendle, surveyor and chief 
Public health inspector to Chipping Norton 
(Oxon) R.D.C. is retiring after 32 years in 
tne Council’s service. 


After 33 years as chief architect at Black. 
pool, Mr. E. C. R. Page has retired. 


The new county architect to Flintshire 
C.C. is Mr. Robert W. Harvey, who has 
been chief assistant in the county archi- 
tect’s department for ten years. 


South East Breconshire Water Board 
have appointed Mr. Keith F. Lewis a 
engineer-clerk to the Board in succession 
to Mr. A. E. Round, who is taking up an 
appointment with Makerfield Water Board. 
Mr. Lewis has been chief water engineering 
assistant to Cheltenham B.C. since 1955. 


Mr. D. Wilde, assistant water engineer 
with Elland (Yorks.) U.D.C., is leaving this 
country to take up an appointment as 
Inspector of Works and Training in the 
Public Works Department at Aden. 


1960 BLUE PETER SALES CUP 


About a hundred representatives of dis- 
tributors and traders recently visited the 
Northampton depot of Birmingham Motor 
Tyres, Ltd., in connection with the pres- 
entation to that firm of the 1960 Blue 
Peter Sales Cup. 

The presentation was made by Mr. 
H. R. J. de Keyser, general sales manager 
of Blue Peter Retreads, Ltd., who was 
accompanied by the Midland managel, 
Mr. B. H. T. Rowley. The Cup was 
received by Mr. C. Drummond, a director 
of Birmingham Motor Tyres, Ltd. 


MOTORISED NIGHTWATCHMEN 


Because “there is always a large amount 
of vandalism and pilfering while a moto- 
way is being constructed”, Sir Alfred 
McAlpine and Son, Ltd., are to replace 
elderly nightwatchmen with young men 0 
fast cars on their Preston-Warringto® 
motorway contract. The drivers will also 
be trained as dog handlers. 
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Trade and_ Company News 
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BULK CEMENT DEVELOPMENT IN 
NEW ZEALAND 


XTENSIVE orders have been placed 
i in New Zealand with Portasilo, 
Ltd, York, for their system of cement 
haulage tanks, portable silos and weigh- 
ing equipment. The orders have come 
from the State Railways, cement com- 
panies and the building industry and 
provide for tanks for both rail and road 
and silos for the storage and handling 
of cement on sites. 





Cement being pumped from road tanker into silo 


The rail tanks carry their own com- 
pressor units and can be transported on 
a normal railway wagon and rapidly trans- 
ferred to a road vehicle. The road tanks, 
which can be mounted on a wide range 
of chassis, take power for compressor units 
from a take-off on the engine. The tanks 
are made to carry seven, eight or nine tons 
of bulk cement and are so constructed that 


NEW CRANE HAS 
TELESCOPIC BODY 


The arrival of the first 
Austin - Western model 210 
hydraulic crane in the United 
Kingdom is announced by 
Jack Olding and Co., Ltd., 
Hatfield, Herts. 

The machine has all-wheel 
steering and a telescopic boom, 
which can swing in a con- 
tinuous full circle. It is de- 
signed for working beneath 
low overhead clearances or 
out of doors. Mounted on 
tubber tyres, it has travel 
speeds of up to 19 m.p.h. 

Various attachments are 
available for the machine. 


Austin-Western 


they can be mounted either singly or in 
multiple units. 


The New Zealand application involves 
the mounting on a suitable flat rail wagon 
of four steel Portasilo units each of 1884 
cu. ft. capacity with a Portasilo compressor 
unit mounted centrally. The compressor 
unit consists of a Wellworthy Ricardo 
positive displacement compressor driven 
by a Ford industrial petrol engine. This 
arrangement enables the cement to be dis- 

charged into silos at railheads 
or at sites with rail access, and, 
of course, into road tankers. 

In addition, however, a tank 
together with the compressor 
unit can be transferred to a 
road vehicle to serve silos with 
no direct rail access. 

The tanks are fabricated in 
mild steel and comprise a 
vertical cylinder of 7ft. 6in. 
diameter with dished ends of 
approximately ellipsoidal shape. 
The cylinder is carried to floor 
level to form a skirt, stiffened 
with an angle iron ring. Access 
is provided by a hinged man- 
hole of 16in. diameter. External 


and internal ladders are pro- 
vided. 

The tank incorporates a 
porous floor of metal-faced 


sandwich construction, through 
which air is introduced to give 
complete fluidisation of the 
material. This ensures optimum 
material to air ratio under all 
conditions and gives the high- 
est rate of discharge with 
minimum fuel consumption. 
The material flows to the floor 
centre and thence via a pipe 
through a full bore control 
valve fitted on the side of the 
tank. 

Lifting points are fitted, 
stressed for hoisting the 
unit with full pay load. A quick-release 


coupling is provided for connection to 
the air supply. Normally operated at 
a pressure of 12/13lb., the units are 


designed for a working pressure of 
15lb. p.s.i., which ensures discharge over 
long distances. Elevation to a_height 
of 100ft. is within the capacity of the 
equipment. 





210 hydraulic crane 


model 
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LARGE DIAMETER BORED PILE 
BY C. J. SIMS 


€; J. SIMS, LTD., 2 Victoria Street, Lon- 

don, S.W.1, have developed and paten- 
ted a new system for bored piles with large 
bearing capacities. The system enables piles 
up to 3ft. 6in. diameter to be bored to a 
depth of 100ft. with light mobile equip- 
ment. 

The first length of casing incorporating 
a cutting shoe is pitched in position at 
ground level. Boring inside the casing is 
carried out using a hammer grab operated 
from a pile frame or excavator. When the 
casing has penetrated the ground suffici- 
ently, further lengths are bolted to it and 
a watertight flush joint is made between 
sections. 

Boring continues until the required depth 
is reached and after inspection the neces- 
sary reinforcement is located and the bore 
is filled with concrete. 

The standard bore diameters are 2ft. 6in.. 
3ft., and 3ft. 6in., and the boring can be 
cased or uncased depending on ground 
conditions. Spun concrete tube casings are 
used and are left in where necessary. 


TURBO-ALTERNATOR CONTRACT 
FOR W. H. ALLEN 


An order for the supply of a 10.5-MW 
Ppass-out back-pressure  turbo-alternator 
set has been received from Thames Board 
Mill, Ltd., by W. H. Allen Sons and Co., 
Ltd., Bedford. 

The machine, which will be installed in 
the power station of Thames Board Mills 
at Purfleet, Essex, will be designed to 
operate with steam at 600 p.s.i.g. and 
740 degrees F., passing out up to 120,000 
lb./hour of process steam at 55 p.s.i.g. with 
an equal quantity available at an exhaust 
pressure of 21 p.s.i.g. under conditions of 
reduced pass-out flow. 

The Allen turbine will run at 3,000 r.p.m. 
and drive directly, an English Electric 
water-cooled alternator supplying power 
in parallel with existing machinery for an 
11-kV, 50-cycle supply at 0.8 power factor. 





CORROSION RESISTANT 
CHEMICAL PUMP 


A pump made from silicon iron castings, 
suitable for the chemical and _petro- 
chemical industries as well as for install- 
ation in trade effluent treatment plants, 
has been introduced by Lee, Howl and 
Co., Ltd., Tipton, Staffs.. 

The pump is designed for the handling 
of such corrosive liquors as sulphuric acid 
at any temperature or concentration, nitric, 
acetic, formic, phosphoric acids, and many 


others. 

Outputs are 153ft. head—75 g.p.m. 
maximum; 80ft. head—187 g.p.m. with 
maximum impeller diameter; 86ft. head— 
65 g.p.m. maximum; 5lft. head — 150 
g.p.m. with minimum impeller diameter. 
The speed is 2,900 r.p.m. 


WAR DEPARTMENT ORDER 
MICHIGANS 


Contracts for the supply of 127 British- 
built Michigan shovels, for delivery by the 
middle of this year, have been placed by 
the War Department with Michigan (Great 
Britain), Ltd., Camberley, Surrey. The 
machines have been selected from the full 
range of ten models in production. 


Trade and Company News 
continues on page 463. Subse- 





quent articles include 15-storey 
Bristol Office Building Contract 
(p. 465), Talking of Safety, by 


“Dragee” (p. 466), Closure of Side 
Roads on_ Traffic Engineering 
Grounds (p. 467), First Meeting of 
the National Federation of Builders’ 
and Plumbers’ Merchants (p. 469), 
and Birth of a Highway in New 
Zealand’s North Island (p. 471). 
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HIS editorial feature provides readers 
with a comprehensive news service 
covering forthcoming private and public 
construction work. Commencing on this 
page information is given concerning future 
projects followed by details of tenders 
being invited. In the third section will 
be found news of tenders recommended 
for acceptance, tenders accepted and con- 
tracts awarded. Attention is also drawn 
to the advertisements covering contracts 
and appointments appearing in the front 
part of the Journal. 


BUILDING AND DECORATING 
(See also Housing Schemes) 


Acton, Middx.—B.C. recommended to 
approve the erection of 11 garages at Church 
Path and eight at Beech Avenue on the Vale 
estate. Estimated cost £1,800 and £1,450 
respectively. ; 

Alton, Hants.—Arthur Guinness Son and 
Co., Ltd., and Courage and Barclay, Ltd., 
jointly propose, subject to planning approval, 
the construction of the Harp Lager Brewery 
at Alton. 

Ashington, Northumb.—Sketch plans have 
been prepared for maternity unit at Ashington 
Hospital, for Newcastle upon Tyne Hospital 
Board. 

Aylesbury, Bucks.—B.C. recommended to 
apply for sanction to borrow £10,000 for the 
erection of further garages at council dwell- 
ings. : 
B.C. recommended to approve plans, subject 
to conditions for the erection of a 3-storey 
office building at 6 Church Street, for London 
and Burtley Development, Co., 38 Seymour 
Street, London, W.1; approve a site on the 
Bicester Road estate for the erection of a 
public house, for Aylesbury Brewery, Co., 
Ltd., 9 Marmey Square. | 5 

Bacup, Lancs.—Lancashire Primary and 
Secondary Education Sub-committee have 
approved provision of new accommodation at 
the St. Peter’s R.C. School, Newchurch. This 
accommodation includes two infants’ class- 
rooms, hall, kitchen and ancillary accommoda- 
tion. 

Barnes, Surrey.—B.C. recommended _ to 
approve the erection of 2 boathouses at Kew 
Meadows Path. Estimated cost £7,000. 

Barnet, Herts.—Ministry of Works have pre- 
pared revised plans for the erection of new 
Crown offices at Underhill. 

Barnsley, Yorks.— B.C, recommended to 
approve detailed plans for the erection of a 
reception room and the widening of the road- 
way at the crematorium in connection with the 
provision of a Chapel of Remembrance. Esti- 
mated cost £3,500; invite tenders for the 
adaptation and extension of Saxondale, West- 
ville Road to form a residential home for old 
people, Estimated cost £44,800. 

Barrow -in- Furness, Lancs.—B.C. have 
approved plans for conversion of first and 
second floors to drawing offices at 51-5 Duke 
Street by Vickers-Armstrongs (Engineers), Ltd.; 
a new skin shed mess rooms, office block, and 
gut room at Corporation Abattoirs, Cavendish 
Street; a reactor plant erectors shop at Devon- 
shire Dock, by Vickers-Armstrongs (Engineers), 
Ltd.; extensions at St. Columba’s Presbytery. 
Margate Street; 10 garages at Lawson Street; 


extensions and alterations at Abbotsmead 
County Junior School, Cambridge Street; 
internal alterations at Barrow Co-operative 


Society’s central drapery Abbey Road. 

Bath, Som.—City Council have approved 
plans for phase II of the Technical College 
comprising the completion of the laboratory 
and workshop block, erection of a general 
purposes block. a lecture theatre, and a care- 
taker’s home. Estimated cost £383,250. 

Billingham-on-Tees, Dur.—Crawford and 
Spencer, 91 Borough Road, Middlesbrough are 
preparing plans for R.C. social centre at Bill- 
ingham. 

Blackpool, Lancs.—Duke and Simpson, 6-7 
Great Castle Street, London, W.1, are the 
architects for erection of a new departmental 
store on the Palace Buildings site on the 
Promenade, for Lewis’s Ltd., and the Blackpool 
Tower Co. Scheme in very early stages. 

_ Blyth, Northumb.—B.C. planning the erec- 
tion of 48 chalets on Blyth Links. 

Boldon, Dur. — Hedley and Thompson, 
solicitors, 11 Toward Road, Sunderland have 


aa. PROJECTS » 
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submitted outline proposals to the local 
council for the erection of Church and Presby- 
tery at Sunderland Road, Cleadon. 

Bournemouth, Hants.—Wessex Regional Hos- 
pital Board recommended to approve sketch 
plans for improvements to maternity unit for 
premature babies and adaptations to former 
out-patents department for wards at Royal 
Victoria Hospital. 

Brandon, Dur.—Additions are proposed to 
milk storage building at Langley Moor, for 
East Durham Co-operative Dairies, Ltd. Plans 
by the C.W.S. Architects’ Dept., 90 Westmor- 
land Road, Newcastle upon Tyne. 

Breconshire.—Co. E.C. have approved the 
erection of a new primary school at Crick- 
howell, Estimated cost £50,000. 

Bridgnorth, Salop.—Co. E.C. have included 
in the 1961-62 programme plans for a gym- 
nasium, changing rooms and showers and a 
two-storey teaching block at Bridgnorth Boys’ 
Modern. School. Estimated cost £105,825. 

Bridport, Dorset.—Wessex Regional Hospital 
Board recommended to approve sketch plans 
for extension to kitchens at Bridport Hospital. 

Bridport, Dorset.—B.C. recommended to 
apply for sanction to borrow £1,450 for the 
construction of nine garages at Skilling estate. 

Bristol.—City Council recommended, subject 
to M.E. approval, to apply for sanction to 
borrow £92,000, £51,600 and £15,950 respec- 
tively and invite tenders for the conversion 
of existing lecture rooms at Davy House, 
block 4, into laboratories for Bristol College 
of Science and Technology, adaptation of exist- 
ing buildings at the Elm Lane site for use by 
Redland College, and the demolition of the 
Lawrence Weston Youth Centre and the 
erection on site of a new centre. 

Planning approval granted for the construc- 
tion of an ice rink with a 24-lane bowling alley 
off Park Street, for Bristol Ice Rinks. E. H. 
Button and Partners, 23 Berkeley Square, 
Bristol, 8, are the architects for the scheme. 
Estimated cost £250,000. 

Cardiff.—Elidir L. W. Davies, architect, 19 
Marlborough Place, St. John’s Wood, Lon- 
don, N.W.8, has prepared plans for the 
erection of a theatre on site next to Cardiff 
Castle facing Queen Street, for the St. David’s 
Theatre Trust. Estimated cost £275,000. 

Carlisle, Cumb.—City Council recommended 
to appoint Buckland and Haywood, Norwich 
Union Chambers, Congreve Street, Birmingham, 
as architects for alterations, etc., at the 
Technical College, estimated cost £8,000; 
approve plans for the erection of four exten- 
sions to Ward 19 to provide Dermatology Unit 
at Cumberland Infirmary, for Newcastle 
Regional Hospital Board, 

City Council have approved, in principle, 
proposal to establish motel on six acres site 
on the former aerodrome site at Carlisle. 
Jackson and Saul, solicitors, 29 Fisher Streer, 
Carlisle, are acting for the promoter J. W 
Richardson. 

N. M. Phillips, Grosvenor House, Warwick 
Square, Carlisle, is the architect for office 
additions, etc., at Durranhill industrial estate, 
for Tyre Services (Carlisle), Ltd. 

Carshalton, Surrey—Co. town and country 
planning committee have submitted to Minis- 
try for approval scheme for the erection of a 
new primary school and provision of playing 
fields at proposed sports ground in Farm 
Road, for Willow County Secondary School. 

Chelmsford, Essex.—Plans are being pre- 
pared by the architects department for the 
erection of a shop at 42/43 High Street, for 
Montague Burton, Ltd., quantity surveyors for 
the scheme are Philip Pank and Partners, 15 
The Close, Norwich. 

Cheshire——Co, E.C. have approved the 
following for inclusion in the 1961/62 
estimates: provision three de-mountable class- 
rooms at Crewe Central College of Further 
Education, £8,900; Malpas Alport Endowed 
C.E., Controlled Primary School, improve- 
ment of sanitary and cloakroom facilities, 
£1,772; Northwich Victoria Road Junior and 
Infants, heating installation, £5,014; Sandbach 
Primary, temporary adaptation of former 
Sandbach County Secondary School for pri- 
mary school purposes, £2,598; Hartford C.E. 
Primary, two de-mountable classrooms, £5,503; 
Upton Plas Newton C.P., erection of school, 
£53,807; Hartford Secondary for Girls, erection 
of school, £182,420; Ellesmere Port Grange 
Secondary, playing fields, £8,096; Ellesmere 
Port John Street Secondary, de-mountable 
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classrooms, £2,446; Ellesmere P 

Secondary, de-mountable detniesen Sitton 
Ellesmere Port Grammar, three de-mountable 
classrooms, £7,325; Helsby Grammar, noc 
dining rooms and kitchen, £69,683; Ellesma 
Port Grammar for Girls, erection of school, 
£287,863; and County’ Training Colle” 
Alsager, erection of assembly hall, £39,070" 

Chester. — Liverpool Regional Hospital 
Board are considering plans for a Maternity 
unit at City Hospital. Estimated cost £600,000 

Chester-le-Street, Dur.—Cawthorn and Sin. 
clair, Ltd., Birtley, propose filling station and 
offices, The architects are Fennell and Baddiley 
Bridge End Chambers, Chester-le-Street, ~’ 

Chipping Norton, Oxon. — B.C. recom. 
mended to invite tenders for improvements 
to houses at Churchill Road. 

Cockermouth, Cumb.—Bassenthwaite Sail. 
ing Club, Bassenthwaite Lake propose to ex. 
tend their club house. Estimated cost £2,500 

Consett, Dur.—It is expected that a con. 
tract will be let soon for rebuilding the 
Britannia public house for Vaux and Associa. 
ted Breweries, Ltd., Sunderland. The architect 
is E. M. Lawson, Barras Buildings, Barras 
Bridge, Newcastle upon Tyne. 

Croydon, Surrey.—Newman, Levinson and 
Partners, architects, 9 Mansfield Street, Lon. 
don, W.1, are preparing working drawings for 
the erection of an office block at 20 to % 
eeeeey Road and 7, and 12 to 20 Walpole 
Road. 

Darlaston, Staffs——U.D.C. to submit to 
Ministry for approval, scheme for the provision 
of a branch library on the Cairns site at 
Bentley, Estimated cost £10,000. 

Darlington, Dur.—E.C. to obtain tenders for 
the erection of permanent classroom at Abbey 
Road Primary School. 

H. B. Richardson, 3 Skinnergate is the 
architect for proposed four-storey grain store 
at Sun Street for C. M. Varley and Co., Ltd., 
Four Riggs Mill, Darlington; and garage and 
— Valley Street North, for Scotts Greys, 
utd. 

The Maypole Dairy Co., have purchased 
three shops at Skinnergate, for development 
into a supermarket. 

Devon.—Co. E.C. propose the establishment 
of a county secondary school for about 450 
girls, at Paignton. The school will serve the 
urban district and the parishes of Churston 
Ferrers, Marldon, and Stoke Gabriel. 

Doncaster, Yorks.— Outline application 
granted for factory extensions in Wheatley 
Hall Road for Montague Burton, Ltd., Hunslet, 
Leeds, Scheme only in its initial stages. 

Don Valley Divisional Education Executive 
have approved the erection of a special day 
school on a site adjoining the new Cusworth 
Lane Infant School, scheme is likely to be 
included in the 1962-63 county building pro- 
gramme at an estimated cost of £43,000. 

Dorchester. — Wessex Regional Hospital 
Board recommended to include in the 1961/62 
programme, scheme for  an_ orthodontic 
department at Dorset County Hospital. Esti- 
mated cost £5,000. 

Durham.—Blagdon-Durham, Ltd., Framwell- 
gate Works, Durham City, are considering the 
erection of factory premises, and sites are 
being discussed with the planning authorities. 

Egremont, Cumb. — Parochial Church 
Council of St. Mary's propose the erection of 
a new parish hall. Estimated cost £10,000. 
Work expected to commence this summer. 

Essex.—C.C. have approved scheme for im- 
provements to houses on 36 holdings on the 
Boxted smallholdings estate comprising the 
provision of baths, lavatory basin, hot water 
system and new kitchen sinks. Estimated cost 
£20,000. . 

Falmouth, Corn.—B.C. have applied for 
planning permission to erect public convent 
ences at Grove Place car park. , 

Fareham, Hants.—Wessex Regional Hospital 
Board recommended to include in the 1961/62 
programme, schemes for a psychiatric clinic at 
King Park Road and one pair of staff houses 
at Old Manor Hospital, Estimated cost £1,800 
and £5,000 respectively. ; 

Filey, Yorks.—U.D.C. recommended * 
apply for sanction to borrow £55,000 for pro- 
posed development scheme for the Royal 
Parade section of the seafront, The shell of 
the two-storey cafe block which, with kiosk 
shops, is included in the scheme, is estimate 
to cost £35,000. A covered way, with 
holiday chalets on. the top, would cost about 
£10,400, and a paddling pool £2,500. 
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vue ypose the erection of a recreation 
ae ie car park site behind the bus 
station Lanes.—U.D.C. have applied for 

ae borrow £1,440 for erection of 12 
nc at Ellesmere Road. 

"Gosforth, Northumb.—U.D.C. proposes new 
Council depot at South Gosforth. 

Gosport, Hants.—B.C. recommended to apply 
for sanction to borrow £7,500 for improvements 
io the Lee Tower ballroom, ete., at the Tower 
Coie Yorks.—Corporation Development 
Committee have granted application to Joshua 
Tetley and Sons, Ltd., Leeds, for development 
in Upper Washer Lane, involving conversion 
of houses into licensed premises. 

Heckmondwike, Yorks.—Yorkshire Woollen 
District Transport Co., Ltd., Saville Town, 
Dewsbury, are to erect an omnibus garage and 
offices in Swallow Street. = 

Hemsworth, Yorks.—West Riding E.C. pro- 
pose to improve amenities at county secondary 
school. Estimated cost £20,000. 

Hull—E.C. have approved plans for the 
erection of an infants’ department at Bethune 
county primary school. Estimated cost £44,595. 

Hull.—C.C. to commission a private architect 
for the proposed permanent branch library on 
Greatfield Estate, in collaboration with the 
City Architect. Estimated cost between £17,000 
and £20,000. : . 

Lancaster.—City Council have approved the 
erection of 12 more garages at Crag Road on 
the Ridge estate. Estimated cost £2,160. 

Liverpool—Regional Hospital Board are 
considering plans for the third phase of 
Greaves Hall Hospital (estimated to cost 
£750,000), development of a radio-therapy de- 
partment at Clatterbridge Hospital £450,000). 
a neurosurgical unit at Walton Hospital 
(£900,000) and a psychiatric rehabilitation unit 
at Fazackerley (£850,000). ; 

Bills of quantities are being prepared by 
E. L. Hoose, 20 Tithebarn Street, Liverpool, 
2, for erection of an hotel on the corner of 
Eastway and Tensing Road, Maghull, for 
Greenall Whitley and Co., Ltd. Sir Alfred 
Shennan and Partners, 17 North John Street, 
Liverpool, 2, are the architects. Estimated cost 
£40,000. A 

Llandudno, Caerns.—U.D.C, to proceed with 
preparation of detailed drawings specification 
and bills of quantities for the erection of a 
new golf club house at Maesdu. ; 

Llangefni, Anglesey.—B. Hallwood Lingard, 
architect, Glenroyd, Woodhall Road, Colwyn 
Bay; Denbighs is preparing final drawings and 
specifications for the tendering stage for the 
erection of an abattoir on site adjoining the 
industrial estate, for U.D.C. Estimated cost 
£20,000. 

London.—St. Martin’s Le Grand Property 
Co, Ltd., have received outline planning per- 
mission from the City Corporation for rebuild- 
ing of Winchester House, to include the ad- 
joining site of 1-8 Great Winchester Street, 
E.C.2. Plans will probably include a 14-storey 
tower block, and demolition works at 1-8 
Great Winchester Street are expected to com- 
mence next January. 

Lyme Regis, Dorset.—B.C. recommended to 
invite tenders for the first phase of develop- 
ment of the Marine Theatre, comprising the 
reconstruction of the front of the building. 

Mitcham, Surrey.—B.C. recommended to 
appoint E. C. Harris and Partners, Lynton 
House, Tavistock Square, London, W.C.1, as 
quantity surveyors and invite tenders for the 
construction of a further six cottage dwellings 
at 112 Tamforth Lane. 

Monmouthshire—M.E,. have approved the 
erection of the following new schools for 
C.C.: Trinant junior, Abercarn, estimated cost 
£60,028; the two Bettws primary, £149,672; 
Caerleon secondary, £154,715; Chepstow 
sone £177,045; and Llanmartin primary, 
W12, 

New Barnet, Herts.—Ministry have approved 
the erection of a synagogue at Eversleigh 
Road, for United Synagogue, Woburn House, 
Upper Woburn Place, London, W.C.1. 

_ Ossett, Yorks.—Work expected to commence 
in late July or early August on the Grammar 
School extensions, Estimated cost £80,000. 

Oswestry, Salop.— B.C. recommended to 
apply for sanction to borrow £1,825 for erection 
of 21 Marley-type garages at Hazel Grove site. 

Oxfordshire—C.C. are proceeding with 
scheme for the erection of new county fire 
brigade headquarters at Kidlington. Estimated 
cost £122,000. 

Petersfield, Hants—R.D.C. have approved 
the erection of an office block adjoining the 
try existing offices. Estimated cost 
Ripon, Yorks.—Cathedral Hall to be en- 
arged. Estimated cost £4.000. 

Scarborough, Yorks.—Plans are being pre- 
pred by Wilkinson, Smith and Brittlebank, 

arting Bank Chambers, for the rebuilding of 


food factory in Bar Street for W. Greenlay, 
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Scarborough, Yorks.—B.C. recommended, 
subject to North Riding C.C, approval, to apply 
for sanction to borrow £2,996 for the conver- 
sion of the air-raid shelter at the car park, 
Burniston Road, into public conveniences. 

Sheffield.—West Riding Co. E.C., propose 
the erection of a new school at Doe Quarry 
Lane, Dinnington. Estimated cost £300,000. 

Regional Hospital Board recommended to 
approve scheme for improvement of accom- 
modation for nurses at Middlewood Hospital. 

Solihull, War.—B.C. have approved the sale 
of land at Hobs Moat estate to the Roman 
Catholic Church Authorities for the erection 
of a school. 

; have approved plans for an 
Primary School at Windrush Close, Olion. 

Spalding, Lincs——R.D.C. to proceed with 
scheme for extensions to council offices. 
Estimated cost £12,000. 

Spennymoor, Dur.—M.T. have approved the 
U.D.C.’s £16,000 scheme for the construction 
of a bus station behind the Town Hall. No 
contracts let. 

_Standish-with-Langtree, Lancs.—Co. Plan- 
ning and Development Committee raises no 
objection to the erection of an ambulance 
station on land off Heaton Street and for use 
of land in Cross Street for county branch 
library. 

Stockton-on Tees, Dur. — The Oxbridge 
Garage, Co., Ltd., Oxbridge Lane, are to erect 
offices, showroom, workshops etc., on the 
Portrack industrial site. The architect is T. A. 
Crawford 91 Borough Road, Middlesbrough. 

Flowers Breweries, Ltd., are being offered 
an alternative site by the B.C. for the replace- 
ment of the “Half Moon” Hotel. 

_ Stourbridge, Worcs.—B.C. recommended to 
invite tenders for the construction of a 
pavilion at Mary Stevens Park. 

Stroud, Glos—U.D.C. to prepare plan and 
layout for a crematorium, 

Sunderland, Dur.—G. T. Brown and Son, 14 
Grange Terrace, Stockton Road, are prepar- 
ing plans for offices additions at Thornhill 
Park for the Durham Divisional Coal Board. 

Surbiton, Surrey.—B.C. recommended to 
appoint R. W. Eglington, 20a Eden Street as 
the architect and Irving Todd, Shenstones 
Broad Highway, Cobham as the quantity sur- 
veyor for the construction of a convenience 
at the Alexandra recreation ground in the 
vicinity of the bowling green. 

Taunton, Som.—Tenders are to be invited 
later this year for the erection of an office 
block at Mary Street, for the Ministry of 
Works. Estimated cost £245,000. 

Tyldesley, Lanes.—U.D.C. have approved 
the purchase of the Majestic Cinema and 
billiard hall in Castle Street, for conversion 
into a modern swimming pool. 

Tewkesbury, Glos.—C.C. recommended to 
purchase a site in Oldbury Road for the 
erection of an ambulance station. 

Teignmouth, Devon.—U.D.C. are consider- 
ing site at Mordref estate (eastern part) for the 
erection of proposed swimming bath. 

Wakefield, Yorks.—City Council have sub- 
mitted to the M.E. plans for proposed R.C. 
Secondary School in Barnsley Road. 

Walsall, Staffs—B.C. recommended to 
approve scheme for the construction of two 
additional workshops and an additional class- 
room wing at Walsall and Staffordshire Techni- 
cal College. Estimated cost £20,229 and 
£100,606 respectively. 

Watford, Herts.—R.D.C. have approved the 
erection of a factory with office accommoda- 
tion at Hill Farm Avenue, for M.E. Develop- 
ments Ltd., Greycaines, Bushey Mill Lane, 
Watford. : 

North West Metropolitan Regional Hospital 
Board are preparing scheme for the first stage 
of the redevelopment of the Shrodells Hospital 
site comprising the construction of a maternity 
unit with related residential accommodation. 

West Riding. — C.C. recommended to 
authorise the County Architect, in consulta- 
tion with the Chief Constable, to prepare and 
submit schemes for adaptations to Goole 
divisional headquarters, the Bingley Adwick- 
le-Street, Edlington and Penistone  sub- 
divisional headquarters and 27 section stations. 

West Sussex.—C.C. propose the construc- 
tion of an operations centre for civil defence 
under the council chambers at Chichester. 

Wetherby, Yorks.—R.D.C. to apply for sanc- 
tion to borrow £10,620 for installation of wash 
basins in 118 H type Council houses. \ 

Whitley Bay, Northumb.—A site is being 
considered for the erection of new £7,500 
premises for Whitley Bay Boys’ Club and Youth 
Centre. 

Wigan, Lancs.—Co. E.C. have approved the 
acquisition of land for site of the Orrell St. 
Peter’s Proposed R.C. Secondary School at a 
cost of £37,765. 

Workington, Cumb.—B.C. recommended to 
approve plans for the erection of car show- 
rooms, and valeting bay, etc., at Finkle Street, 
for Myers and Bowman, Ltd., c/o Graham, Roy 
and Nicholson, architects, 52 Main Street. 
Cockermouth. 
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DEMOLITION 


Walsall, Staffs.—Ministry raise no objection 
to the demolition of the Carlton Hotel, Higi 
Street, for the B.C. 


ELECTRICAL 


Fareham, Hants.—Wessex Regional Hospital 
Board recommended to include in the 1961/62 
programme scheme for the installation of lifts 
in male and female blocks at Knowle Hospital. 
Estimated cost £14,000. 

Southampton.—Wessex Regional Hospital 
board recommended to approve the appoint- 
ment of Barlow, Leslie and Coombs, 3 
Catherine Place, London, S.W.1, as electrical 
consulting engineers, for a neurosurgical unit 
and extension to nurses home at the General 
Hospital. 


GAS AND WATER SUPPLY 


Bideford, Devon.—B.C. hope to invite ten- 
ders in May or June for the improvement of 
Gammaton Reservoir with a view to construc- 
tion commencing in September. 

Brighton, Sussex.—B.C. recommended to 
proceed with the construction of a 15in. water 
main under Dyke Road Drive Bridge, Estimated 
cost £4,000. 

Colchester.—District Water Board have 
approved scheme for the installation of pump- 
ing units for boosting purposes at Coach Road, 
Great Horkesley. This will enable water from 
the Horkesley reservoir to be used for boosting 
pressures in the Horkesley, Boxted, Langham. 
West Bergholt area. Estimated cost £8,800. 

Depwade, Norfolk.—C.C. have approved in 
principle for grant aid, R.D.C.’s Earsham- 
Waveney Farm area and Wacton extension 
water supply schemes, Estimated cost £2,500 
and £4,800 respectively. 

Golborne, Lancs.—U.D.C. have applied for 
sanction to borrow £2,050 for laying of water 
mains at Oaklands Road and Rothwell Road 
and Broughton Avenue. 

Hereford.—Herefordshire Water Board have 
approved the laying of a water main to serve 
Byford. Estimated cost £18,000. 

Isle of Wight.——Water Board have approved 
scheme for improving water supplies to part 
of Newport and the higher areas of Upton and 
Havenstreet. 

Lancaster.—City Council to sell land on 
Harrison’s Field, adjoining Williamson Park to 
the Lune Valley Water Board for construc- 
tion of a new service reservoir, and land in 
the Hala estate district for the erection of a 
new filter house. 

Leicester.—City Council recommended to 
approve the construction of reservoirs at 
Oadby and Carlton. Estimated cost £68,000. 

Mitford and Launditch, Norfolk.—C.C. have 
approved in principle for grant aid, R.D.C.’s 
revised water supply scheme for Guist, Foxley. 
Billingford, Bawdeswell, Sparham, Bintree and 
Twyford. Estimated cost £57,500. 

St. Neots, Hunts.—R.D.C. have approved 
alterations to water mains during Great North 
Road improvements from Hail bridge to the 
Southoe bends. Estimated cost £5,000. 

Smallburgh, Norfolk.—C.C. have approved 
in principle for grant aid, R.D.C.’s Hoveton 
oa water supply scheme. Estimated cost 
£1,390. 

Uttoxeter, Staffs—R.D.C. to prepare detailed 
plans for a water supply scheme for Farrow 
Hill area. 

Worksop, Notts.—B.C. recommended to 
apply for sanction to borrow £2,500 for the 
provision of a new pump unit and incidental 
work at Sunnyside Pumping Station. 


HARBOURS, PIERS AND SEA DEFENCE 
WORKS 





Great Yarmouth, Norfolk.—British Transport 
Commission to demclish five piers of Breydon 
Viaduct. 


HEATING AND VENTILATING 


Bournemouth, Hants.—Wessex Regional 
Hospital Board recommended to include in 
the 1961/62 programme, scheme for oil firing 
of boilers at Hahnemann Home. Estimated cost 
£900. ; 

Keighley, Yorks.—Leeds Regional Hospital 
Board considering scheme for heating of 
nurses’ home at St. John’s Hospital. Estima- 
ted cost £4,000. . 

Newport, I. of W.—Wessex Regional Hos- 
pital Board recommended to approve the 
appointment of C. A. F. Sheppard, 65b Union 
Street, Ryde, as architect, for extension to 
steam main, stage I and II and Galloway 
and Partners, 10 Portland Street, Southampton 
as architects and MacPherson and Partners, 
Freemantle Lodge, Foundry Lane, Southamp- 
ton, as quantity surveyors, for extension to 
steam main, stage III at St. Mary’s Hospital. 

Portsmouth. — Wessex Regional Hospital 
Board recommended to approve the appoint- 
ment of L. Chandler, The Shrubbery, Grove 
Road, Southsea, as architect, for the re- 
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organisation of engineering services at St. 
James Hospital. 

Southampton. — Wessex Regional Hospital 
Board recommended to approve the appoint- 
ment of Gutteridge and Gutteridge and Jung 
and Gear, both of 45 Westwood Road as 
architects and quantity surveyors respectively 
for re-organisation of engineering services at 
the Chest Hospital; Harding, McDermott and 
Partners, 17 Doughty Street, London, W.C.1, as 
mechanical consulting engineers, for a neuro- 
surgical unit and extension to nurses home at 
the General Hospital. 

Wisbech, I. of E.—B.C. to apoly for sanction 
to borrow £8,300 for installation of hot water 
systems in pre-war houses. 


HOUSING SCHEMES 


Acton, Middx.—B.C. recommended to 
approve the provision of 18 old persons’ 
dwellings at 24 Creswick Road. 

Ministry have approved the provision of 60 
flats for prison officers in Bromyard Avenue. 

Atherton, Lancs.—U.D.C. have approved 
plans for layout in Elizabeth Street with 18 
aged persons’ flatlets in one building on 
ground and first floors. 

Barnes, Surrey.—B.C. recommended to 
apply for sanction to borrow £7,700 for the 
conversion of 32 Palewell Park, East Sheen, 
into 7 bed-sitting rooms for elderly persons. 

Barnsley, Yorks.—B.C. recommended to pre- 
pare, for submission to Ministry for approval, 
detailed plans for the redevelopment of the 
Sheffield Road area; prepare scheme for sub- 
mission to Ministry and invite tenders for 
the erection of 100 dwellings at St. Helen’s 
estate, contract S.H.7, as the second phase of 
the 1961 housing programme. 

Billingham-on-Tees, Dur.—U.D.C. recom- 
mended to erect 40 two-roomed houses suit- 
able for old people. 

Bridgwater, Som.—R.D.C. have approved the 
erection of an additional 16 houses at West 
Huntspill. Pawlett, Spaxton and Cossingion 
during this year. 

Chippenham, Wilts.—B.C. recommended to 
approve an amended scheme for the provision 
of accommodation for aged persons at 
Factory Lane, comprising twenty flats, a 
warden’s flat, communal room and guest room. 

Town Planning Committee have approved 
subject to conditions outline application for 
the erection of 37 houses and The Paddocks, 
Wood Lane, for E. J. Pitt (Builders) Ltd., 
Cricketts Lane, Chippenham. 

Chipping Norton, Oxon.—B.C. recommended 
to apply for outline planning permission and 
invite tenders as soon as possible for housing 
development at the Burford Road site. 

Clitheroe, Lancs.—Borough Engineer to pre- 
pare plans for erection of permanent bun- 
galows in Bolland Prospect. 

Coventry.—Housing Committee considering 
scheme for a 23-storey block incorporating 
shops, a restaurant, and 170 flats as the final 
building in The Precinct. Estimated cost 
£600,000. 

Docking, Norfolk.—R.D.C. have approved 
sketch plans for grouped homes for old people 
at Heacham. 

Dorchester.—B.C. recommenced to appoint, 
in due course, Jackson and Stark, 51 High 
West Street, Dorchester, as the architects and 
F. C. Denley and Partners, 45 Commercial 
Road, Poole, as the —— surveyors for the 
erection of aged persons’ flats at the rear of 
42 High East Street. 

Dunmow, Essex.—R.D.C. propose the erec- 
tion of 12 flats and, if possible, three bunga- 
lows at Newton Green. 

Durham.—R.D.C. propose the erection of 
another 181 houses in the next two years. 

Eston, Yorks.—U.D.C. are to erect 60 old 
people’s flatlets. 

Gateshead, Dur.—B.C. to negotiate a price 
with Wimpey, and Co., Ltd., Fenwick Terrace, 
Newcastle upon Tyne for the erection of a 
multi-storey block of flats on the Bensham/ 
Rectory Road housing site. The cost will be 
over £200,000. 

Gosport, Hants.— B.C. recommended to 
obtain a tender from George Wimvey and 
Co., Ltd., 26 Hammersmith Grove, London, 
W.6, for the erection of two 16-storey blocks 
of flats at South Street. 

Halifax, Yorks.—Housing Committee to in- 
vite tenders from selected contractors for a 
block of multi-storey flats to be built at New 
Bank on part of a site adjoining Portland 
Road; recommended to invite tenders for 
clearing part of the New Bank site and plans 
to build multi-storey flats near the bus station 
at Great Albion Street also proposed. 

King’s Lynn, Norfolk.—B.C. recommended 
to approve plans for 4 blocks of ten 3-storey 
flats at Oak Circle, Gaywood Park and two 
blocks of 16 maisonnettes at Sadler’s Close. 
Seabank estate; prepare layout plan for old 
people’s flats and maisonnettes at Tarran site, 
North Lynn estate. 

March, I. of E.—C. W. Shelton Ltd., South 
Street, Stanground, Peterborough, propose the 


THE CONTRACT JOURNAL 


demolition of Westwood House, Norwood 
Road and the erection of 39 bungalows and 
chalets on the site. 

Mildenhall, Suffolk.—Ministry have  ap- 
proved a housing programme of 86 dwellings 
for R.D.C., and first stage comprises 26 homes 
at Brandon, eight at Mildenhall and four 
each at Lakenheath, Barton Mills, Beck Row, 
Gazeley and Kentford. 

Millom, Cumb.—R.D.C. have approved the 
erection of 10 bungalows, 34 houses and 20 
garages in Devonshire Road, and six bungalows 
at Mill Park, s 

Newark, Notts.—R.D.C. propose the erection 
of 11 houses at Wilfred Avenue, Balderton and 
six bungalows east of Toad Lane, Elston. 

Newcastle-under-Lyme, Staffs.—B.C. recom- 
mented to invite tenders for the erection of 
old people’s bungalows, with welfare facilities, 
at Thistleberry Avenue. 

Northwich, Ches.—U.D.C. have approved 
revised layout for 26 bungalows, 10 houses and 
1l garages on the Old Vicarage site. 

Norwich.—City Council recommended to 
approve the provision of 198 dwellings in three 
ll-storey blocks of flats and 5 blocks of 
maisonnettes for the redevelopment of the Ber 
Street/King Street area. 

Town Planning Committee have approved 
plans for 40 maisonnettes, 27 flats and 19 
garages in the Midland Street redevelopment 
area. 

Oakham, Rutland.—U.D.C. have approved 
provisional plans for 58 dwellings and 26 
garages at Burley Road housing estate. 

Old Fletton, Hunts.—Co. Planning Com- 
mittee have approved the erection of 76 houses 
and 42 garages on the Southfields estate ex- 
tension, for U.D.C. 

Oswaldtwistle, Lancs. — U.D.C. have 
approved the erection of a further 158 houses 
and bungalows near Thwaites Road. i 

Penistone, Yorks.—U.D.C. to apply to Minis- 
try for an allocation of 60 dwellings as the 
Council’s housing programme for the current 
year. District Valuer to proceed with negotia- 
tions for the acquisition of land between Blue- 
bell Avenue and Chapel Lane (8.25 acres) and 
4.6 acres opposite the Lord Nelson, Hoyland- 
swaine. 

Salford, Lancs.—Housing Committee pro- 
pose the erection of a 17-storey block of flats 
on the New Church site (Bury New Road, 
Northumberland Street). ; 

Housing Committee have approved, subject 
to conditions, plans submitted by Trustees 
of the Sutton Dwellings Trust, Victoria House, 
Southampton Row, London, W.C.1, for erec- 
tion of a 17-storey block of 112 flats, three 
shops, lounge and estate maintenance work- 
shop, a four-storey block of ten maisonnettes, 
and old people’s club and lock-up garage, 
transformer house and general site work on 
land at Seedley Road. 

Planning Committee have approved re- 
development of site with residential flats, 
Bishop’s Court, Bury New Road, for the 
Church Commissioners. 

Silsden, Yorks.—U.D.C. have approved pro- 
visional layout plan for the erection of dwel- 
lings off Howden Road, for Wilkinson Develop- 
ment (Skipton) Ltd., Windsor Avenue, Skipton. 

Skipton, Yorks.—R.D.C. have approved the 
provision of 24 old people’s bungalows at 
Glusburn. 

Southgate, Middx.—B.C. recommended to 
approve, subject to Ministry approval, conver- 
sion of Kenmore, 219 Green Lanes, into 
seven old people’s dwellings. 

B.C. recommended to approve, subject to 
conditions. plans for the redevelopment of 
217/219 Winchmore Hill Road by the 
erection of two three-storey blocks of flats 
with 18 garages, for Moxon Street Properties 
Ltd., c/o Derek A. Cox, 70 Windmill Hill. 
Enfield; erection of 10 two-storey houses and 
conversion of the existing house into four flats 
at 48 Eversley Park Road, for Finock 
Property Co., Ltd., c/o D. Stern and Partners, 
24 Gloucester Place, London, W.1. 

Thingoe, Suffolk.—R.D.C. have approved 
plans for further houses and bungalows at 
Ingham estate, for L. C. J. Sewell and Son, 
Ltd., 39 Crown Street, Bury St. Edmunds. 

Trowbridge, Wilts——U.D.C. to apply to 
Ministry for permission to erect 60 more 
dwellings and garages at Studley Green estate. 

Walsall, Staffs—Ministry have granted 
planning permission for: 12 houses, nine flats 
and three bungalows, at the Royal allotments 
site, Rutland Street; 10 houses, Darlaston Road 
allotments site extension; 18 bungalows, 
Penderel Street North allotment site; and 
eight old persons’ flatlets, West Browich Road, 
for B.C. 

B.C, recommended to approve revised 
housing programme comprising the erection of 
619 dwellings. . 

Wellington, Som.—U.D.C. propose the 
erection of a further 20 units of accommodation 
for old people at Parllands Road. 

West Kesteven, Lincs.—R.D.C. recom- 
mended to approve the provision of 14 houses 
at Great Ponton. 
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Whitefield, Lancs.—U.D.C. have : 
sanction to borrow £42,564 for an nat for 
colony on The Elms estate, scheme cme 
of 24 bungalows, a laundry and wardens 
nOWig L B.C. h i 

igan, Lancs.—B.C. have appli 
tion to borrow £242,761 for The earn 
166 dwellings at Giants Hall; have a roved 
preliminary layout for proposed Ousi 
development at Bottling Wood. ng 

Woodstock, Oxon.—B.C. propose the erect 
of nine flats in St. Andrew's Square and % 
flats in a three-storey block with 24 gara 
on the site of the old railway station. Bes 

Wrexham, Denbighs.—B.C. _ propose the 
erection of 400 houses and flats and 2 
garages at Acton Park. E 


PLAYING FIELDS, PARKS, ETC. 


Brighton, Sussex.—B.C. recommended to 
apply for sanction to borrow £3,000 for the 
layout of playing fields at Westdene Primary 
School; proceed with the completion of the 
development of Dene Vale open space, esti. 
mated cost £4,000. 

Heywood, Lancs.—B.C. have approved the 
transformation of the St. Luke’s Churchyard 
into gardens for the Town Centre, Estimated 
cost £8,500. 

Scarborough, Yorks.—B.C. recommended to 
apply for sanction to borrow £5,500 for the 
layout of land at Woodland Ravine, including 
a children’s playground. ; 


RIVER AND FLOOD PREVENTION 
WORKS 


Essex.—River Board have approved th: 
construction of a low level flood sluice 4f 
in diameter at Beaumont in an effort to improve 
the drainage of 300 acres of land to the north. 
east of Beaumont Quay. Estimated cost £5,300, 

Lancaster.—City Council to apply for sane. 
tion to borrow £95,500 for a proposed scheme 
to eliminate flooding in the Bowerham and 
Brunton Road areas, including the Gloucester 
Avenue district. 

Nottinghamshire.—Trent River Board have 
approved a scheme for the reconstruction of 
about 2} miles of weak floodbank between 
Cottam pumping station and the high ground 
near Laneham. The section downstream of 
Torksey viaduct will be built in 1961-2, and 
the upstream length in the following financial 
year, Estimated cost £184,000. 

Oxford.—Thames Conservancy Board pro- 
pose the construction of a new weir at Wytham 
Mill to alleviate flooding in the western parts 
of Oxford. Estimated cost £9,500. 

Southwold, Suffolk.—Ministry have ap- 
proved in principle the East Suffolk and Nor- 
folk River Board’s scheme for constructing a 
sea wall between the borough boundary and 
Easton Bavents. 

Trowbridge, Wilts.—Bristol Avon River 
Board have approved in principle, outline 
scheme for alleviating flooding. Estimated cost 
£30,000. 


ROADS, BRIDGES AND SITE WORKS 


Ascot, Berks.—North West Metropolitan 
Regional Hospital Board propose, subject to 
Ministry approval, the provision of a car patk 
at Heatherwood Orthopaedic Hospital. Esti- 
mated cost £2,500. ; 

Ashton-under-Lyne, Lancs—B.C. to include 
£8,000 in the capital estimates for the year 
1961-62 to cover the estimated cost for re 
surfacing of the market hall passageways. 
Borough surveyor has been instructed to pre 
pare a suitable scheme. ; 

Bedford—B.C. recommended to submit 
following schemes to C.C. for inclusion in the 
1961-62 programme: River Street improvement, 
£10,000; Midland Road improvement, £29,000; 
Prebend Street/Cauldwell Street junction (Black 
Diamond), £4,000; Mill Street improvemeni, 
£7,000; St. Loyes/Harpur Street improvement, 
£2,500; Midland Road Roundabout, £3,000; 


Church Lane improvement, accommodation 
works, £1,000. : ¢ 
Brentford and Chiswick, Middx.—B¢ 


recommended to apply for sanction to borrow 
£850 for the provision of a temporary Car pat 
on site at 298/9 High Street. 
Bridlington, Yorks.—East Riding C.C. hat 
approved scheme for improving the alignment 
and visibility of the Sledmere_ to Bri ington 
Road, near Easton Farm. Estimated cost 
£1,000. 4 
B.C, have approved plans for the construe 
tion of a footbridge over the Hull-Bridlingtos 
railway lines, to connect Well Hill mens 
estate with the Hilderthorve schools, Estimat 
cost £6.841. » 
Bridport, Dorset.—B.C. recommended ne 
apply for sanction to borrow £3,600 for 
preparation and surfacing of extension to 
park at West Street. » 
Brighton, Sussex.—B.C. recommended “ 
apply for sanction to borrow £5,925 for t 
construction of roads. etc., at Wadhurst ; 
(Wilson Avenue) housing site; approve S¢ em 
for the widening of Bear Road from Tenantry 
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Down Road to Warren Road, estimated cost 
£1,750. Wi er 

Chippenham, Vilts.— .C. recommended to 
roceed during 1961-62 with improvements to 
ivy Road and Ladyfield Road (part). Estimated 
sost £1,000 and £1,340 respectively. 
Croydon, Surrey.—-M.T. have approved 
scheme for the construction of an _underpass 
beneath George Street and the widening of 
Wellesley Road, Park Lane and George Streei, 
for B.C. tenders for the underpass are to be 
invited early Autumn. Estimated cost £1}m. 
" Edmonton, Middx.—B.C. recommended to 
apply for sanction to borrow £2,688 and 
625,275 respectively, for laying out the Fair- 
field Road Morley Avenue site as a temporary 
car park and construction of roads, site works 
and sewers to link Montagu South and North 
industrial estates. 
toe, Dur.—U.D.C, have been authorised 
by the M.T. to prepare plans for extending 
Felling By-pass to White Mere Pool and con- 
struction of roundabout there. 
* Gateshead, Dur.—B.C. propose improvements 
in Station Road. Estimated cost £4,500. 
Heston and Isleworth, Middx.—B.C. have 
approved the construction of a hard surfaced 
playing area at the Spring Grove Central 
School, London Road, Isleworth. Estimated 
cost £4,822. ! 

Horbury, Yorks.—U.D.C. propose to con- 
struct a kerb and footpath in New Street. 
Estimated cost £1,268. ; 

Ilford, Essex.—B.C. to invite tenders during 
August for the Billet Road Improvement, and. 


reconstruction of Redbridge Lane, and in 
September for the reconstruction of New 
North Road. 


Leeds.—Airport Joint Committee expect to 
submit to the Ministry next month details ot 
the £lm. scheme to modernise the Leeds- 
Bradford airport. Provosals of the Committee 
include the extension of the main runway by 
pulling down the present airport buildings and 
diverting a main road. 

Lyme Regis, Dorset.—B.C. recommended to 
invite tenders for the drainage and layout of a 
car park at Holmbush Field; invite tenders in 
due course for the making up of Talbot Road. 

Kendal, Westmor.—B.C. recommended to 
prepare plans for making up Sawmill Lane and 
Sandylands Road. 

Middlesbrough, Yorks.—B.C. recommended 
to make provision in the 1962/63 estimates for 
provision of a 6ft. wide path with asphalt sur- 
face on Beechwood allotment site. Estimated 
cost £1,000, 

Mitcham, Surrey.—Co. E.C. recommended 
to approve re-instatement of former access and 
provision of 2 tennis courts at Mitcham County 
Boys School. Estimated cost £1,775. 

Mitcham, Surrey.—B.C. recommended to 
include in the 1961/62 programme, schemes fo: 


improvement works to carriageways_ at 
Watneys Road, Lancaster Avenue and Park 
Road (part). 

Neath, Glam.—R.D.C. have been granted 


planning permission for the construction of a 
car park at Maeshar Terrace, Glynneath. 

Newcastle upon Tyne, Northumb.—City 
Engineer recommended to proceed with scheme 
for the construction of a connecting road from 
Ponteland Road via Gorse Hill Way and Cole- 
bridge Avenue, to give direct access to the 
western part of the Newbiggin Hall housing 
estate. Estimated cost £40,700. 

Norfolk.—C.C. have approved plans for 
private street works in parts of Edwards Road 
and Adams Road, Sprowston. 

North Walsham, Norfolk.—U.D.C. have 
approved scheme for realigning the bend on 
Happisburgh Road, between the Fair View 
Road junction and Belaugh House, and for 
providing a footpath on each side. Estimated 
cost £2,900. 

Ormskirk, Lanes.—U.D.C. to apply for 
sanction to borrow £3,500 for reinstating as a 
public highway a section of the airfield peri- 


meter road between Lordsgate Lane and 
Higgins Lane. 
Radcliffe, Lancs. —B.C. have approved 


improvements to Milltown Street, 
cost £2,300. 
Raunds, Northants.—U.D.C. have prepared 
Plans for the reconstruction of Park Road. 
Stimated cost £1,300. 
_ Southgate, Middx.—B.C. recommended to 
approve the reinstatement of the carriageway 
and footway surfaces following the erection of 
pe a electric lamps and the removal of the 
existing gas lamps in various streets during 
1961-63. : ee 
Standish-with-Langtree, Lancs.—C.C. recom- 


Estimated 


‘mended to approve an allocation of £2,500 for 


Maintenance and minor improvements of 
Peppers Lane and Arbour Lane. 

_ Stourbridge, Wores.—B.C. recommended to 
submit to C.C. for inclusion in the 1961-62 
Posramme schemes for widening. reconsiruc- 
— and improvements to narts of Wollescoite 
oad and Belmont Road at the junction with 
Careless Green. 

Tyldesley, Lanes,—-U.D.C. to spend £1,000 on 
district roads, 
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Wellington, Salop.—Co. E.C. have approved 

the construction of a footbridge over an open 
railway crossing near Hadley Modern School, 
Estimated cost £11,400. 
_ Walsall, Staffs —B.C. recommended to apply 
for sanction to borrow £9,720 for improvements 
to Newhall Street, Bath Street and Sandwell! 
Street in connection with the redevelopment 
of the Orlando Street area. 

Wetherby, Yorks.—West Riding C.C. have 
approved expenditure of £13,335 for widening 
of Hallfield Lane. 

Workington, Cumb.—B.C. recommended to 
prepare plans for the making-up of Back Lane 
between Winifred Street and Chapel, and 
between Roper Street and Lamport Streei. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


Bideford, Devon.—-B.C. hope to invite ten- 
ders in May for the sewer extension at Belvoir. 

Clare, Suffolk.—R.D.C. to apply for sanc- 
tion to borrow £50,000 for the Withersfield 
sewerage scheme. 

Colchester, Essex.—B.C. have applied for 
planning permission for extension to present 
sewage disposal works. Estimated cost £600,000. 

Erpingham, Norfolk.—C.C. have approved 
in principle for grant aid R.D.C.’s sewerage 
scheme for Weybourne. Estimated cost £22,700. 

Gateshead, Dur.—B.C. to apply for sanc- 
tion to borrow £12,000 for sewer in Albany 
Road. 

Gower, Glam.—R.D.C. have prepared 
sewerage scheme for Porteynon, Horton and 
Overton. Estimated cost £42,500. 

Hertford.—R.D.C. to submit to Ministry for 
approval sewerage scheme for Benington. 
Estimated cost £54,000, 

Huntingdon.—R.D.C. have approved scheme 
for conveying sewage from the Stukeleys to 
Alconbury disposal works, Pick. Everard, Keay 
and Gimson, 6 Millstone Lane, Leicester, are 
the consulting engineers for the scheme. 
Estimated cost £18,500. 

R.D.C. to apply for sanction to borrow 
£32,000 for the Upwood sewerage and sewage 
disposal scheme. 

_ Ketton, Rutland.—R.D.C. to prepare plans 
for sewering Essendine. 

Northwich, Ches.—R.D.C. have applied for 
sanction to borrow £38,955 for the construc- 
tion of the Quarry Lane—Willington Lane area 
sewerage scheme. 

Oundle and Thrapston, Northants.—R.D.C. 
have approved a joint sewerage and sewage 
disposal scheme for Thrapston and _ Islip, 
estimated cost £100,000; report on a sewerage 
scheme for Collyweston, treatment of sewage 
from Duddington and drainage of 30 houses 
between Collyweston and Easton-on-the-Hill, 
£33,000, £2,500 and £13,000 respectively. 

Rotherham, Yorks.—R.D.C. to apply for 
sanction to borrow £150,900 for reconstruction 
of Slade Hooton sewage disposal works. 

Shepton Mallet, Som.—R.D.C. have approved 
revised plans for the Holcombe sewerage 


scheme designed to serve the Silver Street, 
Croft Road, Chapel Lane, Longleat Road, 
Holcombe Hill, Brewery Lane, Blannings 


Farm and Edford Green areas. Estimated cost 
£50,000. 

Sheringham, Norfolk.—C.C. have approved 
in principle for grant aid, U.D.C.’s sewer 
outfall scheme. Estimated cost £70,000. 

South Kesteven, Lincs. R.D.C. have 
approved a sewerage and sewage disposal 
scheme for Godsey Lane, Market Deeping. 
Estimated cost £40,500. 

Stafford.—Planning permission granted for 
sewage disposal works at Bradley and sewerage 
scheme for Derrington for R.D.C. 

Swadlincote, Derbys.—U.D.C. to prepare 
scheme for re-laying of the sewers in Siation 
Street and part of Castle Road, Castle Gresley, 
and the construction of a pumping station at 
Cappy Farm, plus the laying of a rising main 
and sewer to Hearthcote Road, Swadlincote. 
Estimated cost £22,000. 

Thingoe, Suffolk.——-R.D.C. to invite tenders 
for the extension of the sewer to Orchard site, 
Barrow. 





STREET LIGHTING 

Bolton-le-Sands, Lanes.—Parish Council to 
instal street lighting at an estimated cost of 
£10,400. 

Glenfield, Leics.—Parish Council to apply 
for sanction to borrow £2,000 for the pro- 
vision of 80 street lamps. 

Great Yarmouth, Norfolk.—B.C. recom- 
mended to approve the provision during 
1961-62, of additional decorative lighting at 
the sea front between Wellington Pier Gar- 
dens and the pleasure beach. Estimated cost 
£980. 

Lutterworth, Leics.—Parish Council to pre- 
pare plans for improving lighting ‘n the parish. 
Estimated cost £7,172. 

Standish with Langtree, Lancs. UDC. 
recommended to apply for sanction to borrow 
£1,323 for lighting improvement schemes in 
the district. 
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CONTRACTS 


Full details of the Contracts marked * 
will be found in our Advertisement Columns. 
BUILDING AND DECORATING 
(See also Housing Schemes) 
Aberdare, Glam. — Re-roofing 16 houses at 
Trenant, Hirwaun, for U.D.C. Documents 
frem the Engineer and Surveyor’s Department, 
Vestry Hall, Aberdare. Tenders by May 12. 
Accrington, Lancs.—External painting of 
houses on the following estates for B.C.: 
Spring Hill, 40; Burnley Lane, 24; Enfield Road, 
24; Edgar Street, 26; Towneley Avenue, 16; 
Fife Street, 12; Dunnyshop estate, 102, 
Thorneyholme Road, 24. Contractors may 
tender for the whole of the work or for any 
particular group(s) as detailed above. Docu- 
ments from B. Hartley, borough engineer and 
surveyor, 44 Union Street, Accrington. 

Deposit £1. Tenders by May 13. 

Armagh.—Proposed kitchen and dining hall 
at Blackwatertown for C.C. (a) Building con- 
tractors; (b) electrical, plumbing and heating 
contractors for electrical, plumbing and heating 
installations respectively. Documents from 
Geo. D. Taylor, architect, 27a English Street, 
Armagh. Deposit £5. Tenders by May 15. 

Ashbourne, Derbys.—Exterior painting of 140 
dwellings on the Park Land housing estate, 
for U.D.C. Documents for P. W. Thornley, 
engineer and surveyor, Compton Offices, Ash- 
bourne. Tenders by May 8. 

*Ashton-under-Lyne, Lancs.—Proposed bus 
station for B.C. Apply by May 3. 

Audenshaw, Lancs. — External painting of 
the Council offices for U.D.C. Documents 
from the Engineer and Surveyor, Council 
Offices, Ryecroft Hall, Audenshaw. Tenders 
by May 2. 

Ballater, Aberdeens.—Extension of the toilet 
accommodation at the caravan site, for B.C. 
The works comprise builder, joiner, plumbing 
and electrical work, Documents from the office 
of the Town Chamberlain, Bank of Scotland, 
Ballater, or from the Town Clerk, 12 Bon- 
Accord Crescent, Aberdeen. Tenders by May 3. 

Ballymoney, Antrim.—Construction of ward 
cubicles, installation of wash basins, etc., at 
the Route Hospital, Ballymoney. Documents 
from W. and M. Given, 1 Waterside, Cole- 
raine. Tenders by May 6. 

Bangor, Down.—Painting of the following 
work for B.C.: (1) 65 houses; (2) part exterior 
of Town Hall. Documents from the Borough 


Surveyor, Town Hall, The Castle, Bangor, 
Co. Down. Tenders by May. 9. 
Batley, Yorks.—Internal decoration of the 


council chamber and two corridors for B.C. 
Documents from the Borough Engineer, West 
House, Hanover Street, Batley. Tenders by 
May 6. 

Belfast.—Alterations to Arlington House 
Annexe, Windsor Avenue, Belfast, for Ash- 
leigh House School. Documents from the 
office of W. H. Stephens and Sons, quantity 
surveyors, 16 Donegall Square South, Belfast. 
Deposit £5 5s. Tenders by May 5. 

Bideford, Devon.—Redecoration of the fol- 
lowing during the next few months for 
R.D.C.: Darracott, Welcombe — two houses; 
Woodpark, Parkham—two houses; Natcott, 
Harland—two houses; 3 and 4 Glebelands, 
Parkham — two houses; Oaklands, East Put- 
ford—two houses; Twitchen, Buckland 
Brewer—two houses; Old Council Houses, 
Monkleigh—two houses; Cranford, Woolsery 
—two houses; Woodtown, Alwington— 
two houses; 3 and 4 Narracombe, Little- 
ham—two houses. Documents from the Sur- 
veyor, Grenville House, The Quay, Bideford. 

Cookham, Bucks.—Improvements and 
repairs to 1 to 5 and 7 to 10 Forest View 
Cottages, Forest Green, Fifield, Bray, for 
R.D.C. Documents from A. Mandeville, 
engineer and surveyor, Council Offices, Oak- 
lands, | Bath Road, Maidenhead. Deposit 
£2 2s. Tenders by May 18. 

Bucklow, Ches. — External painting of 71 
houses as under for R.D.C.: Mobberley (46); 
Pickmere (10); Dunham Massey (10); Parting- 
ton (five). Documents from the Engineer and 
Surveyor, Dunham. Mount, Dunham Road, 
Altrincham. Tenders by May 2. 

*Cambridge.—Construction of retaining wall 
for City Council. Deposit £2 2s. Tenders by 





May 25. 

Chislehurst and Sidcup, Kent.—Externa! 
painting 101 properties (mainly three-storey 
flats) for U.D.C. Applications to Housing 


Manager, Council Offices, Sidcup Place, Sidcup, 
by May |. 

Chislehurst and Sidcup, Kent.—Erection of 
public conveniences, St. John’s Road, for 
U.D.C. Immediate application to Engineer and 
Surveyor, Manor House, Sidcup. Deposit 
£2 2s. 

Connah’s Quay, Flints. — Construction 
of new Council offices at Connah’s Quay, 
near Chester, for U.D.C. Applications to 
J. G. L. Poulson, architects, 29 Ropergate, 
Pontefract, Yorkshire, by May Deposit 
£3 3s. Tenders by June 3. 
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Coventry.—Erection and completion of first 
instalment of Walsgrave C. of E. Primary 
School, comprising two classrooms, assembly 
hall, and ancillary accommodation, in light 
steel frame construction for City Council. 
Applications to City Architect, Council House, 
Coventry, by April 29. Deposit £2 2s., payable 
to Corporation. Tenders by May 25. 

Cwmbran, Mon.—Construction of a_brick- 
built sports pavilion, approximately 62ft. by 
34ft., at the Pontnewydd Recreation Ground, 
Godfrey Road, Pontnewydd, for U.D.C. 
Documents from the Surveyor, Council Offices, 
Cwmbran. Deposit £2 2s. Tenders by May 10. 

Drumquin, Tyrone.—Following for erection 
of Drumquin Primary School: (1) Building, (2) 
heating, (3) plumbing, and (4) electrical, for 
Rev. J. B. McCauley. Documents from F. M. 
Corr and W. H. D. McCormick, chartered 
architects, 7 Ferryquay Street, Londonderry. 
Deposit £5 5s. Tenders by May 17. 

Dublin, Eire.—Erection of factory and office 
buildings at Ballyfermot, for Precision Alloys, 
Ltd., comprising a two-storey office building 
containing about 6,800 sq. ft. of floor area, 
and a separate single-storey factory building 
containing about 38,900 sq. ft. floor area, to- 
gether with site development works. Documents 
from Austin F. Reddy, quantity surveyor, 22 
Upper Pembroke Street, Dublin. Deposit £50. 
Tenders by May 15. 

Durham.—Following for C.C.: Chester-le- 
Street County School—Staffroom and im- 
provements to sanitation; Fir Tree County 
School—renewal of school floors; Hartlepool 
Baltic Street County School—improvements to 
heating __ installation; Westwood County 
School—enlarging boiler house; Crook Alder- 
man Cape Modern School—gymnasium store; 
Wolsingham Secondary School — sanding 
school floors; Jarrow Grammar School—pre- 
paration of playing fields; Shildon Timothy 
Hackworth County School—canteen scullery; 
Heath House Hostel, Houghton-le-Spring - 
re-laying tiled floors. Applications to County 
Architect, South Street, Durham, by May 3}. 

Durham.—External painting of 218 houses 
at Sherburn Hill for R.D.C. Documents from 
the Surveyor, Council Offices, Byland Lodge, 
Hawthorn Terrace, Durham. Tenders by 
May 5 

Essex.—Sanitary improvements and drainage 
to 30 smallholders’ houses at Boxted estate, 
near Colchester for C.C. The work is divided 
into three schemes: (1) Type A, eight houses; 
(2) type B, 11 houses; (3) type C, 11 
houses. Documents from the County Land 
Agent and Valuer, 69 Duke Street, Chelmsford. 
Tenders by May 10. 

Essex.—Erection of  Fyfield Secondary 
Boarding School for C.C., including the con- 
struction of foundations, plumbing, drainage, 
finishes, external works, etc., and modifica- 
tions to the existing school. The buildings 
will be of prefabricated timber construction 
and will be supplied and erected by a sub- 
contractor, already nominated. The value 
of the whole contract is £140,000. Applica- 
tions to H. Conolly, county architect, County 
Hall, Chelmsford, by April 29. 

Failsworth, Lancs.—External painting of 
houses on the following sites for U.D.C.: 
(Site 1) Propps Hall estate—44 houses; (2) 
Brierley Avenue’ estate—80 houses; (3) 
Broome Grove and Lord Lane—50_ houses, 
Documents from the office of the Engineer 
and Surveyor, Town Hall, Failsworth. De- 
posit £2 2s. (cheques payable to U.D.C.). 
Tenders by May 20. 

Gateshead, Dur.—Erection of Bensham 
Grove Nursery School (one unit) for 40 small 
children to be of C.L.A.S.P. construction, 
with steel frame, dry external cladding and 
internal partitions on a reinforced concrete 
raft for B.C. Applications, together with 
details of work recently carried out, to the 
Borough Surveyor, Swinburne Street, Gates- 
head, by April 30. Deposit £5. 

Guildford, Surrey.—Erection of shop and 
three-bedroom flat at Hazel Avenue, Bellfields, 
for B.C. Applications to the Borough Engineer 
and Surveyor, Municipal Offices, High Street, 
Guildford. Tenders by May 23. 

Haslingden, Lancs.—Alterations and im- 
provements to mortuary for B.C., including the 
following trades: builder, plasterer, plumber 
and joiner. Documents from Borough Surveyor, 


Municipal Offices, Haslingden. Tenders by 
May 15 

*Havant and Waterloo, Hants.—External 
painting of dwellings for U.D.C. Tenders by 
May 10. 

Hebburn, Dur.—lInstalling 102 lavatory 


basins to the existing houses in the Prince 
Consort Road and Hedgeley Road areas for 
U.D.C. Tenders are also invited for altering 
the heating and water supply system in 32 
houses in the same area. Documents from 
the Engineer and Surveyor, Council Offices, 
Argyle Street, Hebburn. Deposit £2 2s. 
Tenders by May 9. 

Horbury, Yorks.-—Repainting of 230 houses 
and bungalows for U.D.C. Details from the 
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Engineer and Surveyor, Town Hall, Horbury. 
Tenders by May 13. 

Huddersfield, Yorks.—Erection of public 
conveniences at Blacker Road, Birkby, for B.C. 
Documents from the Borough Architect's 
Office, High Street Buildings, Huddersfield. 
Tenders by May 26. 

Hull.—Erection. of a combined maternity and 
child welfare/school health clinic in Coltman 
Street for City Council. Documents from the 
office of A. Lazenby, 20 Albion Street, Hull, 
Deposit £2 payable to City Treasurer. Tenders 
by May Il. 

Hull.—Erection of a woodwork and metal- 
work room at Aldwark Manor Boarding 
Special School for City Council. Documents 
from Deputy City Architect, Guildhall, Hull. 
Deposit £2, payable to City Treasurer. 
Tenders by May 3. 

Hyde, Ches.—Repainting of 406 houses for 
B.C. Documents from the Borough Surveyor’s 
Department, Greenfield Street, Hyde. Tenders 
by May 10. 

Ipswich, Suffolk.—External painting of 162 
dwellings on Chantry estate 2A in two sections 
for B.C. Submit names to the Borough Engineer 
and Surveyor, 19 Tower Street, Ipswich, by 
May 2. Deposit £1 Is., cheque. Tenders by 
May 23. 

Kesteven.—Erection of new fire station at 
Metheringham for C.C. Applications to the 
County Architect, County Offices, Sleaford, 
by May 1. Tenders by May 26. 

Kidderminster, Wores.—External decoration 
of the Public Baths, 110 Mill Street, park 
shelters and a compressor house for B.C. 
Documents from the office of the Borough 


Engineer and Surveyor, 110 Mill Street, 
Kidderminster. Tenders by May 12. 
Kingston-upon-Thames, Surrey.—22 Glou- 


cester Road —extension of existing house 
by erection of 16 one-room flatlets for old 
people for B.C. The design is two-storey, 
traditional construction with reinforced con- 
crete floors. Applications to L. V. Powell, 
town clerk, Guildhall, Kingston-upon-Thames, 
by May 5. 

Lanarkshire.—Painter work at St. Bride's 
R. C. P. and Sec. Schools, Cambuslang and 
Whifflet Primary School for C.C. The internal 
work of these schools must be done during the 
summer vacation. Contractors should make 
written application to D. G. Bannerman, county 
architect, 34 Albert Street, Motherwell, 
by April 29, stating the name or names of 
schools for which they wish to offer. 

Lancashire.—Following for C.C.: Extension 
at County Secondary School, Rainford, near 
St. Helens. Work includes erection of two 


single-storey classrooms in traditional con- 
struction, with felted roof, drainage, 
services, playground and _ tennis courts; 


erection of single-storey classroom block at 
Junior and Infants’ School, Forton, near 
Garstang. Building is of timber framing and 
asbestos panelling, with felted roof and concrete 
floors, and work includes drainage, forma- 
tion of playground, roads, paths, services and 
finishes; alterations to hose tower, includ- 
ing installation of high-level fan, concreting 
and other trades at Stretford Fire Station; 
one pair of police houses and a double garage 
at Prescot; improvements to drill yard at 
Morecambe Fire Station. Work includes 
erection of a chamber, 23ft. by llft. by 9ft. 6in. 
high, in traditional construction, with concrete 
floor and felted roof, and the laying of 
approximately 900 sq. yd. of concrete paving. 
Applications to the County Architect, P.O. 
Box 26, County Hall, Preston, by May 1. 

*Leamington Spa, War.—External rendering 
for B.C. Tenders by May 15. 

Leeds.—Reconstruction at Lunan Place of 
approximately 55ft. of a mass concrete retain- 
ing wall with 4}in. brickwork face and Qin. 
brickwork parapet—overall height 18ft.—for 
City Council. Documents from City Engi- 
neer’s Office, Room 75, Civic Hall, Leeds, 1. 
Tenders by May 12. 

*Leicester.—Final phase extensions’ to 
Wyggeston Boys’ School for City Council. 
Deposit £2. Tenders by May 23. 


Letchworth, Herts.—Erection of store 
building (future garages) at the depot in 
Icknield Way East for U.D.C. Applications 


to E. L. Johnson, engineer 
Town Hall, Letchworth. 
Tenders by May 19. 

Lichfield, Staffs——City Council invite appli- 
cations from suitable and appropriate firms 
who wish to be included on an approved list of 
painting contractors for the renainting of 
council houses and public buildings and upon 
ancillary works peculiar to a local authority. 
Firms should submit details of name, address 
and type of work upon which they are usually 
employed, to the City Engineer and Surveyor, 
Meredith House, 62 Wade Street, Lichfield. 
giving names and addresses of two local 
authorities to whom reference can be made, by 
noon April 29. 

Llanelly, Carms. — Complete  re-roofing 
of 150 houses at  Lianerch,  Llanelly, 
with three-ply felt roofing on existing boarded 


and _ surveyor, 
Deposit £2 2s. 
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roofs, including the removal an is 

the existing slates, for B.C. oun pore of 

the office of the Borough Architect, § Goring 
: y enosit £2 2 

_ peeny Deposit £2 2s, Tenders by 

Ludlow, Salop.—Reslating, repairs 
tion of hot water system and external 
of three flats at 10 Market Street, Craven Arm: 
for R.D.C. Documents from the Engineer a 
Surveyor, Stone House, Corve Street Ladies 
Tenders < ae S. . , Ow, 

uton, Beds.—Following for B.C.: F 
and erection of hutted classrooms A Supaly 
schools; (b) provision of bases and subse on 
finishings for (a). Documents from Boroust 
Architect, Town Hall, Luton. Tenders ‘6 
May 8. ‘ : 7 

Mallusk, Antrim.—Construction of an ‘. 
tension to the existing sports pavilion 4 
Hydepark, Mallusk, for Belfast Royal Acadenn 
(F.P.) Rugby Club. Documents from Georg 
McNeil, chartered quantity surveyor 5 
Wellington Place, Belfast, Deposit £2 2 
cheque. Tenders by May 8. » 

eee of a brick 
to form three lock-up market st 
Dorsey Street for City Council. Docuniion 
from City Architect, P.O. Box 488. Town 
Hall, Manchester. Tenders by May 5, 

*Manchester. — Modernisation of Princess 
Road bus depot for City Council. Submit 
names by May 5. Tenders by May 22, : 

Manchester.—Alterations to kitchen and 
laundry at Walton House Men’s Hostel, An. 
coats, and City Council. Documents from Cj 
Architect, P.O. Box 488, Town Hall, Manches. 
ter. Tenders by May 10. 

Manchester.—Erection of a public convenj- 
ence at Moston Lane, for City Council. Docy- 
ments from City Architect, P.O. Box 489 
Town Hall, Manchester. Tenders by May 10, 

*Newcastle upon Tyne.—Erection of garages 
for City Council. Tenders by May 10. 

Newport, Mon.—Painting Newport Bridge 
for B.C. Documents from the Office of the 
Borough Engineer, Civic Centre, Newport. 
Deposit £2 2s., payable to Borough Treasurer, 
Tenders by May 9. 

Northamptonshire. — Following for CC 
Internal and/or external renovations at schools: 
Corby—Boys’ Modern, Grammar, Samuel Lloyd 
Modern; Kettering—Avondale Junior, Central, 
Henry Gotch Junior and Infants’, Highfields, 
Kingsley Open-air, Stamford Road Modern: 
Moulton Modern; Rothwell / Desborough 
Modern. Internal and external renovations at 
other premises: Kettering Technical College, 
Moulton Institute of Agriculture; Northampton 
County Hall; Oundle, Glapthorn Road Hospital, 
Additional tar paving at schools: Burton 
Latimer County Infants’, Corby Grammar, 
Great Addington, Great Billing. Sundry items: 
Corby Rockingham Road School, forming 
scullery; Gretton Teacher’s House, forming 
bathroom; Kettering, 20 headlands, builder's 
work in installing lift; Kettering Park Road 
Schools, part reproofing; Moulton Modern 
School, glazing covered way; Rothwell/Des- 
borough Modern School, chain link fencing. 
Submit names for any of the works to the 
County Architect, County Hall, Northampton, 
by May lI. 

Northern Ireland.—External repainting of 
the following for Housing Trust: (a) 263 dwel- 
lings at Londonderry (Creggan 1); (b) 223 
dwellings and 8 garages at Suffolk. Documents 
from the offices of the Trust, 12 Hope Street, 
Belfast, 12. Tenders by May 9. 

Okehampton, Devon.—External painting and 
repair of houses in the following parishes, 
for R.D.C.; Bridestowe (4), Broadwoodkelly (5), 
Chagford (35), Exbourne (8), Hatherleigh (14), 
Highampton (2), Monkokehampton (2), North- 
lew (4), North Tawton (8), South Zeal (20). 
Documents from the Engineer and Surveyor, 
Rural District Council Offices, Okehampton. 
Tenders by May 25. : 

Oxford.—Minor repairs and external paint 
ing or internal redecoration of school premises 
for City Council. Documents from the City 
Architect and Planning Officer, Town Hall, 
Oxford. Tenders by May 19. 

Penybont, Glam.—Removal of approximately 
800 super. yd. of defective floors at Llangynwyd 
housing site and the laying of new concrete 
sub-floors finished with mastic asphalt, for 
R.D.C. Documents from the office of the 
Engineer and Surveyor, Penybont Offices, Coity 
Road, Brigend. Deposit £1 ls. Tenders by May 
4 


installa. 
Painting 


building 


Pershore, Worcs.—External painting of 35 
houses and three bungalows at Queensmead, 
Bredon, for R.D.C. Documents from J 
Holmes, surveyor, Council Offices, High Street, 
Pershore. Tenders by May 8. 3 

Perth and Kinross.—Cleaning and _ painting 
of nine iron-steel bridges at the following 
locations for the C.C.: Comrie (2), Keltneybum 
(2), Rannoch Station (2), Grandtully (I), 
Ballinluig (1), Bleaton Hallet, 3} miles north 
Bridge of Cally (1). Documents from Count 
Surveyor, 57 Feus Road, Perth, Tenders %Y 
May 5. 
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painting of the 


ugh. — External 
Pee 138 houses for D.C.:—Group I: 
follc ‘orth, 14; Castor, 5; Marholm, 6. Group Il: 
ils Group Ill: Helpston, 37. Group IV: 
| om 9g. Peakirk, 3; Etton, 8. Group V: 
Glinton,, © Northborough 12. Documents from 


Vee Gibbs, surveyor, 51 Priestgate, Peter- 


porough, Tenders by May 30. ; ese 
portsmouth.—Modernisation pre-war flats, 

ea, for City Council, including: Shori 
Portse ‘sight flats; Jenkins House, eight flais. 
Hoe cations to the Director of Housing, | 
Cerence Parade, Southsea, by May 5. Deposit 


fl. SEN 

i Berks.—External painting of New- 
ee esgrove, E. P. Collier and Oxford 
Road schools, and the internal redecoration of 
Southcote Primary School and parts of Reading 
School for B.C. Documents from the Borough 
Architect, Town Hall, Reading. Tenders by 


May 24. ‘ s oe 
Southborough, Kent.— Conversion of 71 
Ma Road into 11 flatlets for U.D.C. 


Documents from the Surveyor, Council Offices, 


Southborough. Deposit £2 2s. Tenders by 
0. i 
May ae sort, Lancs. — Following for  B.C.: 


Internal and external painting to schools and 
kitchens; re-building part of boundary wall; 
precast concrete fencing, 191 yards lineal; 
tarring and limewashing of school lavatories. 
Documents from the Chief Education Officer, 
99/105 Lord Street, Southport. Tenders by 
May 10. . , ‘ 

Southwell, Notts.—Construction of a refuse 
vehicle garage, Crow Park Avenue, Sutton-on- 
Trent for R.D.C. Documents from M. England, 
architect and surveyor, Council Offices, West- 
gate, Southwell. Tenders by May 30. 

Stockport, Ches.—Erection of five shops 
with five flats above at Penshurst Road, Brin- 
nington, for B.C. Documents from Borough 
Architect, Town Hall, Stockport, on and from 
May l. Tenders by June 5. 

Stretford, Lancs.—Conversion of an existing 
shelter to form a veterans’ meeting-room at 
Longford Park for B.C, Documents from 
\, H. Perry, Borough Engineer and Surveyor, 
Town Hall, Stretford. Deposit £2 2s. Tenders 
by May 15. 

Surrey.—Supplying and erection of new steel 
shelving at the Supplies Department Central 
Store, Epsom, and for the dismantling and re- 


erection of existing steel shelving for C.C. 
Documents from Chief Supplies Offices, 3 
Palace Road, Kingston-upon-Thames. Tenders 


by May 3. 

Taunton, Som.—Construction of a crema- 
torium at Taunton Deane Cemetery, Wellington 
Road for Joint Burial Board. Applications to 
Robert Potter and Richard Hare, architects, 
De Vaux House, Salisbury, Wilts., by May 19. 
Deposit £2 2s. Tenders by August. 

Tycor, Eire—Erection of a factory at Tycor, 
Waterford, for Munster Chipboard Ltd. Docu- 
ments from J. Colman Healy, chartered quan- 
tity surveyor, 46 Upper Mount Street, Dublin. 
Deposit £26 5s. Plans also seen at the offices 
of R. and W. Cunningham, architects, 85 The 
Quay, Waterford. Tenders by May 10. 

Uppingham, Rutland.—External painting of 
75 houses and bungalows as follows for R.D.C.: 
Uppingham (57), Barrowden (6), South Luffen- 
ham (4), Morcott (4), Preston (4). Contractors 
may tender for the whole or in part. Documents 
from the Surveyor, Council Offices, Orange 
Street, Uppingham. Tenders by May 1. 

Wakefield, Yorks.-—-Denby Dale Road depot, 
new implement shed, comprising carrying out 
brickwork of the steel-framed building, which 
is 72ft. 6in. long and 30ft. wide, for City 
Council. Documents from the Waterworks 
Engineer and Manager, 21 King Street, Wake- 
field. Tenders by May 3. 

Walsall, Staffs —Following for B.C.: Mess 
room, Bloxwich Cemetery; public convenience, 
Leamore Playing Fields. Documents from the 
Borough Engineer and Surveyor, Council 
Hous. Walsall. Deposit £2 2s. Tenders by 
May 

Wardle, Lancs.—External painting of houses 
and bungalows as follows for U.D.C.: Birch 
Avenue, 44 houses and bungalows; Birch Road 
and Gloucester Avenue, 48 houses and bunga- 
lows; Ashbrook Hey Lane, 16 houses. Docv- 
ments from the surveyor, Council Offices. 
Wardle Road, Rochdale. Tenders by May 1¢ 

West Riding.—External painting and touch- 
ing uD internal decorations at Bewerley Park 
School, Bewerley, near Pateley Bridge for C.C. 
Applications to the Divisional Architect, Salis- 
ury Buildings, Albert Street, Harrogate. 
Tenders by Mav 16. 

West Riding.—Reorganisation of workshop 
and new store at Mexborough Schofield Tech- 
peal. College for C.C. Applications to the 
Wvisional Architect, Planet Road, Adwick-le- 
treet. Tenders by May 16. 
ps. est Suffolk.— Various alterations, interior 
iH exterior painting and repairs at Crofton 
Ouse Children’s Home, Sudbury, for C.C. 
Pplications to the County Architect, 13, 
2 wieate Street, Bury St. Edmunds, by May 
: Tenders by May 31. 
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Weston-super-Mare, Som.—(a) The supply 
and fixing of cork and other insulation 
material; (b) the installation of cooling equip- 
ment in connection with a new chill room 
for pigs at the public abattoir, Bridge Road, 
for B.C. Documents from the Borough Engi- 
neer and Surveyor, Town Hall, Weston-super- 
Mare. Deposit £2 2s. Tenders by May 15. 

West Sussex.—New laboratories at Chiches- 
ter High School for Boys (Job 6311) for C.C. 
Applications to the County Architect, County 
Hall, Chichester by May 1. 

York.—Following for City Council: (a) Com- 
pletion of a branch library at Fifth Avenue, 
York; (b) conversion of a cloakroom into 
electronics laboratory and radio and television 
service room. Documents from E. Frith, City 
Architect, 8 St. Leonard’s Place, York. Deposit 
£3 for either or both. Cheques payable to York 
Corporation. Tenders by (a) May 12, (b) May 
15. 

Zetland.—Alterations and extensions to the 
Anderson Secondary School, Lerwick, for Co. 
E.C. The extension includes halls, gymnasium, 
classrooms, laboratories, technical rooms and 
other accommodation extending to 31,000 sq. 
ft. floor area, in addition to alterations within 
the existing school. All trades, other than 
heating, are included. Documents from George 
K. Barr, county architect, 92 St. Olaf Street, 
Lerwick. Deposit £5 5s. Plans also seen at 
the offices of E. M. Kean and Partners, 
chartered quantity surveyors, 3 Walker Street, 
Edinburgh, 3. Tenders by June 8. 


CLOTHING AND TEXTILES 


*Birkenhead, Ches.— Supply overcoats for 
B.C. Tenders by May 8. 

Blackburn, Lancs.—Supply of uniform and 
equipment for police and fire brigade depart- 
ments for B.C. Documents from Frank Squires, 
town clerk, Town Hall, Blackburn. Tenders 
by June 12. ; 

*Bolton, Lancs. — Supply of uniform cloth- 
ing for B.C. Tenders by May 26. 

Stoke-on-Trent, Staffs.—Supply and delivery 
of 300 sets of blue bib-and-brace overalls for 
City Council. Documents from the City 
Sewage Engineer, Leek Road, Stoke-on-Trent. 
Tenders by May 9. 

Sutherlandshire.—Supply of uniform cloth- 
ing for the Police Force for C.C. Documents 
from A. J. Macrae, County clerk, County 
Offices, Golspie. Tenders by May 22. 

Wakefield, Yorks.—Supply of uniform cloth- 
ing, including raincoats, mackintoshes, shirts, 
collars, ties, helmets, caps, stockings and 
gloves for members of the city police force 
for City Council. Documents from the Chief 
Constable, City Police Office, Cliff Parade, 
Wakefield. Tenders by May 19. 


DEMOLITION 


Cardiff.—Demolition and making good of 
58-64 Union Street, 46-49 Tredegar Street, and 
public convenience, Taffsmead Embankment, 
Penarth Road, for City Council. Documents 
from the Building Maintenance Section, Trade 
Street, Cardiff. Deposit £2 2s., cheques pay- 
able to Corporation. Tenders by May 5. 

Ennerdale, Cumb.— Demolition and clear- 
ance of the sites of 80 properties situated in 
Aldby Street, Birks Road, North Street and 
Wyndham Street, Cleator Moor, for R.D.C. 
Documents from the Engineer and Surveyor, 
Council Chambers, Cleator. Tenders by May 11. 

*Keighley, Yorks.—Demolition of Queen’s 
Theatre for B.C. Tenders by May 8. 

Oldham, Lancs. — Demolition and clearing 
away of 68 joint and individual air-raid 
shelters for B.C. Documents from_ the 
Borough Engineer and Surveyor, 75 Union 
Street, Oldham. Deposit £2 2s., cheques pay- 
able to Borough Treasurer. Tenders by 
May 5. 

Oswestry, Salop.—Demolition work of the 
Castle Street-Rope Walk area for B.C. Build- 
ings to be demolished and cleared comprise 
42 two-bedroom cottages, two three-bedroom 
cottages, old school buildings, woodshed, 
garages and other single-storey outbuildings. 
Applications to G. Whitmore, architect, 
4 Church Street, Oswestry, by April 30. 

Sheffield, Yorks.—Complete demolition and 
site clearance of approximately 233 properties 
situated in stage D of the Burngreave Rede- 
velopment scheme for City Council. Docu- 
ments from the Estates Surveyor, Town Hall, 
Sheffield, 1. Deposit £2 2s. Cheques payable 
to City Council. Tenders by May 8. 

Sheffield. — Complete demolition and site 
clearance of approximately 260 properties in 
stage D of the Netherthorpe redevelopment 
scheme for City Council. Documents from 
the Estate Surveyor, Town Hall, Sheffield, 1. 
Contractors who have not previously under- 
taken work for the Sheffield Corporation will 
be required to provide evidence of their 
capability. Deposit £2 2s, cheques payable to 
Council. Tenders by May 8. 

Swanscombe, Kent.—Demolition of Manor 
Farm House and contiguous buildings at 
Manor Farm, Swanscombe Street, for U.D.C. 
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Applications to the Surveyor, Council Offices, 
Swanscombe, giving details of previous similar 
work carried out during the past 12 months. 
Tenders by May 8. 


ELECTRICAL 


Bath.—Electrical installation of two four- 

storey blocks, each containing 16 flats, and 
three pairs of houses at the Twerton/Whiteway 
estate (contract 6) for City Council. Docu- 
ments from the City Planning Officer and 
Architect, 7 North Parade Buildings, Bath. 
Deposit £2 2s. Tenders by May 10. 
_ Birmingham.—Replacement of the west end 
lift at the Council House for City Council. 
Documents from the office of Sir Herbert J. 
Manzoni, city engineer and surveyor, Basker- 
ville House, Civic Centre, Birmingham, 1. 
Deposit £2 2s. Tenders by May 16. 

Braintree and Bocking, Essex. — Internal 
wiring of 24 existing houses for U.D.C. Docu- 
ments from the Engineer and Surveyor, Town 
Hall, Braintree. Deposit £1 ls. Tenders by 
May 19 

Cardiff.—Electrical installation and heating 
and allied services in assembly hall and servery 
at Fairwater County Primary School, Bwlich 
Road; Greenway Infants’ School, Barmouth 
Road, for City Council. Documents from 
W. S. Atkins and Partners, 6 Park Place, 
Cardiff. Deposit £2 2s., cheques payable to 
Corporation. Tenders by May 3. 

‘Chedderton, Lancs.—Installation of an elec- 
tric bell system in 79 old people’s bungalows 
on the Broadway housing site for U-.D.C. 
Documents from the Engineer and Surveyor, 
Town Hall, Chadderton. Tenders by May 5. 

Rochester, Kent.—Extension of electrical in- 
stallation to 32 houses on the Maidstone Road 
estate, section 11 for City Council. Documents 
from James A. Peel, city surveyor, 66 Maid- 
stone Road, Rochester. Deposit £2 2s. Tenders 
by May 8. 

Tycor, Eire.—Services installations at Muns- 
ter Chipboard Limited, Tycor, Waterford, in- 
cluding: H.T. and _ L.T. switchgear, cables, 
motive power and lighting. Documents from 
Lyons, Boland and MacArdle, consulting 
engineers, 45, Darmouth Square, Dublin 6. 
Deposit £25. Tenders by May 10. 

Watford, Herts.—Electrical installations to 
the cottage and buildings at the Works Depot, 
Tanners Wood, Abbots Langley, for R.D.C. 
Documents from the Engineer and Surveyor’s 
Department, 99 Langley Road, Watford. Ten- 
ders by May 8. 


FENCING 


_ Angus.—Erection of 210 lin. yd. of chain- 
link fencing, with concrete posts and gate, at 
Crombie Filter Station, Monikie, for C.C. 
Documents. from the office of the County 
Engineer, County Buildings, Forfar. Tenders 
by May 15 

Benfleet, Essex.—Fencing—sewage pumping 
station, South Benfleet for U.D.C., including 
provision and erection of some 230yd. of 
chain link fencing on concrete posts, and some 
100yd. of cleft chestnut fencing. Deposit £1. 
Applications to Engineer and Surveyor, 
Council Offices, Thundersley, by May 1. 

*Brierley Hill, Staffs.—Supply of fencing for 
U.D.C. Tenders by May 8. 

Chesterfield, Derbys.—Erection of children’s 
playground equipment, and 150yd. of 6ft. high 
chain-link fencing at Byron Grove, Stone- 
broom, for R.D.C. Documents from J. B. 
Wikeley, engineer and surveyor, Rural] Council 
House, Saltergate, Chesterfield. Deposit £2 2s. 
Tenders by May 8. 

Chislehurst and Sidcup, Kent — Supply 
and erection of 560 lin. yd. of chain link 
fencing with gates at five allotment sites for 
U.D.C. Documents from the Engineer and 
Surveyor, Council Offices, Manor House, Sid- 
cup. Tenders by May 5. 

Guildford, Surrey.—Erection of fencing and 
gates at the estate known as Meadowlands, 
West Clandon, for R.D.C. Documents from 
the Housing and Valuation Officer, Millmead 
House, Guildford. Deposit £2 2s. cheques pay- 
able to R.D.C. Tenders by May 8. 

_ *Surbiton, Surrey.—Fencing at King George s 
—_ sqervecce ground for B.C. Tenders by 
May 12. 


GAS AND WATER SUPPLY 


*Barrow-in-Furness, Lancs.— Supply and 
erection of screening plant at Sandgate pump- 
ing station, contract 2, for B.C. Deposit £2 2s. 
Tenders by May 29. 

Coleraine, Londonderry. — Supplying and 
laying approximately 24 miles of water mains 
at Castleroe-Aghadowey area for R.D.C. 
Documents from Crofton G. Dalzell, Northern 
Bank Building, Coleraine. Deposit £5. Plans 
seen at the offices of R. Ferguson and 
S. MclIlveen, consulting engineers, 15 College 
Gardens, Belfast, 9. Tenders by May 6. 

*Dorchester.—Laying water main for B.C. 
Deposit £2 2s. Tenders by May 20. 

East Dereham, Norfolk.—Following works 
for U.D.C, Contract 1—The construction of 





concrete foundations for, and incidental works 
in connection with, an 88ft. by 24ft. by 8ft. 
ground level water storage tank. Contract 2. 
The supply, delivery and erection, on prepared 
foundations, of one 88ft. by 24ft. by 8ft. 
sectional water storage tank. Documents from 
J. C. Mellis, and Co., consulting engineers, 110 
Horseferry Road, Westminster, London, S.W.1, 
plans seen at the office of Ivor G. Winn, 
Clerk of the Council, Assembly Rooms, Mar- 
ket Place, Dereham. Tenders by May 8. 
Forehoe and Henstead, Norfolk.—Construc- 
tion of a booster pumping station and an- 
cillary site works at Wicklewood, near 
Wymondham, contract 2, for R.D.C. Docu- 
ments from the offices of Elliott and Brown, 
consulting engineers, Stanley House, Pelham 
Road, Nottingham. Deposit £5 5s. (cheques 
payable to R.D.C.). | Tenders by May 15. 
Kingsclere and Whitchurch, Hants. — Pro- 
vision and laying of the following water mains 
for R.D.C.: (a) 885yd. of 2in. water main at 
Spring Lane, Burghclere; (b) 500yd. of 3in. 
water main at Sandford House, Kingsclere. 
Documents from F. A. H. Keates, clerk of the 


Council, Council Offices, Kingsclere, near 
Newbury, Berks. Tenders by May 12. 
*Nottingham. — Supply of pipes, etc., for 


City Council. Tenders by May 15. ; 
Ross and Cromarty.—Laying of 34 miles of 
3in. and 2in. asbestos-cement pipes, together 
with the construction of service reservoir and 
intake at Garve, for C.C. Documents from 
the County Water Engineer, Burn Place, 
Dingwall. Arrangements have been made to 
show intending offerers over the site of the 
works on May 9. Contractors intending to 
be present should meet at Garve Hotel at 
il a.m. on that date. Tenders by May 19. 
Scarborough, Yorks.—Supply, erection and 
painting of a sectional steel water tank, 28ft. 
by 1l6ft. by 12ft. deep, complete with roof, 
to be erected on prepared foundations near 
the existing Westerdale Treatment Works of 
the Water Undertaking for B.C. Documents 
from H. South, water engineer and manager. 
Town Hall, Scarborough. Tenders by May 20. 
Skipton, Yorks.— Laying approximately 
1,.240yd. of 3in. water main at Austwick, 
near Settle, for Craven Water Board. Ap- 
plications to the Clerk of the Board, Belmont 
Bridge, Skipton. Deposit £2 2s. Tenders by 
May 22. 
*South Cardiganshire.—Main laying contract 


52 for Water Board. Deposit £3 3s. Tenders 
by May 9. ya ; : 
Stirlingshire. West Stirlingshire regional 


water supply scheme for C.C. (Contract 25) 
Laying and jointing of approximately two 
miles of 4in. diameter spun-iron pipes, with 
relative works, from Killearn to Gartness and 
from Killearn Hospital to Croy Cunningham; 
(26) laying and jointing of approximately 1} 
miles of 4in. diameter spun-iron pipes, with 
relative works, from Milton of Buchanan to 
Balmaha. Documents from J. and A. Leslie 
and Reid, engineers, 53 Manor Place, Edin- 
burgh, 3. An assistant will meet intending 
offerers at the Black Bull Hotel, Killearn, at 
11 a.m., May 1, to point out the position 
of the works. Tenders by May 22. 

Swansea.—Construction of a chlorination 
house at Lower Lliw reservoir, situated in 
the parish of Mawr, a distance of eight miles 
from Swansea for B.C., comprising the build- 
ing of a house approximately 25ft. long by 
17ft. wide, 9ft. high to eaves of llin. cavity 
brickwork on mass concrete strin founda- 
tions, with a reinforced floor, asbestos- 
cement rainwater goods, joinery, plastering 
and painting. Documents from the offices 
of the Water Engineer and Manager. The 
Guildhall, Swansea. Tenders by May 15. 

West Cornwall.—Small water schemes not 
exceeding £3,000 in cost for Water Board. 
Applications to the Engineer and Manager, 
Cross Street, Penzance. by May 4. 

West Dean, Glos.—Provision and laying of 
approximately 5,650yd. of Yin. cast iron water 
pipes, together with valves and fittings. from 
Mile End to Sling Reservoir and Tufthorn 
Avenue, Coleford. for R.D-C. Documents from 
the Engineer and Surveyor, Council Offices, 
Coleford, Glos. Deposit £3 3s. Tenders by 
May 24. 


HARBOURS, PIERS AND SEA DEFENCE 
WORKS 

Argyllshire.—Construction of a two-berth 
car ferry pier in Craignure Bay, in the Island 
of Mull, in reinforced concrete, in the form 
of a straight arm 480ft. long, varying in width 
from 28ft. 6in. to 40ft. over the outer 165ft.. 
supported on vertical and raking R.C. piles, 
together with spring fendering and all ancillary 
works for C.C. Applications to A. M. Robert- 
son, consulting engineer, Royal Bank Buildings, 


10 East Princes Street, Helensburgh, by 
April 30. 
*Eire.—Trial boring at four harbours for 


Office of Public Works. Deposit £5, Tenders 
by May 23, 
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HEATING AND VENTILATING 

Andover, Hants.—Hot water installations in 
27 pre-war houses for B.C. Documents from 
the Borough Engineer, Municipal Offices, 
Beech Hurst, Weyhill Road, Andover. Tenders 
by May 8. 

Birmingham. — Replacement of heating 
boiler and circulating pump at Aston Council 
House, Witton Road, for City Council. 
Documents from the office of Sir Herbert J. 
Manzoni, city engineer and surveyor, Basker- 
ville House, Civic Centre, Birmingham, 1. 
Deposit £2 2s. Tenders by May 10. 

Breconshire. — Installation of a heating 
system at the Llangattock V.P. (Controlled 
School) for C.C. Applications to the County 
Architect, Rhyd Offices, Brecon, by May 5. 

Clitheroe, Lanes.—New heating boiler and 
oil burner at Parish Church of Saint Magdalene 
for the Vicar and Parish Council. Applica- 
tions, in writing, to Norman Blezard and 
Partner, heating engineering consultants, 2-4 
Birch Street, Accrington. Tenders by May 15. 

Cardiff.—Installation of heating and allied 
services to the proposed technical high school, 
Lawrenny Avenue, Leckwith, for City Council. 
Documents from the City Surveyor, City Hall, 
Cardiff. Deposit £2 2s., cheques payable to 
Corporation. Tenders by May 10. 

Enniskillen, Fermanagh.—New heating sys- 
tem and extensions to the plumbing system 
to the new Council Offices and adjoining out- 
buildings at Ardhowen, for R.D.C. Docu- 
ments from Barrett and Agnew, consulting 
engineers, 420 Ravenhill Road, Belfast, 6, or 


from the Clerk, Enniskillen Rural District 
Council, Cornagrade. Enniskillen. Deposit 
£5 5s. Tenders by May 12. 

Keighley, Yorks. Schemes to combat 


condensation in the first-class swimming poo] 
hall for B.C. Firms interested should contact 


T. D. Williams, borough architect, College 
Street, Keighley. Tenders by May 29. 
Maghera, Londonderry.—(1) Heating; (2) 


plumbing; (3) electrical work for St. Patrick's 
new Voluntary Secondary Intermediate School 
for Rev. P. Monagle. Documents from F. M. 
Corr and W. H. D. M‘Cormick, architects 
and planning consultants, 7 Ferryquay Street, 
Londonderry. Deposit £26 5s. Tenders by 
May 16. . 

Tycor, Eire.—Service installations at Muns- 
ter Chipboard Limited, Tycor, Waterford, in- 
cluding high pressure boiler plant, wood dust 
burning equipment, hydraulic, steam and 
water process lines, pneumatic conveyance, 
dust collection, firefighting equipment, plenum 
heating, steam heating, ventilation, hot water 
services and cold water services. Documents 
from Lyons, Boland and MacArdle, consulting 
engineers, 45 Dartmouth Square, Dublin 6. 
Deposit £25. Tenders by May 10. 


HOUSING SCHEMES 


Barnstaple, Devon.—Forty-two dwellings at 
Forches estate as follows for B.C.: (Part a) 
18 houses in pairs; (b) four houses in pairs 
and 20 bungalows in pairs and blocks. Docu- 
ments from the Borough Surveyor, The Castle, 
Barnstaple. Deposit £2 2s. Tenders by 
May 18. 

Bournemouth, Hants.—One block of 12 
flats and ancillary works, contract LAI2A, 
site of Woodlands, Brook Road, for B.C. 
Documents from the Borough Architeci’s 
Office (Room 106), Town Hall, Bournemouth. 
Deposit £2 2s. Tenders by May 16. 

Broadstairs and St. Peter’s, Kent.—Design 
and construction of a block of 20 flatlets for 
old persons and a warden’s flat at Northdown 
Hill housing estate for U.D.C. Tenderers will 
be required to provide sketch and detailed 
plans. working drawings, specification, quan- 
tities and estimates for the approval of the 
Council and subsequently of the Ministry of 
Housing and Local Government. Inquiries to 
H. C. Norris, clerk of the Council. Pierremont 
Hall, Broadstairs, by May 25. 

*Bury St. Edmunds, Suffolk. 
Cambridge Walk for B.C. 
Tenders by May 5. 

Cranbrook, Kent.—-Forty-seven traditional- 
type dwellings on three separate sites, together 
with lock-up garages, and roadworks as 
follows for R.D.C.: Cranbrook, Freight estate, 
23 dwellings—six pairs three-bedroom houses: 
one block four two-bedroom bungalows; one 
block three two-bedroom bungalows; two pairs 
two-bedroom bungalows; 23 lock-up garages, 
construction of estate road. Sissinghurst, 
Cleavers estate, six dwellings—two pairs 
three-bedroom houses; one pair two-bedroom 


Eight houses in 
Deposit £2 2s. 


bungalows; 15 lock-up garages. Hawkhurst, 
All Saints estate, 18 dwellings—five pairs 
three-bedroom houses; one block four two- 


bedroom bungalows; two pairs two-bedroom 
bungalows; 16 lock-up garages; kerbing and 
surfacing of estate road. Documents from 
K. Barnes, architect, Council Offices, Hill 
House, Cranbrook. Deposit £2 2s. each, 
cheques payable to R.D.C. Tenders by 
May 15. i 

Daventry, Northants.—Following for R.D.C.: 
Byfield — two bungalows; Badby — four 
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pemalvues Weedon 
toft—two bungalows. Documents 
= penser, surveyor, Council Offices, cit 
}  Stiein Deposit £3 3s. Tenders by 
Deben, Suffolk. — Four dwellings 
parish of Rea wr soy for R.D.C, 
tions to the Engineer and Surve 
Offices, Melton Hill, Woodbridge, sonnel 
Deposit £2 2s. Tenders by May 10 a. 
Dorking, Surrey.—One block of eight fi 
The Burrell, Westcott, for U.D.c. A he 
tions to the Engineer and Surveyor — 
Offices, Pippbrook, Dorking. Contractors wi 
have not completed contracts for this fen 1 
should submit the names of two referees {x 
whom they have carried out Similar w . 
— by May 15. ork, 
ungannon, Tyrone. — Ninety-ej va 
lings and 23 lock-up garages at Rien se 
for U.D.C._ Documents from W, and . 
Given, architects, 1 Waterside, Coleraine. 9; 
R. Paisley, clerk to the Council, Urban 
Council Offices, Dungannon. Deposit §3 i 
Tenders by May 29. . 
_ Eye, Suffolk.—Two pairs of houses with 
site works, at Castleton Way, for B.C. ‘Doe 
ments from_G. M, Kenworthy, Engineer 4 
Surveyor’s Department, Lambseth Street Eye 
Deposit £2 2s. Tenders by May 12, ° ~" 


in the 
Applica. 


High Wycombe, Bucks. — Eight aged 
persons’ dwellings on the Castlefield estate 
for B.C. Documents from J. A, Parkinson, 
borough engineer and_ surveyor, Municipal 


Offices, High Wycombe, Tenders by May 24 
High Wycombe, Bucks.—Twenty-one aged 
persons’ bungalows at Barry Lodge for BC 
Documents from J. A. Parkinson, borough 
engineer and surveyor, Municipal Offices, High 
Wycombe. Tenders by May 24. 

Huddersfield, Yorks. — Forty flats on foy 
sites at Dalton for B.C. Documents from 
the Borough Architect's Office, High Stree 
Buildings, Huddersfield. Deposit’ £2. 
Tenders by May : i 

Kingsclere and Whitchurch, Hants, —Tw 
pairs of bungalows, together with external 
services and drainage works, at housing site 
46—adjoining Stevens Green, St. Mary Bourne. 
for R.D.C. Documents from Henshaw and 
Cheek, chartered architects, Chantry House, 
1 West Street, Andover. Deposit £2 2s 
Tenders by May 15. 

Kingsclere and Whitchurch, Hants—Three 
pairs of bungalows and one pair of houses, 
together with external services and drainage 
works, at housing site 54, White Hill, Ecchins- 
well, for R.D.C. Documents from Henshaw 
and Cheek, chartered architects, Chantry 
House, 1 West Street, Andover. Deposit 
£2 2s. Tenders by May 15. 

*North Cotswold, Glos.— Housing at 
lapton-on-the-Hill for R.D.C. Apply by May 
3. Deposit £2 2s. 

*Oldham, Lancs. — Littlemoor Lane r- 
development for B.C. Deposit £2 2s. Tenders 
by May 19. 

Omagh, Tyrone.—15 houses and 4 garages 
and other necessary works at Drumquin, for 
R.D.C. Documents from the Rural District 
Council Offices, Omagh. Deposit £3 3s. Ten- 
ders by May 19. 

Pembroke. — Single-storey block of six 
flats on a site at Queen’s Square, Pembroke 
Dock, for B.C. Documents from _ the 
Borough Engineer and Surveyor, Municipal 
Offices, Bush Street, Pembroke Dock, De 
posit £3 3s. Tenders by May 12. 

Richmond, Yorks. —- Twenty-four houses 
and 28 two-storey flats at Colburn for R.D.C 
Documents from J. T. Powell, engineer and 
surveyor, Swace House, Richmond. Deposit 
£2. Tenders by May 15. 

St. Austell, Corn.—22 houses and 9 garages 
at Tregoney Hill, Mevagissey, for UDC. 
Documents from H. G. King, engineer and sur- 
veyor, Municipal Offices, St. Austell. Deposit 
£2 2s. Tenders by June 12. 4 

Sevenoaks, Kent.—One block of five bunga- 
lows at Rectory Lane, Brasted, for R.DC. 
Documents from the Engineer and Surveyor. 
Inglewood, Oak Hill Road, Sevenoaks. 
Deposit £2 2s. Tenders by May 30. 

Skelmersdale, Lancs.—Twelve houses and 
13 aged versons’ bungalows on the Church 
Farm estate for U.D.C, Documents from the 
office of J. L. Mather, engineer and_ surveyor, 
Town Hall, Skelmersdale. Deposit £2 4%. 
Tenders by May 20 k 

*Southampton.—Shops and dwellings 00m 
tract B.249 for B.C. Avvly by May2. 

Swanscombe, Kent.— Thirty-two dwellings 
Manor Farm estate, for U.D.C. _ Fixed-price 
tenders are invited from experienced Col 
tractors for the erection of the above ~ 
lings. Documents from the Surveyor, Count! 
Offices, Swanscombe. Deposit £3 3s. Tenders 
by May 8. ‘ 
7 Swindon, Wilts.—A block of 25 old people’ 
flats, with communal accommodation, ‘ 
Walcot for B.C. Applications to the Boreas 
Architect, Civic Offices. Swindon, by 7 : 

Tavistock, Devon.—Following for Wee 
(1) Four 2-bedroom type houses and 
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type flats with site works at Ander- 
Whitchurch; (2) two pair of semi- 
ched 3-bedroom type houses at Crease 
- Documents from the offices. of 
Lane agton and Fogden, consultant architects, 
oe Road, Tavistock. Deposit £2 2s. Ten- 
ns ay 16. 
det Oy de Yorks.—Following for R.D.C.: 
Scheme 48) West Bretton—two houses and 
om bungalows; (49) |Middlestown — 12 
souses and eight bungalows. Documents 
from the Engineer and Surveyor, 18 St. John’s 
North, Wakefield. Tenders by May 6. 
Wardle, Lancs.—Six bungalows at Elm 
Grove for U.D.C. Documents from the Sur- 
yeyor, Council Offices, Wardle Road, Roch- 
dale. Tenders by May 16. | 
Widnes, Lancs.—Select list of contractors 
for house building for B.C. This list will 
cancel all previous lists, and the Council will 
invite tenders only from contractors whose 
names are included in the list. Contractors 
will be required to conform to the recom- 
mendations of the Monopolies Commission 


|-bedroom 
ton Lane, 


in relation to restrictive practices. Applica- 
tions to the Borough Architect, Brendan 
House, Widnes Road, Widnes, by 10 a.m., 


July 3. 
MATERIALS AND SUPPLIES 


*Durham.—Supply of canteen equipment for 
Cc. Tenders by May 19. ! 
Durham.—Supply of the following for C.C.: 
Motor fuel, burning oils, lubricating oils, 
greases, motor vehicle batteries, rubber tyres, 
rubber tubes, rubber tyre remoulds and 
sparking plugs during the year ending June 30, 
1962. Documents from the County Engineer 
and Surveyor, Aykley Heads, Durham. Tenders 
by May 12. ; 
“Great Yarmouth, Norfolk.—Supply of tiled 
surrounds, joinery, plumbing, fittings, drain- 
age and sanitary ware to be used in con- 
nection with improvements to 62 type H pre- 
war houses for B.C, Documents from the 


Housing Manager, 11 Hall Quay, Great 
Yarmouth. Tenders by May 20. 
*Huddersfield, Yorks.—Trapping of street 


gullies for B.C. Tenders by May 18. 

Manchester.—Supply of diesel oil, heating 
oil, and creosote oil during the 12 months 
ending June 30, 1962, for City Council. 
Documents from the General Manager, Rivers 
Department, P.O. Box 488, Town Hall, Man- 
chester, 2. Tenders by May 8. 

Northern Ireland.— Supply of _ electric 
lamps at Government’ establishments _ in 
Northern Ireland during the period ending 
May 31, 1962, for Ministry of Finance. 
Documents from Room 103, Law Courts 
Building, Belfast, 1. Tenders by May 4. 

*Stepney.—Supply of gulley gratings, etc., for 
B.C. Tenders by May 8. 

Sunderland, Dur.—Supply and delivery of 
the following items for 1961 housing pro- 
gramme for R.D.C.: Lavatory basins; low-level 
wc. suites; baths; sinks; parlour fireplaces; 
wrought-iron gates; back boilers; joinery con- 
sisting of—windows; internal and external 
doors. Documents from C, Emmerson, sur- 
veyor, 2 The Esplanade, Sunderland. Tenders 
by May 29. 

West Riding.—Supply of 2,500 tons of hard 
rock stone or brick filling material to site 
4.56, Colne Broughton County Road, near 
Queensmead House, Thornton-in-Craven., for 
CC. Documents from the County Engineer and 
Surveyor, Room 63, County Hall, Wakefield 
Tenders by May 3. 


PLANT AND MECHANICAL TRANSPORT 


Batley, Yorks.—Supply of a 10cwt. pick-up 
truck for B.C. Documents from the Borough 
Engineer and Surveyor, Hanover Street, Batley. 
Tenders by May 3. 

Blackpool, Lancs.—Supply and delivery of 
two trailer-mounted air-cooled diesel generator 
sets, approx. 1,500 r.p.m., 200/250kW, capable 
of running solo or in parallel for Fylde Wate~ 
Board. Documents from Engineer to the 
Fylde Water Board, Sefton Street, Blackpool. 
Tenders by May 11. 

Bournemouth, Hants. — Supply of one 
16/24 Eagle Compressmore Paladin refuse 
Vehicle for B.C. Documents from Borough 
Engineer, Town Hall, Bournemouth. Tenders 
y May 5, 

*Buckinghamshire.— Supply of 
library for Co. E.C. 

Denbighshire.—The supply of the following 
for C.C.: (8) 5-ton diesel Bedford lorries; (2) 
dcwt, Ford vans; (1) Land Rover; (2) Massey- 
Ferguson 702 tractors with attachments; (2) 
Ingersoll-Rand air compressors; (3) Ferguson 
shee buckets; (1) Overloader or similar type 
oe approximately 1 cu. yd. bucket capacity; 
1D power take-off any angle mowers; (1) 
ngersoll-Rand stationary compressor with 
6 Ch Documents from the County Surveyor, 

wyd Street, Ruthin. Tenders by May 6. 
cg thing and Horley, Surrey.—Supply of 
. pa a refuse vehicles for R.D.C. Tenders 


mobile 
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Eston, Yorks.—Supply and delivery of the 
following for U.D.C.: (a) Two Karrier Dual Tip 
refuse collection vehicles; (b) one Commer 
Cob light van. Documents from the Chiet 
Public Health Inspector, Council Offices, 
C eaanome, Middlesbrough. Tenders by May 


*Hemel Hempstead, Herts.—Supply of plant 
for B.C. Tenders by May 8. 

*Hemel Hempstead, MHerts.—Supply of 
tractor for B.C. Tenders by May 8. 

*Heston and Isleworth, Middx.—Supply of 
plant for B.C. Tenders by May 17. 

Kesteven.—Supply of the following for C.C.: 
Two regular diesel Land-Rovers; two Hayter 
6ft. 6/14 P.T.O model grass cutters; one 
Hargreaves Sisis 30cwt. equipment trailer; one 
set Ransome’s Sportcutter mark 10 quintuple 
gang mowers; one Howard Gem Rotovator, 
24in. series IV Sachs diesel model; one Hayter 
26in. self-propelled scythe with trailer seat. 
Documents from the Director of Education, 
County Offices, Sleaford, Lincs. Tenders by 
May 5. 

Kidderminster, Worcs.—Supply of two Bed- 
ford vehicles for B.C. Documents from the 
Borough Engineer and Surveyor, 110 Mill 
Street, Kidderminster. Tenders by May 19. 

Leyton, Essex.—Supply of the following 
vehicles for B.C.: Two Karrier Gamecock 3/4- 
ton tipping trucks; one Bedford l5cwt. van; 
one Bedford L5cwt. tipping pick-up truck; one 
Karrier Bantam 2-ton tipping truck. Docu- 
ments from the Borough Engineer, Town Hall, 
Leyton, E.10. Tenders by May 8. 

Staffordshire. — Following for Tittesworth 
Reservoir scheme for the Staffordshire 
Potteries Water Board supply, and erection of: 
(1) one 6-ton hand operated overhead travel- 
ling crane; (2) one 2-ton hand operated over- 
head travelling crane. Documents from C. V. 
Brown, engineer and manager and clerk to 
the board, Albion Street, Hanley, Stoke-on- 
Trent. Tenders by May 12. 


PLAYING FIELDS, PARKS, ETC. 


*Alderley Edge, Ches.— Extension to 
cemetery for U.D.C. Deposit £2 2s. Tenders 
by May 20. 

Larne, Antrim.—Extension to cemetery at 
Ballyharry, Islandmagee, for R.D.C., including 
the erection of a combined shelter and toilet 
block. Tenders by May 10. 

Leyland, Lancs.— King George V playing 
field, Worden Park, erection of park shelter 
and conveniences, paddling pool, sand pit, 
water supply, drainage, paving and ancillary 
works, for U.D.C. Documents from F. D. 
Howe, engineer and surveyor, Council Offices, 
Leyland. Deposit £2 2s., cheques payable to 
U.D.C. Tenders by May 8. 

*Surbiton, Surrey.—Resurfacing of tennis 
courts, etc., for B.C. Tenders by May 12. 


RIVER AND FLOOD PREVENTION 
WORKS 


Lincolnshire.—Construction of three pump- 
ing stations with reinforced concrete sub- 
structures on piled foundations using the 
wellpoint dewatering system (the  super- 
structures will be of brickwork construction) 
for Welland River Board The three stations 
will be let as separate contracts. Applica- 
tions, by letter, stating brief details of recent 
work of a similar nature, to R. L. G. Baxter, 
chief engineer, Welland House, Double 
Street, Spalding, by May 


ROADS, BRIDGES AND SITE WORKS 


Andover, Hants.— Making-up the estate 
road _at Above Town, Upper Clatford, for 


R.D.C. Documents from the Engineer and 
Surveyor, Council Offices, Junction Road, 
Andover. Tenders by May 25. 


Ashby-de-la-Zouch, Leics.—Construction of 
a concrete road and a foundation slab for 10 
precast concrete garages (to be supplied and 
erected by others) on the Willesley Road 
housing site, for U.D.C. Applications to Pick, 
Everard, Keay and Gimson, architects, 6 Mill- 
stone Lane, Leicester. Deposit £2 2s., payable 
to U.D.C. Tenders by May 5. 

Atcham, Salop.—Construction of an estate 
service road at Hinwood Road, Westbury, for 
R.D.C. Documents from the Council’s Engineer 
and Surveyor, 24, St. John’s Hill, Shrewsbury. 
Tenders by May 5 

*Atherton, Lancs.—Asphalt 
U.D.C. Tenders by May 15. 

*Barrow-in-Furness, Lancs. — Waterproofing 
Jubilee Bridge, for B.C. Tenders by May 24. 

Bingley, Yorks.—Resurfacing in — single- 
course rolled asphalt of approximately 
11,800 sq. yd. in Main Street, Park Road and 
Clyde Street, together with incidental works, 


surfacing for 





for U.D.C. _ Documents from the Surveyor, 
Town Hall, Bingley. Deposit £2 2s. Tenders 
by May 10. 

*Birmingham.—Construction of carriage- 


way and sewers at Willaston Road housing 
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site for City Council. Deposit £2 2s. 
Tenders by May 10. 

Bournemouth, Hants.— Construction of 
Mandale Road extension at West Howe 


estate for B.C. Documents from the Borough 
Engineer, Town Hall, Bournemouth. Tender 
by May 6. 

Bromsgrove, Worcs.—Widening and recon- 
struction of Willow Road and Crabtree Lane, 
together with all ancillary works, for U.D.C. 
The approximate quantities of work are as 
follows: Excavation, 2,200 cu. yd.; kerbing, 
1,300 lin. yd.; carriageway surfacing, 5,300 
sq. yd.; footpath surfacing, 2,950 sq. yd., to- 
gether with surface water drainage. Docu- 
ments from the Engineer and Surveyor, 
Council House, Bromsgrove. Deposit £2 2s. 
Tenders by May 17. 

*Buckinghamshire.—Emberton by-pass for 
C.C. Deposit £2. Tenders by May 23. 

*Buckinghamshire.—Making-up of Chestnut 
Close, Amersham, for C.C. Deposit £2. Tenders 
by May 19. 

*Buckinghamshire——Road works on trunk 
road A.428, Lavendon School to Harrold Turn 
for C.C. Deposit £2. Tenders by May 15. 

*Buckinghamshire——Road works on trunk 
road A.428, bends north-west of Levendon 
for C.C. Deposit £2. Tenders by May 15. 

Buxton, Derbys. — Supplying and laying of 
binder only for surface dressing approximately 
34,000 sq. yd. of carriageway on various roads 


for B.C. Documents from the Borough 
Engineer, Town Hall, Buxton. Tenders by 
May 15. 

*Cambridge.— Huntingdon Road _recon- 


struction for City Council. Deposit £2 2s. 
Tenders by May 24 

*Carmarthenshire.—Penybanc improvement, 
near Ammanford A.483—section C 2 for C.C. 
Deposit £2. Tenders by May 22. 

Caterham and Warlingham, Surrey.—Re- 
alignment of a section of Godstone Road, 
Caterham, A.22 (London-Eastbourne) for 
U.D.C. The works include the removal of 
about 200 lin. yd. of existing kerb and the 
provision of new kerbs, 350 cu. yd. of excava- 
tion, and the construction of 450 sq. yd. of 
new carriageway in lean-mix concrete and 4in. 
thickness of hot-rolled asphalt, together with 
other incidental works. Documents from the 
Engineer and Surveyor, Council Offices, 
Caterham. Deposit £2 2s. Tenders by May 8. 

*Chatham, Kent.—Perry Street roadworks for 
B.C. Deposit £3 3s. Tenders by May 10. 

Cheltenham, Glos.—Following contracts to 
be carried out in the financial year 1961-62 
for B.C.: (Tender 1) Surface dressing, com- 
prising approximately 90,200 sq. yd. of 
carriageway; (2) — of carriageways, 
comprising approximately 1,080 tons of hot 
asphalt and 910 tons of bitumen macadam; (3) 
footpath and carriageway reconstruction, in 
seven streets, comprising an approximate total 
of 2,400 lin. yd. of kerbing, 4,200 sq. yd. of 
footpath slabbing, and 550 tons of tarred 
macadam haunching. Documents from W. E. C. 
Bird, borough surveyor, Municipal Offices, 
Cheltenham. Deposit £3 3s. each. Tenders 
by May 24. 

Cheshire.—Making-up of the following pri- 
vate streets for C.C.: (Contract 1) Park estate, 
Shavington, length approximately 410yd.; (2) 
Princess Drive (part), Wistaston, length ap- 
proximately 140yd.; (3) Larch Avenue, Bas- 
ford, length approximately 178yd. Documents 
from the County Surveyor, Backford Hall, 
near Chester. Deposit £2, cheque payable to 
C.C. Tenders by May 3. 

*Clacton, Essex.— Road Works—Marlowe 
Road, Jaywick, for U.D.C. Deposit £2 2s. 
Tenders by May 31. 

*Dartford, Kent.—The Dartford tunnel— 
finishings, ventilation buildings and services for 
Ministry of Transport, Deposit £50. Tenders 
by June 6. z 

Deben, Suffolk. — Construction of approxi- 
mately 1,190 super. yd. of carriageway and 
incidental works at Nightingale Piece, and 
Town Farm estate, Orford, for R.D.C. 
Documents from the Engineer and Surveyor, 
Council Offices, Melton Hill, Woodbridge. 
Deposit £2 2s. Tenders by May 8. 

*Derbyshire.—Reconstruction of bridge over 
Alfreton Brook for C.C. Deposit £2. Tenders 
by May 29. 

*Dover.—Surface dressing of highways for 
B.C. Deposit £2 2s. Tenders by May 12. 

Edinburgh.—Asphalt paving works, phase 2, 
1961-62, for City Council. Documents from 
City Engineer, 329 High Street, Edinburgh. 
Tenders by May 17. : 

*Fulwood, Lancs.—Rekerbing and resurfac- 
ing Cleveland Avenue for U.D.C. Deposit 
£2 2s. Tenders by May 4. 

*Gainsborough, Lincs.—Footpath works for 
U.D.C. Tenders by May 13. : F 

Gainsborough, Lincs.—Surface dressing with 
tar and slag chippings of oa 39,000 
sq. yd. of carriageway for U.D.C. Documents 
from the Engineer and Surveyor, Council 
Offices, Lord Street, Gainsborough. Tenders 
by May 13. 
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Halifax, Yorks.—  Making-up of Oxford 
Crescent, Siddal, including surfacing (450 
sq. yd.) drainage and footpath works for B.C. 
Documents from the Borough Engineer, 
Crossley Street, Halifax. Deposit £1 (cheques 
payable to Halifax Corporation). Tenders 
by May 12. 

Harrow, Middx.—Breaking out and recon- 
struction of approximately 2,400 sq. yd. of 
reinforced concrete carriageway with 3,000 sq. 
yd. of hot rolled asphalt surfacing, 400 lin. 
yd. of kerbing, 2,800 sq. yd. of slab paving 
and ancillary works, in improving the junction 
of Pinner Road and Station Road, for B.C. 
Documents from the Borough Engineer, 
Council Offices, 48 Uxbridge Road, Stanmore. 
Deposit £2, cheque payable to Corporation. 
Tenders by May 16. 

Hastings, Sussex. — Making-up of aqeeun- 
mately 120 lin. yd. of Offa Road For B.C., con- 
sisting of 755 sq. yd. of lean-mix concrete 
carriageway with bitumen macadam base 
course and coarse cold asphalt and _ pre- 
coated chipping wearing course, 580 sq. yd. 
of flagged footpath, verges, and surface water 
drainage works. Documents from the offices 


of the Borough Engineer, 37 Wellington 
Square, Hastings. Deposit £2 2s. Tenders 
by May 10. 

Huyton-with-Roby, Lancs.—Supplying and 


laying by machine approximately 3,170 
sq. yd. of two-course hot rolled asphalt on 
Tarbock Road, A.5080, for U.D.C. Docu- 
ments from the Engineer and Surveyor, 
Council Offices, Derby Road, Huyton. 
Tenders by May 12 

Hull. — Construction of approximately 
11,209 sq. yd. of concrete roads and 1,650 
lin. yd. of sewer on the permanent housing 
site ref. 13C, Bricknell Avenue estate exten- 
sion, for City Council. Documents from the 
City Engineer, Guildhall, Hull. Deposit £2, 
payable to City Treasurer. Tenders by 
May 19. 

Hull, Yorks.—Following works in connec- 
tion with the extension to the Northern 
Cemetery, Chanterlands Avenue, for City 
Council: (1) Drainage of burial area; («) 
construction of roadways and erection of 
fencing. Documents from the General Super- 
intendent, Parks, etc., Department, 79 
Ferenaway, Hull. Tenders by May 18. 

*Ipswich, Suffolk—Humber Doucy Lane 
improvement for B.C. Deposit £5 5s. Tenders 
by May 23. 

Ipswich, Suffolk. — Spraying of various 
roads with refined bitumen. The total quantity 
required to be supplied and sprayed is 
approximately 18,000 gallons for B.C. Docu- 
ments from the Borough Surveyor, 19 Tower 
Street, Ipswich. Tenders by May 23. 

Lancashire.— Reclamation of Pennington 
Green site at Aspull, near Wigan, for C.C., 
including: (1) The movement on site of about 
100,000 cu. yd. of colliery spoil and other 
materials, together with all ancillary works; 
(2) the stripping and respreading of about 
18,000 cu. yd. of topsoil; (3) the laying of 
short lengths of 48in. and 15in. diameter con- 
crete pipes. Documents from the County 
Planning Officer, East Cliff County Offices, 
Preston. Deposit £2 2s. Tenders by May 9. 

Lancaster.—Formation and completion of 
the foundations and ancillary works to the 
Voluntary High School, Acrelands, phase I, 
for Right Rev. Monsignor Brimley. Documents 
from McLean and Forte, architects, 37 
Malone Road, Belfast, 9. Deposit £5 5s. 
Tenders by May 

Llandeilo, Carms.—Widening of Alan Road 
for U.D.C., including the widening of 67 lin. 
yd.; construction of retaining wall; demolition 
of walls and building; erection of fences and 
surfacing of approximately 700 sq. yd. of paths 
and carriageways. Documents from Isaac J. 
Thomas, clerk of the Council, Urban District 
Council Offices, 27 Rhosmaen Street, 
Llandeilo. Deposit £3 3s. Tenders by May 15. 

*London.—South Circular Road—new link 
road between Christchurch Road and Tulse 
Hill for C.C. Deposit £3. Tenders by May 22. 

Maldon, Essex.—Construction of the fol- 
lowing works at Marsh Road housing site, 
Tillingham, for R.D.C.: 330 sq. yd. concrete 
carriageway; 110 sq. yd. tarmacadam foot- 
path; 170 lin. yd. kerbing; erection of pump- 
ing station, rising main and other appur- 
tenant works. Documents from the Engineer 
and Surveyor, Council Offices, Wantz Road, 
Maldon. Tenders by May 17. 

Melton Mowbray, Leics.—Surface dressing 


of carriageways for U.D.C. Documents 
from the Engineer and Surveyor, Egerton 
ieee, Melton Mowbray. Tenders’ by 
ay 


Newcastle-under-Lyme, Staffs. — Completion 
works to rear access at Clayton Road shops 
site for B.C. comprising 450 sq. yd. of carriage- 
way foundations, 1,350 sq. yd. of two coat 
bituminous macadam surfacing, 50 sq. yd. of 
footway construction and ancillary works. 
Documents from Borough Engineer and Sur- 
veyor, Lancaster Building, High Street, New- 
castle, Staffs. Tenders by May 8. 
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Newcastle-under-Lyme, Staffs. — Following 
at higher income group flats site, The Square, 
Westlands, for B.C.: 95 lin, yd. of 6in. sewer; 
six gullies and connections; 555 sq. yd. of 
carriageway construction; 400 lin. yd. of pre- 
cast concrete kerbing; 715 sq. yd. of footway 
construction. Documents from the office of 
the Borough Engineer and Surveyor, Lancaster 
Building, High Street, Newcastle, Staffs. 
Tenders by May 8. 


*Pembrokeshire.— Surfacing, etc., for C.C. 


Tenders by May ll. 

Prestatyn, Flints.—Making-up of Alexandra 
Drive, St. Margaret’s Avenue, St. Anne’s 
Avenue (parts A and B), and Hardwynn Drive, 
together with the laying of a surface water 
outfall sewer for U.D.C. The work consists 
mainly of approximately 577 sq. yd. of pitching 
and 4,200 sq. yd. macadam surfacing to 
carriageways, 740 lin. yd. of kerbing, 1,225 lin. 
yd. of channelling, 2,280 sq. yd. of macadam 
footpaths, and 400 lin. yd. of surface water 
sewer, and all incidental works. Documents 
from T. Grant, engineer and surveyor, Council 
Offices, Prestatyn. Tenders by May II. 

Radcliffe, Lancs. — Making-up part of 
Cannon Street for B.C. Documents from the 
Borough Engineer, Town Hall, Radcliffe. 
Tenders by May 8. ; 

*Reading, Berks.—Romany Lane improve- 
ment for B:C. Deposit £2 2s. Tenders by May 
25. 

Romford, Essex.—Construction of approxi- 
mately 1,500 sq. yd. of carriageway at Burland 
Road for B.C., consisting of bitumen macadam 
on hardcore, together with drainage, kerbing, 
paving, lighting, and other incidental works. 
Documents from Borough Engineer and 
Surveyor, Town Hall, Romford. Deposit 
£2 2s. cheque. Tenders by May 12. 

*Staffordshire. — Reconstruction of roads 
for C.C. Deposit £5. Tenders by May 18. 

Staines, Middx.—Supply and spraying of tar, 
the provision and application of precoated 
chippings, and ancillary works. Approximate 
total area 15,550 sq. yd. for UDC Docu- 
ments from the Engineer and Surveyor, 240 
London. Road, Staines. Deposit £2 2s. 
Tenders by May 4. 

Stoke-on-Trent, Staffs.—Making-up of the 
following private streets for City Council: 
(a) Bank Top Avenue, etc., Burslem, schemes 
8, 9, 10 and 12; (b) Poplar Drive, etc., Blurton, 
schemes 27 and 28; (c) Philip Street, Fenton, 
scheme 29. Documents from the City Sur- 
veyor’s Department, Town Hall, Stoke-on- 
Trent. Deposit £3 for (a) and (b), £1 for (c). 
Tenders by May 3. 

*Surbiton, Surrey.—Widening of school lane 
for B.C. Tenders by May 12. 

Surrey.—Aerial survey of approximately 3} 
miles of roads A.25 and A.246 in Guildford 
district and photographs of an additional 
length of 7} miles of road A.25 for C.C 
Documents from County Engineer, County 
Hall, Kingston-upon-Thames. Tenders by 
May 6. 

Wakefield, Yorks. — Construction of roads, 
sewers and water mains in connection with 
the following sites for R.D.C.: (Scheme 48) 
West Bretton; (49) Middlestown. Documents 
from the Engineer and Surveyor, 18 St. John’s 
North, Wakefield. Tenders by May 6. 

*Warwickshire—Hot chip surface dressing 
for C.C. Tenders by May 6. 

*Warrington, Lancs.—Laying concrete flags 
for B.C. Deposit £2 2s. Tenders by May 4. 

West Riding.—Forming new tarmacadam 
entrance road and dense tar _ surfacing 
repairs at County Ambulance Depot, Stanley 
Road, Wakefield, for C.C. Applications to 
the County Architect, Bishopgarth, Westfield 
Road, Wakefield. Tenders by May 15. 

West Riding.—Improvement of the London- 
Thurso trunk road, A.1l, by the construction 
of Hopperton Station diversion in the rural 
district of Nidderdale, for C.C. The work 
consists of: The construction of a dual car- 
riageway road with an overall width of 74ft. 
to form an eastern by-pass of Hopperton 
Station level crossing by bridging the Harro- 
gate to York railway line. The diversion will 
be approximately 1,400yd. long and involves 
the formation of approach embankments of 
approximately 50,000 cu. yd. of filling. In 
addition the contract will include the realign- 
ment and regrading of approximately 600yd. of 
the present carriageways at the southern and 
northern ends, the construction of a short 
link road to New Inn Farm, and the regrading 
of short lengths of two county roads. The 
carriageways will be of flexible construction 
with hot rolled asphalt surfacing on a cement 
bound granular base, with concrete marginal 
strips flanked on the western side with a 
hardened verge and with a half-battered kerb 
and 4ft. footpath on the eastern side. The 
bridge has a deck of universal beams and 
in-situ concrete on mass concrete abutments 
with reinforced concrete wing walls canti- 
levered from the abutments which are sup- 
ported by vertical and raking 18in. diameter 
steel cased piles. The skew span is 60ft. and 
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the width between parapets 74ft, Doc 
from the County _ Engineer and canoe 
County Hall, Wakefield. Deposit £50. Te eh 


We * nders 
est Riding.—Laying of concret 
in the Wintersett, Wrangbrook, Aceon 


South Kirkby, Calder Grove, Dens 
Meltham areas for C.C. Documents ee = 
Assistant County Surveyor, South West _ 
Office, Grove Hall, College Grove Road, 
es apne #1 (cheques, etC., crossed 
and payable to the est Ridin 
Tenders by May 19. . 
*Weymouth and Melcombe Regis, Dorset— 
Road improvement—Champlehay for B¢ 
Tenders by May 5. Ea 
Willenhall, Staffs.— Laying of footpath 
paving (precast concrete slabs) on the Wood 
Lane estate for U.D.C. Applications to the 
Architect, Town Hall, Willenhall, by April 29 
Tenders by May 8. : 
*Wiltshire-—Roadworks at Wroughton High 
Street for C.C. Deposit £2. Tenders by May 


*Willenhall, Staffs.—Surface dressing cop. 
tract 1961-62, for U.D.C. Tenders by 
May 12. i 

Willenhall, Staffs.—Surface dressing of ap. 
proximately 52,000 sa. yd. of carriageway, 
1961-62, for U.D.C. Documents from the 
office of the Engineer and Surveyor, Town 
Hall, Willenhall. Tenders by May 12. 

Wortley, Yorks. — Construction of roads, 
sewers and surface water drain at Piece End, 
High Green, for R.D.C., comprising the laying 
of approximately 620 lin. yd. of foul sewer or 
surface water drain in 6in. to 33in. diameter 
reinforced concrete pipes, and the construction 
of approximately 600 lin. yd. of carriageway 
and footpaths, together with all ancillary 
works. Documents from Arthur Wikeley, 
M.I.Mun.E., Council Offices, Grenoside, Shef- 
field. Deposit £5, cheques payable to RDC 
Tenders by May 15. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


Ballymena, Antrim.—Sewerage scheme at 
Ballymacvea for R.D.C., comprising the con. 
struction of a sewage disposal plant consisting 
of pump house, settling tank, filter and sludge 
beds and the laying of 973 lin. yd. of 6in, 
and 540 lin. yd. of 9in. G.F.C. sewers, together 
with manholes and other ancillary works 
Documents from E. Hollinger, clerk to Council, 
Rural Council Offices, Cushendall Road, 
Ballymena. Deposit £5 5s. Tenders by May 5 

Camelford, Corn.—Stage II, of the Camel- 
ford sewerage scheme comprising sewers, man- 
holes, pumping stations and disposal works. 
for R.D.C. Applications to W. Anthony 
Hawkey, clerk to the Rural District Council 
Camelford, by May 6. Tenders by July 5. 

*Barnoldswick, Lancs.—Additional _ sludge 
drying beds at sewage disposal works for 
ac. Deposit £3 3s. Tenders by 
May 29. 

Barrow-upon-Soar, Leics. — Walton-on-the- 
Wolds sewerage scheme for R.D.C., including 
the laying of approximately 2,200 lin. yd. of 
6in., 9in. and 1l2in. diameter sewers, together 
with the construction of relevant manholes. 
Extensions to sewage disposal works compris 
ing a new pumping station, balancing tanks 
and storm tank, alteration to settlement tanks, 
the laying of 150 lin. yd. of 6in. diameter 
cast-iron rising main, renovation of other 
units and incidental works, Documents from 


J. Lilley, engineer and surveyor, Council 
Offices, 31 Fowke Street, Rothley. Tenders 
by May 9. ; 

*Bath.—-Kensington sewerage scheme for 
City Council. Deposit £2 2s. Tenders by 
May 13. : : 

*Birmingham. — Highgate redevelopment 
area, unit 410, sewerage for City Council 


Deposit £2 2s. Tenders by May 17. 

Blandford Forum, Dorset. — Supply and 
installation of an electrically driven, sel 
priming sludge-pumping set. The required 
duty of the pump is approximately 3,000-g.p.h. 
against 22ft. total head for B.C. Documents 
from W. H. Radford, and Son, consulting 
engineers, 57 Goldsmith Street, Nottingham. 
Tenders by May 20. 

Bradford and Melksham, Wilts.—Spa Road 
drainage scheme for R.D.C., including layins 
of approximately 860yd. of 6in. and Sin. 
diameter sewers, together with the construc 
tion of manholes and house drainage connet 
tions. Documents from the Engineer, Abbe 
House, Bradford on Avon. Deposit £2 % 
cheque payable to R.D.C. Tenders by May 8 

Cheltenham, Glos. — Supply and laying al 
approximately 2,000yd. of 6in.  diametet 
sewers and construction of manholes and a 
sewage disposal plant in the village & 
Laverton for R.D.C. Documents from JohnH. 
Haiste and Partners, consulting engineers, $1! 
Southgate Street, Gloucester. Deposit £3 3s: 
cheque payable to R.D.C. Tenders } 
May 15. 
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am, Glos.—-Supply and laying of 

One 2,200yd. of 6in. diameter 
os and construction of manholes and a 
ae disposal plant in the village of 
Dumbleton for R.D.C._ Documents from 
ohn Haiste and Partners, consulting 
gineers, 8-10 Southgate Street, Gloucester. 
Seposit £3 3s., cheque payable to R.D.C. 
Tenders by May 15. _ i 

Chesterton, Cambs.—Drainage work and 
improvements to 16 dwellings in the parish 
of Hardwick for R.D.C. Documents from the 
Architect, County Hall, Hobson Street, Cam- 
bridge. Deposit £2 2s., cheques payable to 
Council. Tenders by May 17. ; 

*Colliers Wood, London.—Sludge disposal 
scheme at Wandle Valley Joint Sewerage Board. 
Apply by April 29. ; 

Gloucester.—Construction of approximately 
200 lin. yd. of Yin. diameter sewer, together 
with manholes and ancillary works at rear 
of Bristol Road for City Council. Documents 
from the City Engineer and Surveyor, 21 
Eastgate Street, Gloucester. Deposit £2 2s. 
Tenders by May 10. _ 

*Halifax, Yorks.—Surface water sewer for 
B.C. Deposit £1. Tenders by May ll. , 

Harlow, Essex. Construction of approxi- 
mately 97yd. of 6in. diameter foul water sewer, 
including three concrete manholes, at Three 
Horseshoes Road for U.D.C.* Documents from 
A, W. R. Webb, engineer and surveyor, Town 
Hall, Harlow. Deposit £2 2s., cheques payable 
to U.D.C. Tenders by May 8. , 

Inverness.—Laying a new sewer in part of 
Culduthel Road for B.C., involving approxi- 
mately 320 lin. yd. of 12in. diameter fireclay 
pipe and ancillary works. Documents from 
the Burgh Surveyor, Town House, Inverness. 
Tenders by May 13. 

*Isle of Axholme, Lincs.—West Butterwick 
sewerage scheme, contract No. | for R.D.C. 
Deposit £3 3s. Tenders by May 25. 

Kingsbridge, Devon.—Malborough sewerage 
for R.D.C., including the construction of about 
950yd. of 4in. to 9in. diameter pitch fibre and 
concrete sewers with manholes, a sewage 
pumping station and about 380yd. of 4in. 
diameter spun-iron rising main, Documents 
from Lemon and Blizard, consulting engineers, 
1 Glenside, College Avenue, Mannamead, 
Plymouth, on and from May 3. Deposit £3 3s., 
cheque payable to R.D.C. Tenders by May 19. 

*Louth, Lincs.—Tetney and North Thoresby 
sewerage scheme—house connections, con- 
tract 7 for R.D.C. Deposit £3 3s. Tenders by 
May ll. 

Peeblesshire.—Laying of 170 lin. yd. or 
thereby 12in. diameter concrete pipes and the 
carrying out of repairs to certain existing 
sewers in or near the village of West Linton, 
for C.C. Documents from the office of the 
engineers J. & A. Leslie and Reid, 53 Manor 
Place, Edinburgh, 3. An assistant engineer will 
meet intending offerers at the Lower Green, 
West Linton, at ll a.m. May 9, to point out 
the position of the works. Tenders by May 22. 

*Redditch, Wores.—Webheath housing estate 


sewerage contract 2 for U.D.C. Deposit 
£5 5s. Tenders by May 15. 

Sandbach, Ches.—Execution of works of 
sewerage comprising the construction of 


about 200vd. of 18in. and 9in. concrete pipe 
sewers, manholes, etc., and other appurtenant 
works at Park Lane for U.D.C. Applications 
to D. Balfour and Sons, consulting engineers, 
131 Victoria Street, Westminster, S.W.1, by 
May 8. Deposit £5, payable to U.D.C. 

*Sutton Coldfield, War.—Tamworth 
surface water outfall for B.C, 
Tenders by May 5. 

Swaffham, Norfolk.—Gooderstone sewer- 
age scheme for R.D.C., including the laying 
of approximately 2,310yd. of 6in. sewer, the 
Construction of 39 manholes, duplicate settle- 
ment tanks, pumping stations, filter beds, 
humus tanks and effluent drain, together 
with the laying of approximately 625yd. of 
tin. pumping main and 50yd. of 3in. pump- 
ing_ main. Documents from J. S. Burton, 
clerk of the Council, Rural Council Offices, 
Market Place, Swaffham. Deposit £3 3s. 
Tenders by May 5. 

Thurso, Caithness.—Following for B.C.: (1) 
Laying of 950 lin. yd. of 9in. iron water pipe- 
line and associated works; (2) construction 
of a concrete pipe sewer extending to 400 lin. 
yd. 15in. diameter and 370 lin. yd. of 12in. 
diameter with precast concrete manholes and 
associated works; (3) sewers, watermains, and 
access road for a small housing development 
to serve about 20 private feus. Documents 
from Gilbert Thomson and Son, chartered 
Civil engineers, 164 Bath Street, Glasgow, C.2. 
Deposit £2 2s. (cheque) each. 

Wellington, Salop.—Laying of approximately 
1,036 lin. yd. of large diameter surface water 
outfall sewer and manholes at Hadley, for 
pee comprising approximately 320 lin. yd. 
9 _l8in. diameter concrete pipes 716 lin. yd. 
27in. diameter concrete pipes, 352 lin. yd. con- 
crete surround and 13 manholes, application to 
we Foster and Partners, surveyors, § 

alker Street, Wellington, by April 29. De- 


_ road 
Deposit £2. 
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posit £3 3s. Plans seen by appointment at the 
offices of James Hickman and Son, architects. 
1 Market Street, Wellington. 

West Hertfordshire—Construction of two 
additional humus tanks and appurtenant 
works at Shenley sewage works, near Radlett, 
for Main Drainage Board. Documents from 


The General Manager, West Hertfordshire 
Main Drainage Authority, Maple Lodge, Maple 
Cross, Rickmansworth. Tenders by May 8. 

*West Sussex.—Burgess Hill floor reliet 
scheme for river board. Deposit £5. Tenders 
by May 15. 

*Witney, Oxon.—Main drainage of Han- 
borough, Freeland and Bladon for R.D.C. 


Deposit £5 5s. Tenders by May 26. 

York.—Construction of 310 lin. yd. of 42in. 
diameter surface water culvert, and other 
incidental works, across Gale Lane Tip for 
City Council. Documents from Chas. J. 
Minter, city engineer, surveyor and planning 
officer, 7 St. Leonard’s Place, York. Deposit 
£2. Tenders by May 9. 


STREET LIGHTING 


_ *Bridport, Dorset.—Group “ B” street light- 
ing for B.C. Deposit £2 2s. Tenders by May 
4) 


Kirkham, Lancs.—Supply, erection and com- 
plete installation of 14 group B concrete light- 
ing columns, together with 80-watt mercury 
vapour discharge lamps and all wiring and 
ancillary gear, in Freckleton Road, Kirkham, 
for U.D.C. Documents from the Surveyor, 
Council Offices, Kirkham, near Preston. 
Deposit £2 2s. Tenders by May 30. 

*Rowley Regis, Staffs.—Street lighting pro- 
gramme 1961-62 for B.C. Deposit £2 Tenders 
by May 15. 


AWARDS 
BUILDING AND DECORATING 
(See also Housing Schemes) 


Ayr.— Erection of a fire station and new 
South West Scotland Fire Area _ head- 
quarters on the site of Content House for 
the South Western Fire Area Joint Board— 
excavator, concretor, mason and_ brick 
works—Thomas Findlay and Sons, Ltd., 
Horwood Place, Mauchline; carpenter and 
joinerwork—D. and J. Milligan (Ayr), Ltd., 
46 Kyle Street, Ayr; glazier work—H. Thow 
and Co., 15/19 Wallace Street, Ayr; roof- 
ing work—W. G. Walker and Co. (Ayr), 
Ltd., Hawkhill Works, Somerset Road, Ayr; 
plumber work—J. R. Smith and Son, 6 
Cathcart Street, Ayr; plaster work— 
Wm. Miller and Sons, 6 Green Street Lane, 
Ayr; tile and terrazzo work—Toffolo 
Jackson and Co., Ltd., 110 West Regent 
Street, Glasgow, C.2. J. and J. A. Carrick, 
7 Alloway Place, Ayr, are the architects 
and Hail and Logan, Wellington Square, 
Ayr, the quantity surveyors. 

Barnsley, Yorks. — Following for B.C.: 
Provision of communal facilities at Yews 
Farm estate—Spooners (Hull), Ltd., Glebe 
Road, Stoneferry, Hull, £6,144; construction 
of additional lairage accommodation at the 
public abattoir—A. Wheelhouse and Co. 
(Barnsley), Ltd., Intake Lane, Gawber, 
Barnsley, £12,159 (recommended, subject to 
Ministry approval). 

Erection of police headquarters. Lan- 
chester and Lodge, architects, 10 Woburn 
Square, London, W.C.l—James Miller and 
Partners, Ltd., Newmillerdam, Wakefield 
(recommended, subject to Home Office 
approval). Estimated cost £216,499. 

Barnstaple, Devon.—Plumbing work at 41-71 
Fair View for B.C.—H. Isaac and Son, 55 
High Street, Barnstaple, £2,480 (recom- 
mended). 

Basingstoke, Hants.—Erection of a secondary 
school at South Ham for C.C—Mussell- 
white and Son, Ltd., Eastrop Works, 
Basingstoke, £236,000. 

Bedford.—Supply and erection of two tem- 
porary classrooms at Goldington Green 
County Primary School and Putnoe County 
Primary School for B.C.—Swiftplan, Ltd., 
39 Victoria Street, London, S.W.1, £2,946 
per pair, and Medway Buildings and Sup- 
plies, Ltd., Phoenix Wharf, Commissioners 
Road, Rochester, Kent, £2,901 per pair, 
respectively (recommended). 

Berwick-upon-Tweed, Northumb.—Upgrading 
kitchen at Berwick Infirmary for Newcastle 


Regional Hospital Board—J. Pierce, 
Tweedmouth, Berwick, £5,500. 
Birmingham. — Following for the Regional 


Hospital Board: Provision of rehabilitation 
unit at Rubery Hill and Hollymoor Hos- 
pitals—Tersons, Ltd., Dollis Park, London, 
N.3, £257,867; interior painting E block and 
plastering, wall and floor tiling at Highcroft 
Hospital—W. Sapcote and Sons, Ltd., 87 
Camden Street, Birmingham, £1,937 and 
Wm. Mason, Birmingham, £1,541, respec- 
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tively; interior redecoration at Birmingham 
and Midiand Eye Hospital—Harris and 
Sheldon, Ltd., College Road, Birmingham, 
22b, £3,470; new floor covering in ward Ul 
at Summerfield Hospital S$. ano 
Tompkins, Ltd., Regent Street, Smethwick, 
£1,142; provision of male nurses’ home at 
Chemsley Hospital—R. J. Whitehead and 
Co., Ltd., Whitacre, Coleshill, Birmingham, 
£18,589 (recommended). 

Bishop Auckland, Dur.—Following for New- 
castle upon Tyne Regional Hospital Board: 
Erection of preliminary training school 
for nurses at General Hospital. Fennell 
and Baddiley, architects, Bridge End 
Chambers, Chester-le-Street-—T. Manners 
and Son, Peel Street, Bishop Auckland, 
£12,987. 

Construction of X-ray department at 
General’ Hospital. P. H. Knighton. chief 
architect—Wright and Kellett, Ltd., Ashley 
Terrace, Chester-le-Street, £41,437. 

Blofield and Flegg, Norfolk.—External paint- 
ing of following houses for R.D.C.: 30— 
F. C. Seaman, Great Yarmouth, £609; 79— 
Roberts and Thorpe, Gorleston-on-Sea, 
Great Yarmouth, £491; 47—H. C. Larter, 
Great Ormesby, £510; 20—A. C. Johnson, 
Norwich, £240; 221—W. J. Davy and Sons, 
Ltd., Great Yarmouth, £4,222; 121—T. R. 
Dove, Norwich, £1,361. Work commencing 
May-June. 

Brentford and Chiswick, Middx. — Following 
for B.C.: Repair and improvements of 28, 
30, 32, 38, 39 and 45 Brackley Road— 
A. Howlett and Co., Ltd., 7 Barandon 
Street, Kensington, London, W.11, £14,644 
(recommended). 

Demolition and reconstruction of the 
lodge at Boston Manor Park—Circle Con- 
struction Co., Ltd., 65-71 Wembley Hill 
Road, Wembley, Middx., £3,095 (recom- 
mended); Ward and Paterson, Ltd., £3,993; 
Roger Miller, Ltd., £3,589; George Moss and 
Sons, Ltd., £4,295. 

Brighton, Sussex.—Following for B.C.: Erec- 
tion of a school at Carlton Hill to replace 





Sussex Street and St. John’s Infants’ 
Schools — William Willett (Contractors), 
Ltd., 12 Grand Avenue, Hove, £76,412 


(recommended, subject to M.E. approval); 
Saunders (Contractors), Ltd., £77,381; Y. J. 
Lovell and Sons, Ltd., £77,753; F. T. Wilson 
and Sons, Ltd., £78,152; T. J. Braybon and 
Son, Ltd., £81,472. 

Provision of a pavilion at Woollard’s 
playing fields—Elliott Bros. (Brighton), Ltd., 
12 Richmond Place, Brighton, £3,770 
(recommended, subject to Ministry ap- 
proval); E. Jeffery and Partners, Ltd., 
£3,899; McKellar and Westerman, Ltd., 
£3,953; Edward Cox and Co., Ltd., £4,196; 
J. W. Ridge, Ltd., £4,342; G. J. King and 
Son (Brighton), Ltd., £4,560; William Willett 
(Builders and Decorators), Ltd., £4,600; 
F. T. Wilson and Sons, Ltd., £4,695; H. A. 
Pocock, Ltd., £4,950. 

Construction of 20 beach huts at the 
Undercliff Walk, Saltdean—G. J. King and 
Son (Brighton), Ltd., 7 Rifle Butt Road, 
Brighton, 7, £5,385 (recommended); Elliott 
Bros. (Brighton), Ltd., £5,397; E. Jeffery 
and Partners, Ltd., £5,521; McKellar and 
Westerman, Ltd., £6,874. 

Erection of a gymnasium at the Brighton, 
Hove and Sussex Grammar School— 
McKellar and Westerman, Ltd., 143 Church 
Road, Hove, 3, £22,724 (recommended, sub- 
ject to Ministry approval); William Willett 
(Builders and Decorators), Ltd.. £24,824; 
A. J. Construction Co., Ltd., £24,507; 
J. W. Ridge, Ltd., £23,649; Field and Cox, 
Ltd., £23,649. 

Improvements to two cottages at New 
Barn Farm, Portslade—H. A. Pocock, Ltd., 
21 Ditchling Road, Brighton, 7, £2,128 
(recommended, subject to amendment); 
A. J. Construction Co., Ltd., £2,385; R. A. 
Gates, Ltd.. £2,417; F. T. Wilson and Sons, 
Ltd., £2,515; G. Watts and Co., Ltd., 
£2,640; G. J. King and Son, Ltd., £3,405; 
J. W. Ridge, Ltd., £3,027; Elliott Bros. Ltd., 
£2,379; Edward Cox and Co. Ltd., £2,793; 
Coel, Ltd., £2,550; Satterly and Farrell, 
£2,201; A. and F. Pilbeam, £2,200. | 

Bristol.—Following for City Council: Im- 
provements and_ repairs at 20 Avon 
Crescent, Hotwells, and 6 Cumberland 
Grove, Montpelier—W. G. Fisher and Sons 
(Bristol), Ltd., Park Place, Bristol, 8, 
£1,200, and S. J. Goss, 214 Kingsway, 
Bristol, 5, £1,183, respectively; lining the 
swimming baths at Barton Hill Baths— 
Shaws Glazed Brick Co., Ltd., 44 Bedford 
Row, London, W.C.1, £4,000 (recom- 
mended). A : 

Demolition of annexe, additions and im- 


provements at 33 Richmond Terrace, 
Avonmouth — Direct Labowr, (recom- 
mended). Estimated cost £1,100. 


Bromley, Kent. — Alterations at Holy Trinity 
Convent, Plaistow Lane. R. B. Pearce, 
architect, 99 Widmore Road, Bromley— 
G. E. Wallis and Sons, Ltd., 231 Strand, 
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London, W.C.2. Estimated cost £100,000. 
Work has just commenced. 

Bromsgrove, Worcs.—Following for the Bir- 
mingham Regional Hospital Board: Replace- 
ment of windows in ward E and alterations 
to sanitary annexes to wards Ml, Fl, M3, 
F3 and M9, at All Saints Hospital- 
W. Sapcote and Sons, Ltd., 87 Camden 
Street, Birmingham, 1, £2,990, and W. Street 
and Sons, Ltd., 164 Bishop Street, Birming- 
ham, 5, £5,545, respectively; repairs to roofs 
of flats at Barnsley Hall Hospital—Limmer 
and Trinidad Lake Asphalt Co., Ltd., 
Trinidad House, Coventry Street, Birming- 
ham, 5, £1,103; interior redecoration at the 
Lea Hospital—G. F. Brooks and Son, £1,148; 
redecoration and sundry repairs at Hill Top 
Hospital—J. and A. Brazier, Ltd., 166 
Worcester Road, Bromsgrove, £1,197; pro- 
vision of nursing accommodation at Broms- 
grove General Hospital—Five Oaks Estates, 
Ltd., Birmingham New Road, Coseley, 
£15,978 (recommended). , 

Carlisle, Cumb.—Erection of Morton Infants 
School for City Council. L. J. A. Stow, 
city engineer—J ohn Twiname, Ltd., Brigham, 
Cockermouth, Cumb. 

Chesham, Bucks.—Erection of a factory and 
warehouse at Asheridge Road. Dodge and 
Reid, architects, 72 High Street, Brentford, 
Isleworth, Middx.—Kyle Stewart (Con- 
tractors), Ltd., Ardshiel House, Wembley 
Park, Middx. Estimated cost £45,000. 
Work commencing May 1. pane 

Chippenham, Wilts.—External_ painting of 
221 houses in the Downing Street, London 
Road, Canterbury Street, Marshall Street 
and Loyalty Street areas for B.C.— T. J 


and R. C. Neal (Sherston), Ltd., Norle 
Street, Sherston, Malmesbury, £1,150, 
£1,315, £550, £1,200 and £1,250, respec- 


tively (recommended). " 

Corby, Northants.— Construction of the 
Church of St. Brendan at Beanfield 
Avenue for the Roman Catholic Autho- 
rities. Reynolds and Scott, architects, 9 
Albert Square, Manchester, 2—F. and R. 
Windsor, Ltd., 28 Newton Road, Rushden. 
Work just commenced. , 

Cricklewood, Middx.— Extensions to the 
technical services buildings, comprising 
additional floor to annexe and a new two- 
storey entrance hall for British Oxygen— 
Kyle Stewart (Contractors), Ltd., Ardshiel 


House, Wembley Park. Estimated cost 
£50,000. J. Douglass Mathews, architect, 3 
Ebury Street, London, S.W.1, Horace 


Lissenden and Partners, quantity surveyors, 
12 Grafton Street, London, W.1, and Engi- 
neering Design and Construction Co., Ltd., 
consultants, Ardshiel House, Empire Way, 


Wembley. Work commenced. 
Crook, Dur.—Erection of offices for_ the 
Estates Management Corporation, Team 


Valley Trading Estate, Gateshead. Fennell 
and Baddiley, architects, Bridge End 
Chambers, Chester-le-Street — C.T.C. 
Builders, Ltd., Blackhill, Dur. 

Darlington, Dur.—Supermarket at The Green, 
Cockerton for L. and N. Stores, Ltd. Gray 


and Partners, architects, 8 Portland 
Terrace, Newcastle upon Tyne—J. W. 
Richardson and Co., Ltd., Quebec Street, 
Darlington. 


Daventry, Northants.—Construction of a 
swimming pool for B.C.—J. E. Lucas, 
Ltd., Moulton, Northampton, £36,745. 

Down.—Extensions to the Bangor Hospital 
for Northern Ireland Hospitals Authority- 
D. R. Martin and Son, Ltd., The Lodge, 
Shore Road, Whitehouse, Newtownabbey. 
Estimated cost £140,000. S. A. Devon, 6 
Callender Street, Belfast, 1, is the architect, 
and Roe Stevenson and Sons, 33 College 
Gardens, Belfast, 9, the quantity surveyors. 

Durham. — Reconstruction of pavilion at 


Durham Racecourse for Durham  Uni- 
versity. Plans by C. Elgey, Universiiy 
architect — Shields Bros., Swalwell, Dur., 
£20,000. a 
Ennerdale, Cumb. — Demolition of existing 


brick filter walls and rebuilding in 13}in. 
and 9in. brickwork and other ancillary 
works at Moresby Parks Sewage Works for 
R.D.C.—Cumbria Contractors, Ltd., Scotch 
Street, Whitehaven, £1,229. 

Epsom, Surrey. — Provision of timber build- 
ings and site works at Epsom School of Art 
for Co. E.C.—R. H. Hall (Kent) and Co., 
Ltd., Paddock Wood, Kent, £16,039 (recom- 
mended). Work commenced. 

Essex.—Following for C.C. H. Conolly, 
county architect: Erection of Wennington 
fire station—Sam Longley, Ltd., Orsett 
Heath, Grays, £32,420; mental Health 
Service hostel at Colchester—T. J. Evers, 
Ltd., Tiptree, Essex, £29,916; Harlow Civil 
Defence centre—J. L. Glasscocks Successors 
(Bishops Stortford), Ltd., The Causeway, 
(Bishop’s Stortford), Ltd., The Causeway, 
has commenced. 

Farnborough, Hants. — Construction of new 
store and retail shop at Queensmead 
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shopping centre, Victoria Road, for F. W. 
Woolworth and Co., Ltd. W. B. Brown, 
staff architect, and B. W. Whitehead, staff 


quantity surveyor—Kyle Stewart (Con- 
tractors), Ltd., Ardshiel House, Wembley 
Park, Middx. Estimated cost £50,000. 


Work commenced. 

Gateshead, Dur.—Erection of four shops and 
16 flats at Aycliffe Avenue for B.C. G. F. 
Winters, borough engineer—Urban De- 
velopment Co., Ltd., 38 The Side, New- 
castle upon Tyne (subject to Ministry ap- 
proval). 

Great Yarmouth Norfolk. — Following for 
B.C.: Construction of shelter at Britannia 
Bowling Greens—H. A. Holmes and Sons, 
Ltd., South Ice House Hill, Gorleston, Great 
Yarmouth, £1,633; provision of a_ block 
of toilets at Maygrove Children’s Play- 
ground—H. G. Robbens and Sons, 628 
London Road South, Pakefield, Lowestoft, 
£819 (recommended). 

Alterations and adaptations 
version and _ extension of the heating 
system at The Poplars and Highfield 
Hostel—H. G. Robbens and Sons, and 
P. T. Radmall and Son, 201 Northgate 
Street, Great Yarmouth. Estimated total 
cost £6,323. 

Guildford, Surrey.—Extensions to provide 
three-form entry at Guildford Royal 
Grammar School for Co. E.C.—R. Holford 
and Co., Ltd., Walnut Tree Close, Guildford, 
£134,752 (recommended). Work com- 
menced. 

Havant, Hants.—Erection 
Brockhampton for Vinyl Products, Ltd.— 
Tersons, Ltd., Dollis Park, Finchley, 
London, N.3, estimated cost £l4m. 

Heston and Isleworth, Middx.—Extensions at 
the Berkeley School, Cranford, for B.C.— 
Purser and Co. (Hillingdon), Ltd., Salisbury 
Road, Industrial Estate, Uxbridge, Middx., 
£5,955 (accepted); Dowling and _ Son, 
£10,231; Alec. A. Shaw and Co., Ltd., 
£7,294; White and Thomas, £6,341; I. J. 
Edwards, £6,267; T. A. Lawton, borough 
engineer and surveyor; John McBain and 
Partners, quantity surveyors, 25 Ludgate 
Hill, London, E.C.4.. Work commenced. 

Irchester, Northants.—Construction of a new 
wing at Knuston Hall Adult Education 
Centre for E.C.—Whittington and Major, 
Ltd., Rushden, £5,654. 

Kingston-upon-Thames, Surrey.—Construction 
of a new school at Rivermead proposed 
County Secondary Boys’ School for Co. E.C. 
—Griggs and Son, Ltd., 56 Victoria Street, 
London, S.W.1, £287,525 (recommended). 
Work commenced. 

Leamington Spa, War.—Repairs and redecora- 
tions to 6 Portland Street and provision 
of dispensary at Warneford Hospital, for the 
Birmingham Regional Hospital Board 
T. Nicholson (Leamington), Ltd., 24 Regent 
Street, Leamington Spa, £2,910 and £6,706, 
respectively (recommended). 

Leek, Staffs.—Following at St. Edward’s Hos- 
pital, Cheddleton, for the Birmingham 
Regional Hospital Board: Painting of ward 
blocks—Mollatts (Hanley), Ltd., 2  Hill- 
church Street, Hanley, Stoke-on-Trent. 
£1,800; re-laying main corridor floor and 
demolition and making good chimneys 
Cousens and Allport, Ltd., Moorland Road, 
Burslem, Stoke-on-Trent, £1,812 and £1,332, 
respectively (recommended). 

Lichfield, Staffs.—Plaster works in three Baron 
Power wards and renewal of timber floor- 
ing to dormitories at St. Matthew's Hospital, 
Burntwood, for the Birmingham Regional 
Hospital Board—R. H. Walker, 113 Byrkley 
Street, Burton-upon-Trent, £1,621, and J. A. 
Hewetson and Co., Ltd., 222 Lode Lane, 


and con- 


of a factory at 


Solihull, £1,832, respectively (recom- 
mended). 

London.—Decoration, cleaning and_ repair 
works as follows for City of London 
Corporation: City of London School— 


Holliday and Greenwood, Ltd., 11 Bucking- 
ham Palace Gardens, London, S.W.1, £5,190 
(recommended); Ashby and Horner, Ltd., 
£5,400; John Greenwood, Ltd., £5,759; C. P. 
Roberts, Ltd., £5,938; Mullen and Lumsden 
(Maintenance), Ltd., £6,007; Holland & 
Hannen and Cubitts, Ltd., £6,395; City of 
London School for Girls—Holliday and 
Greenwood, Ltd., £2,198 (recommended); 
Holland & Hannen and Cubitts, Ltd., £2,554; 
Ashby and Horner, Ltd., £2,903; Mullen and 
Lumsden (Maintenance), Ltd., £2,981; C. P. 
Roberts, Ltd., £3,137; John Greenwood, Ltd., 
£3,283. 

Erection of flats and garages on a site at 
Holloway for City of London Corporation— 
Ward and Paterson, Ltd., 7 Welbeck Street, 
London, W.1, £83,000 (recommended); 
Rowley Bros., Ltd., £85,029; A. T. Rowley 
(London), Ltd., £85,892; F. and H. F. Higgs, 
Ltd., £88,288; Y. J. Lovell and Sons, Ltd., 
£88,864; John Laing and Son, Ltd., £94,015. 

Loughton, Essex.—Shops and maisonnettes at 
266 High Road for Arodene Properties, 
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Ltd.—Kyle Stewart (Contractors 
Ardshiel House, Wembley Park. yu 
Estimated cost £50,000. J. A.’ o idx, 
architect, Industrial and Investment Se 
vices, Ltd., City Wall House, Finsbu, 
Pavement, London, E.C.4; Shaw and Hatton 
quantity surveyors, 6 Warwick Coat 
London, W.C.l. Work commenced s 
March, I. of E.—Alterations 
tions to the Providence 
J. Eggitt and Sons, Ltd., 
March, £2,500. Work commenced. 
Middlesbrough, Yorks.—Following for BC: 
Various schemes for the redevelopment oj 
the Marton Hall site—W. Richardson a 
Co., Ltd., Darlington. £23,980; repainti 
transporter bridge—Thomas Cotton Ltd’ 
153 Albert Road, Middlesbrough, '£5333 
(recommended). ; 
Middlesbrough, Yorks.—Following for Ec 
K. J. Caton, education architect; Erection 
of pavilion at the Hustler playing field— 
Smith and Twentyman, Ltd., Bridge Road 
Stockton-on-Tees, £9,548; erection of gf 
Michaels R.C. Secondary School — Derek 
Crouch, Ltd., Station Road, Birtley, Dy; 
£152,000; extensions to Langbaurgh Secon. 


and renova. 
Baptist Church 
10 Nene Parade, 


dary School—Marsh (Builders), [tg 
Grangefield Road, Stockton-on-Tees. 
£35,980. 


Mitcham, Surrey. — Construction of a public 
convenience at Tooting Junction for BC— 
J. H. Dring and Sons, Ltd., £3,859 (recom. 
mended); Charles Sayers and Son, Ltd 
£4,101; H. F. Meech (Builders), Ltd., £4,427: 
Woodcock Bros. (Wimbledon), Ltd. £4476 

Morpeth, Northumb.—Additions to admini. 
strative offices at Northgate and District 
Hospital for Newcastle Hospital Board. 
P. H. Knighton, chief architect—R, Hush, 
Union Street, Blyth, £10,285. 

Newcastle-under-Lyme, Staffs.—Erection of |? 
shops and 12 maisonnettes at High 
Street, Wolstanton, for B.C.—H. Stubbs. 
Lily Street, Wolstanton, Newcastle-under- 
Lyme, £54,942 (recommended). 

Newport, Mon.—-Construction of a reinforced 
concrete stand at St. Julian’s Running 
Track for B.C.—Building and Construction 
Co., Ltd., Cardiff, £20,425 (recommended, 
negotiated tender). 

Newton Abbot, Devon. — Extensions to 
Kingsteignton Church of England Infants’ 
School and Kingsteignton County Junior 
School for Co. E.C.—J. J. Murphy and Co, 


26 Fore Street, Shaldon, Teignmouth, 
£19,941, and A. E. Gregory and Son, 
Rutherford Street, Heavitree, Exeter, 
£10,144. 


Norman Cross, Hunts.—House and shop on 
a vacant site on the Council's housing 
estate at Queen Street, off Broadway, 
Yaxley, for R.D.C. Ruddle and Wilkinson, 


archtiects, Long Causeway Chambers, 
Peterborough—Stevenson and_ Robinson, 
273 Dogsthorpe Road, _ Peterborough, 


£4,365 (accepted); J. 
Ringrose, £4,472; G. V. 
Clifford Jellings, Ltd., 
Builders, Ltd., £6,134. 
Northumberland.—Alterations and_ extensions 
to Astley County Secondary School, Seaton 
Delaval, for C.C.—R. Hush and Co., Ltd, 


Bentley, £4,365; L.N. 
Matthews, £4,760; 
£4,835; — Jellings 


Union Street, Blyth. Work commencing 
May. 

Ormskirk, Lanes.—Erection of a school clinic 
and child welfare centre for C.C—Wnm. 
Neill and Son (St. Helens), Ltd., Bold 
Ironworks, St. Helens, £18,480 (recom- 
mended). 


Portsmouth.—External painting of the follow- 
ing for City Council: Site 1, 100 Howard 
houses at Paulsgrove—Henry Jones and 
Son (Portsmouth), Ltd., 35 Aldwell Street, 
Portsmouth, £4,308 (recommended); 
Achurch and Kniveton, £4,050; Mark Cook 
and Sons, £4,273; T. Stride and Son 
£4,850; G. Winter and Sons, £4,479. 

Site 2, 74 B.L.S.F. houses at Paulsgrove 
—Mark Cook and Sons, 25 Greetham 
Street, Portsmouth, £1,892 (recommended); 
T. Stride and Son, £2,915; G. Winter and 


Sons, £3,069; Henry Jones and Son 
(Portsmouth), Ltd., £3,423; Achurch and 
Kniveton, £3,553; R. W. Bailey, Ltd 
£4,848. 

Site 3, 30 B.IS.F. houses at Pauls- 
grove—Mark Cook and_ Sons, £1,19 


(recommended); T. Stride and Son, £1,462: 
G. Winter and Sons, £1,564; H. Jones and 
Son (Portsmouth), Ltd., £1,785; Achurch 
and Kniveton, £1,826; R. W. Bailey, Ltd. 
£2,328. 

Site 4, aluminium bungalows at Pauls 
grove—T. Stride and Son, 202 Fratton 
Road, Portsmouth, £2,560 (recommended); 
J. Lay and Co., £2,648; G. Winter and 
Sons, £3,275; Mark Cook and _ Soms: 


£3,309; H. Jones and Son (Portsmouth), 


Ltd., £3,362; Achurch and _ Kniveton, 
£3,953; R. W. Bailey, Ltd., £4,969. : 

Site 5, 90 Universal bungalows at Ports 
bridge—T. Stride and Son, £1,255 (recom 
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- Mark Cook and Sons, £1,327; 
mended); '"Co., £1,522; G. Winter and 
- E, J. Brockway, Ltd., 
2340; H. Jones and Son (Portsmouth), 
oa42,065; R. W. Bailyey, Ltd., £3,191. 
Mite g, 108 Reema houses and flats at 


* Park—T. Stride and Son, £1,778 
Leigy amended): Henry Jones and Son 
(Portsmouth), Ltd., £2,260. 


Site 9, 36 No-fines houses at Leigh Park 
_T, Stride and Son, £506 (recommended); 
—Henry Jones and Son_ (Portsmouth), 
Ltd, £632; Paget and Whitehouse, £696; 
E, J. Brockway, Ltd., £1,010. 


i D. E. and F, Direct Labour, 
is £228 and £1,887, respectively 
(recommended). 


Kent.—Provision of 15 floating 

et aaed roof tanks for the aromatic pro- 

‘ect at Kent Refinery, Isle of Grain, for 

British Petroleum Co., Ltd.—Redheugh 

Iron and Steel Co., Ltd., 49 St. James’s 
Street, London, S.W.1. 

Romford, Essex.—Erection of a mental health 
training centre for Co. E.C.—A. E. Symes, 
Ltd. 236 High Street, Stratford, London, 
E15. Estimated cost £59,680. 

Rowley Regis, Staffs.—-Supply and erection 
of 30 sectional concrete garages at Doulton 
Road/Dudley Road for B.C.——Portable 


crete Buildings, Ltd., 1 Ironside 
a East Adderbury, near Banbury, 
Oxon, £2,371 (recommended, subject to 


Ministry approval). Lae 

Royston, Herts.—External painting of the 
whole or part of 122 houses, flats and 
bungalows for U.D.C. — Orton_ and 
Pilkington, 31 Evans Way, Sawston, Cambs., 
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, bank branch office at 88-94 
Tottenham Court Road, London, W.1—Sir 
Robert McAlpine and Sons, Ltd., 80 Park 
Lane, London, W.1. Estimated cost £19,000. 

Scarborough, Yorks.—Following for  B.C.: 
Cold storage extensions at the ice cream 
factory, Dean Road—Chene Refrigeration, 
15 Hanover Road, Scarborough £1,195; sup- 
ply and erection of three wooden huts at 
King Street to provide temporary office 
accommodation for Corporation staff— 
C. and R. Constructions, Ltd., Crown 
Works, Northowram, Halifax, £1,650; con- 
struction of a covered fold yard at High 
Eastfield Farm and dutch barn and lean-to 
cattle shed at Raincliffe Farm—Atcost, Ltd., 
The Pantiles, Tunbridge Wells, Kent, £1,265 
and £882, respectively (recommended), 

Shefield—Demolition and _ rebuilding of 
assay office in Leopold Street for the 
Abbey National Building Society—Richard 
Costain, Ltd., 75 Westminster Bridge Road, 
London, S.E.1, £161,000. Architects are 
Ronald Ward and Partners of 29 Chesham 
Place, Belgrave Square, S.W.1, and_ the 
quantity surveyors, E. R. Babbs and Sons, 
187 Piccadilly, W.1. Work commencing 
shortly. 

Shrewsbury, Salop.—Alterations to the Lion 
Hotel, Wyle Cop, for Trust Houses, Ltd.— 
G. H. Bickerton and Sons, Ltd., Abbey 
Foregate, Shrewsbury. Estimated cost 
£100,000. D. G. Millett, staff architect, 
and W. Howson and Partners, steel con- 
sultants, 238 Railton Road, London, S.E.24. 
Work about to commence. 

Stafford—Builders work (part 2) in connec- 
tion with centralisation of heating services 
at St. George’s Hospital, for Birmingham 
Regional Hospital Board—V. Silvester and 
Sons, Ltd., Stafford, £1,596 (recom- 
mended). 

Stalham, Norfolk.—Erection of Stalham new 
fire station, including a hose/siren tower 
and yard surfacing for C.C.—Fisher and 
Sons (Norwich), Ltd., 146 Wroxham Road, 
Norwich, £7,550. 

Stockport, Ches. — Erection of a Roman 
Catholic secondary modern school at 
Wellington Road North/Glenfield Road for 
Salford R.C. Diocesan Trustees—Benjamin 
Smith, 60 Cossack Street, Manchester, 15, 
£123,355. S. I. Sealy and _ Associates, 
electrical consultants, 294 Wellington Road 
North, Heaton Moor, Stockport; ; 
Haden and Sons, Ltd., heating, 12 Harter 
Street, Manchester, 1; S. K. Shufflebotham, 
Structural engineers, Mansfield Chambers, 
t. Ann’s Square, Manchester, 2; Arthur 
Farebrother and Partners, architects, 99 
eymour Grove, Manchester, 16; T. Sumner 
Smith and Partners, quantity surveyors, 

St. Ann’s Square, Manchester, 2. Piling 
for abnormal foundations in progress 

Stourbridge, Worcs.—Supply and erection of 
12 prefabricated lock-up garages at the rear 
of Grange Lane and Hadcroft Road and 18 
at Pedmore Fields estate, for B.C.—Bell 
and Webster, Ltd., Essex Road, Hoddesdon, 
Herts., £2,305 (recommended, subject to 
Ministry approval). 

Surrey.—Following for Co. E.C.: Repairs and 
tedecorations to the lodge, Aldershot Road, 


Swindon, 


Teddington, 


Walsall, 


Warwick.— Repairs and 


Whitley Bay, 
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Merrist Wood Farm Institute—Deems and 
Steere, Ltd., The Tanners, Meadrow, 
Godalming, £1,164 (recommended). 

Construction of machinery workshops and 
additional horticultural accommodation at 
Mecrist Wood Farm Institute (phase II) 
development—Roger Miller and Co., Ltd., 
12 Pownall Gardens, Hounslow, Middx. 
(recommended extension of contract). 
Estimated cost £28,595. 
Wilts.—Painting and decorating 
at Pinehurst and Westcott Secondary 
Schools for B.C.—C. Green, 12 Armstrong 
Street, Swindon, £3,682 and _ £1,563, 
respectively. 


Swinton and Pendlebury, Lancs. — External 


painting of Council houses on the Barton 
Road and Lightbourne Green estates for 
B.C.—Moore and Kane, 6 Chiltern Drive, 
Swinton, £4,064 (recommended). 


Middx.— Erection of a new 
secondary boys school at Broom Road, for 
C.C.—Griggs and Son, Ltd., 56 Victoria 
Street, London, S.W.1, £230,287. 


Trowbridge, Wilts.— Construction of a full 


case and wines and spirits store for 
Ushers Wiltshire Brewery, Ltd. Mark 
Jennings, Son and Partners, architects and 


quantity surveyors, 21 Conduit Street, 
London, W.l—Holland & MHannen and 
Cubitts (Great Britain), Ltd. 13 Dowry 
Square, __ Bristol, Estimated cost 


£175,000 (extension of contract) 
Staffs.— Erection of public con- 
veniences at Caldmore Green and Blakenall 
Heath, for B.C—John Weaver and Co., 
53 Broad Lane, Bradmore, Wolverhampton, 
£6,700 (recommended, subject to Ministry 
approval). 


Ware, Herts.— Construction of nine brick 


garages together with forecourts and access 
road at King George Road for U.D.C— 
Maurice S. Seymour, Clinton, Poles Lane, 
Thundridge, near Ware. 
redecorations to 
Samuel Parr and Lady Jane Grey wards at 
Central Hospital, Hatton, for the Birming- 
ham Regional Hospital Board—E. ; 
Burgess, Ltd., 61 Warwick Street, Leaming- 
ton Spa, £2,294, and F. W. Grey, 20 Radford 
Road, Coventry, £3,352, respectively 
(recommended). 
Watford, Herts. — Alterations and additions 
to Council offices at 99 Langley Road for 
R.D.C. W. Christopher, engineer and 
surveyor—Wallis and Barnes, Ltd., 69a 
Lower Paddock Road, Oxhey, £3,980. 
Northumb. — Conversion of 
Ochiltree Hall, Seaton Sluice into an 
Anglican Church. Newcombe and 
Newcombe, architects, 23 Eldoin Square, 
Newcastle upon Tyne—G. Towers and Son, 
Union Street, Blyth, £12,000. 


Woking, Surrey.—Provision of additional per- 


manent classrooms at Brookwood County 
Primary School for Co. E.C.—R. Holford 
and Co., Ltd., Walnut Tree Close, Guild- 


ford, £12,590 (recommended). Work com- 
menced. 
Wolverhampton, Staffs. — Provision of 


operating theatre block at Royal Hospital 
for the Birmingham Regional Hospital 
Board—Wilson Lovatt and Sons, Ltd., 
Clarence Street, Wolverhampton, £162,613 
(recommended). 

Wycombe, Bucks.—External painting of 
Council houses for R.D.C.: 45 at 
Flackwell Heath—C. and M. Painting Con- 
tractors, 7 Princess Street, Luton, Beds., 
£838 (accepted); Bunce and Ayres, £812; 
Cotter and Farrant, £1,287; Harvey and 
Curtis, £823; C. Dean, £734; M. O’Connell, 
Ltd., £810; V. R. Swadling, £953; A. G. 
Tyson and Sons, £1,075. 

One hundred and fifteen at Stoken- 
church—J. D. King, 73 Holtspur Avenue, 
Wooburn, £1,845 (accepted); Bunce and 
Ayres, £1,599; Kennedy and Turley, £2,400; 
C. and M. Painting Contractors, £2,066; 
M. O’Connell, Ltd., £1,882; P. J. Hartel, 
Ltd., £1,640; A. G. Tyson and Sons, £3,105. 

Thirty-six at Downley and Hughenden— 
M. O'Connell, 17. Wilton Crescent, 
Wimbledon, S.W.19, £720 (accepted); 
Bunce and Ayres, £846; A. G. Tyson and 
Sons, £1,044. 

Thirty-four at Stokenchurch area—V. R. 
Swadling, 24 Dean Street, Marlow, £714 
(accepted); J. D. King, £745; Bunce and 
Ayres, £799; M. O’Connell, Ltd., £561. 


CLOTHING AND TEXTILES 


Gosport, Hants.—Supply of 100 boiler suits 
for B.C.—Willson Bros., Willbrove Works, 
Epsom, Surrey, 26s. 3d. per suit (recom- 
mended). 


DEMOLITION 


Ennerdale, Cumb.—Demolition and clearance 
of 12 houses, 45-55 Birks Road and 62 
Jacktrees Road, Cleator Moor, for R.D.C.— 
T. Mossop, Frizington, £200. 
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Hay, Heres.—Demolition of the dilapidated 


property known as The Market Tavern. 
Memorial Square, making good to adjoining 
property and the complete clearance of all 
materials and debris for U.D.C—E. J. 
Owen, Kynaston, Much Marcle, Heres, £170 
(accepted); C. J. Graham and Son, £425. 
Work commencing April 28. 


Lambeth.—Demolition of buildings on the site 


of. the proposed Loughborough Depot for 
B.C.—St. Mary’s (Contractors), Ltd., 273 
Sussex Way, London, N.19, £6,010 
(accepted); Cawood Wharton and Co., Ltd., 
£5,744; W. H. Penfold and Sons, Ltd., 
£6,179; Frank Valori, Ltd., £6,480; George 
E. Cloke, Ltd., £6,740; R. Ashton and Sons 
(Stoke Newington), Ltd., £7,100; Willment 
Bros., Ltd., £7,509; Demolition and 
Construction Co., Ltd., £9,952. 


Long Ashton, Som.—Demolition and clearance 


of properties at Pill in connection with the 
redevelopment scheme for R.D.C. G. K. 
Foster, surveyor—Hunt Bros. and Withers 
and Son, Ltd., The Grange, High Street, 
Portishead, £1,765. 


Scarborough, Yorks.—Demolition of the two 


chimneys at Irton and Osgodby pumping 
stations for B.C.—W. E. Harrison, 29 
Regent Terrace, Sheffield, 3, £356 (recom- 
mended). 


Southgate, Middx.—Demolition of 66 houses 


in Winchmore Hill Road, Ivy Road and 
Tottenhall Road for B.C.—Road Supply 
and Construction Co., Bishop’s Stortford, 
Herts., £75 (recommended). 


Swinton and Pendlebury, Lancs.—Demolition 


of 1-41 and 48-54 Ringlow Park Road, 
Swinton; lia, 1-17 and 4-22 Water Street, 
Swinton, and 1-7 Mount Pleasant, Swinton, 
for B.C—W. C. Hallam and Co., Man- 
chester, 1, £152 (recommended). 


ELECTRICAL 


Barnstaple, Devon.—Electrical work at 41-71 
Fair View for B.C.——M. E. Manning, 38 
Portland Street, Newport, £711 (recom- 
mended). 

Birmingham.—Following for the Regional 
Hospital Board: Electrical installations in 
central kitchens at Highcroft Hospital— 
Parker, Winder and Achurch, Ltd., Broad 
Street, Birmingham, 1, £1,719; rewiring for 
sound reception at West Heath Hospital— 
Philips Electrical, Ltd., 1 St. Pauls Square, 
Birmingham, 3, £3,788 (recommended). 

Bromsgrove, Worcs.—Electrical services for 
nursing accommodation at Bromsgrove 
General Hospital for Birmingham Regional 
Hospital Board— Whittaker Bros., Ltd., 
Dudley, £1,175 ,(recommended). 

Glasgow. — Floodlighting of Hampden Park, 
including four pylons of 250ft., for Queen’s 
Park F.C.—Miller and Stables, Ltd., 15 
Duncan Street, Edinburgh, 9. Estimated 
cost £50,000-£60,000. 

Leek, Staffs.— Electrical rewiring, phases 
VII and VIII and electrical installation in 
sanitary annexes at St. Edward’s Hospital, 
Cheddleton, for the Birmingham Regional 
Hospital Board—H. Pratt, Ltd., Potters 
Lane, Birmingham, 6, £4,379, and H. Tams 
Ltd., Sneyd Street, Sneyd Gardens, Burslem, 
Stoke-on-Trent, £2,079, respectively (recom- 
mended). 

Much Wenlock, Salop.—Rewiring at Lady 
Forester Memorial Hospital for the Birm- 
ingham Regional Hospital Board —W. H. 
Podmore, Ltd., 19 Merridale Road, Wol- 
verhampton, £3,157 (recommended). 

Stoke-on-Trent, Staffs. — Rewiring and 
renewal of lighting and socket outlet instal- 
lations in blocks 5 and 6 at Bucknall Hos- 
pital for the Birmingham Regional Hos- 


pital Board—City Electrical Installations 
(Cobridge), Ltd, 166 Elder Street, 
Cobridge, Stoke-on-Trent, £1,256 (recom- 
mended). 


FENCING 


Belfast.—Steel fencing and gates (specification 
W.191) for City Council—N. Cameron and 
Co., Ltd., 8 College Square North, Belfast, 1. 


GAS AND WATER SUPPLY 


Barnsley, Yorks.— Main laying in respect of 
street reinstatements for B.C—H. C. 
Makings, Hoyland Swaine, 
Sheffield, £1,292 (recommended). 

Brighton, Sussex.— Construction of a Qin. 
main in the Lansdowne Road, Hove, and 
Upper North Street area, for B.C—S. M. 
Tidy (Public Works), Ltd., 161 Preston 
Road, Brighton, 6, £5,468 (recommended); 
William Press and Son, Ltd., £5,660. | 

Bristol. — Pipelaying works in connection 
with the Sharpness abstraction scheme for 
the Bristol Waterworks Co.—William Press 
and Son, Ltd., 22 Queen Anne’s_ Gate, 
London, S.W.1, £335,000. J. A. Picken, 
company’s chief engineer, and Binnie, 
Deacon and Gourley, consulting engineers, 
a House, Artillery Row, London, 


Penistone, 
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Mablethorpe and Sutton, Lincs.—Laying of 
approximately 490 lin. yd. 5in. diameter 
asbestos-cement pressure pipe water main 
and ancillary fittings in Theddlethorpe 
Road, Mablethorpe, for U.D.C. E. Jordan, 
engineer and surveyor—G. E. Atkin and 
Son, Ltd., Spilsby, Lincs., £1,726 subject 
to Ministry approval). 

Newry, Armagh. — Comprehensive _ supply 
extension for the Regional Water Scheme 
for R.D.C.—William Baldwin and Co., 
Dundalk, £69,103 (recommended). 

Oxford.—Following for City Council: Supply 
and installation of two duplicate electrically 
driven pumping sets at Campsfield Booster 
Station—Mather and Platt, Ltd., 22 Great 
Smith Street, London, S.W.1, £2,838; 
provision of injection apparatus and tote 
bins and ancillary equipment for the 
carbon-dosing plant at Swinford Waterworks 
—Wallace and Tiernan, Ltd., Power Street, 
Chiswick, London, W.4, £1,012, and 
Pressoturn, Ltd., 10 Leam Terrace, Leaming- 
ton Spa, War., £2,736 (recommended). 

Conversion of pumping sets 2 and 3 
from diesel to electrical drive at Swin- 
ford Waterworks: Provision and installation 
of two low-lift pumps, each of 4.5 to 5.5 
m.g.d. capacity, and two high-lift pumps, 
each of 5 m.g.d. capacity; two variable 
speed commutator motors with automatic 
control; and two induction motors, together 
with the necessary low-voltage cabling, 
switchboard, instruments and power factor 
correction—Sulzer Bros. (London), Ltd., 31 
Bedford Square, London, W.C.1,_ £25,200; 
one 500 k.v.a. _ transformer—Electrical 
Construction Co., Ltd., £806; replacement 
of the chequer plating in the pump house— 
Elkington Gatic Trench Covers, Ltd., 
Walsall, Staffs., £1,510; reinstatement and 
general repair of the terrazzo flooring and 
walls in the pump house—Art Pavements 
and Decoration Co., Ltd., St. Pauls 
Crescent, London, N.W.1, £1,580 (recom- 
mended). 


HARBOURS, PIERS AND SEA DEFENCE 
WORKS 


Smallburgh, Norfolk.—Construction of the 
following sea defence works at Happis- 
burgh, stage 4, for R.D.C.: (Contract a? 
Permeable steel and timber revetment, ap- 
proximately 7,100ft. long, and ancillary 
works; (b) 11 steel and timber groynes 
each 300ft. long S. W. and P. S. Mobbs, 
consulting engineer, Gordon Hall, Gordon 
Road, Lowestoft, Suffolk—M. Maclean, 
Ltd. Cromer, £179,546 and £73,402, respec- 
tively (recommended); May, Gurney and 
Co., Ltd., £205,219 and £79,679; The 
Dredging and Construction Co., Ltd., 
£213,706 and £79,777; A. Monk and Co., 
Ltd., £228,578 and £74,888; Lehane 
Mackenzie and Shand, Ltd., £228,765 and 
£78,840; Derek Crouch (Contractors), Ltd. 
(a only), £238,844; The Mitchell Construc- 
tion Co. (Leeds), Ltd., £240,380 and £82,794: 
Thos. Fletcher and Co., Ltd., £252,572 and 
£124,917; John Cochrane and Sons, Ltd., 
£259,640 and £89,546; J. W. Ellingham, Ltd., 
£309,380 and £108,656. 

Tarbert (Loch Fyne), Argyll.—Reconstruction 
of the east and west fish wharves for 
Harbour Authority. A. M. Robertson, 
consulting engineer, Royal Bank Buildings, 
10 East Princes Street, Helensburgh—Baird 
Bros. (Port Glasgow), Ltd., Brown Street, 
Port Glasgow, Renfrews., £43,297. 


HEATING AND VENTILATING 


Birmingham.—Following for the Regional 
Hospital Board: Installation of extract ven- 
tilation of central kitchens at Highcroft 
Hospital—Hopes Heating and Engineering, 
Ltd., Halford Works, Smethwick, £1,568; 
mechanical services for male nurses’ home 
at Chelmsley Hospital and provision of 
heating to bedrooms in nurses’ home at 
Little Bromwich General Hospital— 
J. Jackson and Co., 60 Pershore Street, 
Birmingham, 5, £2,887 and £5,839, respec- 
tively (recommended). 

Great Yarmouth, Norfolk.—Conversion and 
extension of the heating system at Lawns 
Hostel for B.C.—Barrett and Wright, Ltd.. 
la St. Miles Alley, Norwich, £1,852 
(recommended), 

Middlesbrough, Yorks. — Heating installation 
in connection with additions to Easter- 
side School for E.C.— Akinhead and Co., 
1 eagle Street, Newcastle upon Tyne, 

Stafford.—Mechanical services for modern- 
isation of central kitchen at St. George’s 
Hospital for Birmingham Regional Hos- 
pital Board—Edgar Toon, Ltd., Bath 
House, Mountrath Street, Walsall, £5,185 
(recommended). 

Stoke-on-Trent, Staffs. — Ventilating and 
heating operating theatre at Haywood 
Hospital for the Birmingham Regional Hos- 
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pital Board—Truswell and Son, Ltd., 
Caloric Works, Vessey Terrace, Newcasile- 
under-Lyme, £1,356 (recommended). 
Worcester.— Provision of ventilation in 
operating theatre at Ronkswood Hospiial 
for the Birmingham Regional Hospital 
Board — Air Treatment Services (Cradley), 
Ltd., Regis House, Upper High Street, 
Cradley Heath, £4,685 (recommended). 


HOUSING SCHEMES 


Acton, Middx. — Following for B.C.: Con- 
version of 23 Shaa Road into self-contained 
flats—May and Oliver, Ltd., 65 Ridley 
Avenue, London, W.13, £2,305 (recom- 
mended). 

Construction of bored pile foundations 
for the 16-storey block of flats at Osborne 
Road—Soil Mechanics, Ltd., 65 Old Church 
Street, London, S.W.3, £7,878 (recom- 
mended, subject to Ministry approval). 

Ammanford, Carms.—Five blocks of four flats 
at Parcyrhun housing estate extension for 
U.D.C.—Cambrian Construction Co., Ltd., 
Riverside Yard, Carmarthen, £32,185 
(negotiated tender). Work commenced. 

Armagh. — Ten two-storey houses at Black- 
watertown for R.D.C.—Thomas Hutchinson, 
Tandragee, £11,700. 

Berwick-upon-Tweed, Northumb.—One block 
of six houses at Spittal for B.C.—J. H. 
Pierce, Osborne Road, Tweedmouth. 

Braintree, Essex. — Thirty-eight Homeville 
traditional houses, flats and bungalows at 
Tye Green, Cressing, for R.D.C.—Duncan 
Cameron and Hutchinson, Ltd., Barclays 
Bank Chambers, Braintree. 

Brentford and Chiswick, Middx.—Following 
for B.C.: 10 dwellings and 12 garages at 
Mills Row, Chiswick—C. Royal and Co.. 
Ltd.. 47 Hill Rise, Richmond, Surrey, 
£22,810 (recommended, subject to Minis- 
try approval); M. Howard (Mitcham), Ltd., 
£24,852; pa Jones (Harrow), Led., 
£25,391: Geo. Moss and _ Sons, Ltd., 
£27,880: Perry (Ealing), Ltd., £24,466; 
S. Varney and Co., Ltd., £28,990; White 
and Thomas, £24,881. 

Conversion and repairs of 36 Grosvenor 
Road, Chiswick—Guest Bros., 35 Elmdale 
Street, London, W.6, £3,621 (recom- 
mended). 

26 Grosvenor Road, Chiswick — Kelly 
(Builders), Ltd., 10 Shrewsbury Mews, 
London, W.2, £4,731 (recommended); H. F. 
Davis (Brentford), Ltd., £6,817; Guest 
Bros., £5,827; Stirton Partners,  Ltd., 
£6,958. 

Bristol.—Three 1l-storey blocks of flats, in- 
cluding 62 one-bedroom flats, 125 two-bed- 
room flats, 94 garages and 47 car spaces 
and children’s play space at Ashton Gate 
for Housing Committee—J. Laing Construc- 
tion, Ltd., Mill Hill, London, N.W.7, 
£521,509. 

Cardigan.— Twenty bungalows at Maesglas 
housing estate for B.C.—Gee, Walker and 
Slater, Ltd., Coychurch Road, Bridgend, 
£39,120 (subject to Ministry approval). 

Gosforth, Northumb.—Ten flats at Craster 
Square for U.D.C.—A. Robertson (Builders), 
Ltd., East Park View, Blyth, £15,669. 

Kingsclere and Whitchurch, Hants.—Follow- 
ing for R.D.C.: Three pairs of houses at 
Heatheralls, Kingsclere—-W. Meadham and 
Son, George Street, Kingsclere, £9,070. 

Four pairs of houses at Gravelly Close, 
Tadley—Birkett and Co. (Salisbury), Ltd., 
Manor Rise, Anna _ Valley, Andover, 
£14,294 (negotiated tender). 

Middlesbrough, Yorks.—Nineteen houses, four 
flats and nine garages, comprising group 31, 
at Easterside, for B.C.—Direct Labour, 
£38,920 (recommended, subject to Ministry 
approval). 

Mildenhall, Suffolk.—Four bungalows at 
Warren Road, Red Lodge estate, Frecken- 
ham, for R.D.C.—F. W. Cocksedge, 38 St. 
Andrews Avenue, Mildenhall, £5,792. 

Monmouth.—Fifteen flats at the rear of 
Cinderhill Street for B.C.—The Lydbrook 
Building Co., Ltd. (recommended, subject 
to Ministry approval). 

Newark, Notts. — Thirteen houses at Man- 
thorpe Estate, Balderton, for R.D.C.— 
Sweeney and Palmer, Ltd., Beechdale Road, 
Aspley, Nottingham, £24,962 (subject to 
Ministry approval). 

Nottingham.—Fifty-one flats at corner of 
Mapperley Road and Elm. Bank for Bernard 
Sunley Investment Trust. J.. Seymour 
Harris and Partners, architects, 3-4 Green- 
field Crescent, Edgbaston, Birmingham, 15— 
Bernard Sunley and Sons, Ltd., 24 Berkeley 
Square, London, W.1. Work commenced. 


Oxford.—Fifty-three houses and eight garages 
at Blackbird Leys estate for City’ Council— 
John Laing and Son, Ltd., Mill Hill, London, 
N.W.7, £109,368 (recommended). 

Perth.—One hundred and twenty-four houses 
at Letham for City Council—Bett Brothers, 
Ltd.. 9 Cox Street, Downfield, Dundee. 
Estimated cost £220,000, 
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Queensbury and Shelf, Yorks, — F; 
people’s bungalows—48 on the Raney ol 
Road/Chapel Lane site, at Queensby ark 
32 on the Shelf Cockhill estate—for Use 
pittomeville | Building Co. 12 Crane 

ise aidenhead, Berks. : 

F ten der). : (negotiateg 
ayleigh, Essex. — Twenty Homey} , 
fone houses + Cheapside for peat 

. Dowling and Sons, Ltd., igh Strow 

; Rayleigh, cag 25 High Street, 
tone, Staffs.—Four bungalows a 
and four bungalows at Saverley Guatlaston 
R.D.C. Hollins, Jones and Oldacre archi. 
tects, Lloyds Bank Chambers, Newcastle. 
under-Lyme — Haynes Construction Lid, 
Haynes Grove, Weston Coyney, Stokeor’ 
Trent, £5,932 and £5,615, respectively = 

Stratford-upon-Avon, War.—Sixteen flats d 
18 houses at Masons Road estate, contrac 
10E. for B.C.—Coleman_and_ Tyas Lid. 
Bidford-on-Avon, War., £58,850 (subject 
Ministry approval). ’ 

Swinton and Pendlebury, Lancs, — Twent 
eight houses with roads and sewers, Ringlo ; 
Park Road and Water Street, for B 
G. and J. Seddon, Ltd., Farnworth, £61,033 
(recommended). P 

Torquay, Devon.—Ninety-six flats in two 
tower blocks joined by a lower one on the 
site of the former Majestic Hotel, ete 
Waldon Hill, for Bernard Sunley Investment 
Trust. R. Seifert and Associates, architects 
28 Great Ormond Street, Holborn, W.C]_ 
Bernard Sunley and Sons, Ltd., 24 Bekele 
Square, London, W.1. Work to commence 
later this year. 

Ulverston, Lancs. — Twelve old people's 
bungalows in Fell Street for U.D.C_—Warren 
Construction Co., Ltd., Scotland Road 
Carnforth, £18,081. ' 

Walsall, Staffs. — Thirteen bungalows 
Weston Street, two detached houses Tont- 
ing Dora Street and Kingsley Street and 
two semi-detached houses at Central Drive 
for B.C.—John Dorsett, 15 Commonside 
Pelsall, Walsall, £20,550, £4,570 and £3,880 
respectively (recommended, — subject to 
Ministry approval). 

West Ham, Essex.—Twenty-nine houses, 234 
flats, 100 maisonnettes, 132 garages, 12 
workshops and seven shops at Portway. 
Leabon Street site, for B.C.—William J, 
Jerram, Ltd., Sandford Works, London, E6, 
£1,035,000 (recommended). 

West Kesteven, Lincs.—Four Homeville 
traditional bungalows at Schoo] Lane and 
Back Lane and two at Grimley for RDC. 
Harwood Bros., Corby Glen near Grant- 
ham, Lincs. 

West Kesteven, Lincs.—Six Homeville tradi- 
tionaal houses at Colsterworth for R.D.C— 

J. Roberts, Bottesford, Notts. 


Whitburn, West Lothian.—Two hundred and 
twenty-three houses and 28 garages at the 
Murraysgate Farm site for Scottish Special 
Housing Association—J. Smart and Co, 
(Contractors), Ltd., Frederick Street, 
Edinburgh. 

Wigan, Lancs.—One hundred and_ sixty-six 
houses at Giant’s Hall for B.C.—Direct 
Labour, £242,760. 


MATERIALS AND SUPPLIES 


Barnes, Surrey.—Supply of the following for 
B.C.: Approximately 22,500 gallons of 
Bectaphalt road tar—North Thames Gas 
Board, 17.50d. per gallon (1,400 gallons 
per day minimum) or 17.75d. per gallon 
(1,000 gallons per day minimum); 1,000 
tons of jin. Mendip mountain limestone 
chippings—Cawood Wharton and Co., Ltd. 
St. Martins House, Woolwich Church 
Street, London, S.E.18, 39s. per ton (recom. 
mended). 

Newcastle upon Tyne, Northumb.—Supply of 
the following during 1961-62 for 
Council: Tarmacadam — Northumber 
Whinstone Co., Ltd., Newcastle, £17,250, 
and Mark Appleby, Ltd., Embleton, £17,250; 
tarspraying material, bituminous road 
emulsion—Lion Emulsions, Ltd.,. New 
£1,269; concrete flags, Whinstone a 
—Whites Stone Products, Ltd.,. Sta 
£3,299; Albert Mason and Co., Newcastle, 
£6,942, and Northumberland Whinstone Co, 
Ltd., Newcastle, £6,942; tarspraying material, 
tar—Northern Gas Board, Newcastle, £2,771 
(recommended). 

Swinton and Pendlebury, Lancs.—Supply of 
dustbins for B.C.—A. Stafford, Ltd. 53 
Station Road, Swinton, £1,945 (recom 
mended). 


PLANT AND MECHANICAL TRANSPORT 


Acton, Middx.—Supply of a Parms tractor 
and trailer for B.C.—Ben Turner and Son 
(Tractors), Ltd., Send Marsh Works, 
Ripley, Woking, Surrey, £898 (recom 
mended). am 

Aylesbury, Bucks.— Supply of one 12” 
cu, yd. Eagle Speedyload refuse collection 
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thicle for B.C. — Adams Garage 
_ Ltd., 159 Tring Road, 
tf i00 (recommended). 
parnsleys Yorks.—Supply 
B.C.: One Austin  5-ton forward control 
-wh, diesel tipping lorry, one Austin 
ton forward control diesel tipping lorry, 
two Austin T.20 2-ton lorries and one 
Austin 30cwt. van—Eyre Bros. (Barnsley), 
Ltd., Eldon Street, Barnsley, £1,379, 
fl 114, £885 each, and £794, respectively; 
*, David Brown 40 D.T. tractor—David 
(Industries), Ltd., Green Road, 


(Ayles- 
Aylesbury, 


of following for 


one 


Browstone, Sheffield, £2,202 less £100 
allowance for old tractor; one tractor— 


yrance, Reynolds and Wadsworth, Ltd., 
10. including allowance of £65 for the 
old machine (recommended). _ 

Barnes, Surrey.—Supply of a Karrier Bantam 
salvage vehicle for B.C, H, Taylor and 
Co, 135 London Road, Kingston-upon- 
Thames, £1,303 (recommended). 

Bedford.—Supply of one Commer 3/4-ton 
tipping lorry, long wheel base; one 
Commer 3,4-ton tipping lorry, short wheel 
base, and one Yorkshire Litter Lifter road 
sweeper for B.C.—Nicholls and Sons, Ltd., 
St. Mary’s Square, Bedford, £1,329, £1,295 
and £1,947, respectively (recommended). 

Carlisle, Cumb. Supply of a Broomwade two- 
tool rotary-type WR120 air_compressor for 
City Council—Eden Plant Co., Ltd., £1,256 
(recommended). 

Doncaster, Yorks.—Supply of two tractors for 
B.C.—P. Platts and Sons, Ltd., Doncaster, 
£651 (recommended). \ 

Ennerdale, Cumb.—Supply of a diesel engine 
refuse eollecting vehicle with 10 cu. yd. 
Derby-type tipping all-steel body and 
double compartment cab for R.D.C.— 
Myers and Bowman, Ltd., Distington, Har- 
rington, £1,295. 


Horbury, Yorks. — Supply of tractor and 
equipment for U.D.C.—South Yorkshire 
Motors, Ltd., Cornmarket, Pontefract, 


£1,064 (less £15 for the old tractor). 
Middlesbrough, Yorks.—Supply of following 
for B.C.: Four Karrier Bantam dual-tip 
junior refuse collectors—Minories Garages, 
Ltd., Darlington, £1,830 each; three Austin 
7 vans— Murray and Charleton, Ltd., 
Middlesbrough, £354 each; Laycock heavy 
duty 8-ton vehicle lift—Kerry’s (Great 
Britain), Ltd., Middlesbrough, £771; Fer- 
guson tractor with loading shovel equip- 
ment—Ord and Teasdale, Ltd., Stockton- 
on-Tees, £662. 
Southgate, Middx. 
lectric model 4 


Supply of four Manu- 
12-bin type street orderly 
trucks with galvanised bins for B.C.— 
Stanley Engineering Co., Ltd., Egham, 
Surrey, £2,217 (recommended). 








Maximum Output 


TERRAMATIC TRANSMISSION 


Minimum Cycle Time 
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PLAYING FIELDS, PARKS, ETC. 

Barnsley, Yorks. — Layout of playing field at 
St. Helens Secondary Modern School for 
B.C.— En-Tout-Cas Co., Ltd., Syston, 
Leics., £9,998 (recommended). 

Buckfastleigh, Devon.—Further development 
of the Duckspond Playing Field for U.D.C. 
—Wakeham Bros., Meera Wrangaton, South 
Brent; and Blight and Scobie, Ltd., 24 
Chapel Street, Buckfastleigh, £1,975. 

Keynsham, Som.—Improvements to the 
Memorial Park for U.D.C.—A. Wills and 
Sons,, Ltd., 15 Argyle Road, Bath, £5,815. 

Oxford. — Following for City Council: 
Provision of a playing field at Blackbird 
Leys Secondary School—En-Tout-Cas Co., 
Ltd., Syston, Leicester, £954; netball and 
tennis courts at Edmund Campion R.C. 
School—Maxwell M. Hart (London), Ltd., 
248 Beulah Hill, London, S.E.19, £2,645 
(recommended). 

Southgate, Middx.—Following for B.C.: Lay- 
out of the garden surrounds at Southgate 
County Grammar School — Grassphalte, 
Ltd., 90 High Street, Hampton Hill, 
£1,320; reclaiming part of playing field at 
Minchenden Grammar School—T. Cleary 
and Co., 29 Elgin Avenue, Kenton, £1,758 
(recommended). 

Workington, Cumb.—Grading, levelling, soil- 
ing and seeding of site adjoining Derwent 
Park for B.C.—Cumbria Contractors, Ltd., 
Cumberland House, Scotch Street, White- 
haven, £3,189 (recommended). 


ROADS, BRIDGES AND SITE WORKS 


Abram, Lancs.—Reconstruction of Talbot 
Road for U.D.C.—Allen Bros., Vigo Street, 
New Springs, Wigan, £4,987. 

Acion, Middx.—Following for B.C.: Reinstate- 
ment of footways— Fitzpatrick and Son 
(Contractors), Ltd., 455 Old Ford Road, 
London, E.3 (recommended). Estimated 
cost £1,500. 

Construction of a dual carriageway in 
Horn Lane north of York Road—Wilson’s 
Surfacing, Ltd., Kern House, Breakspear 
Road, Ruislip, £19,667 (recommended, 
subject to C.C. approval). 

Ammanford, Carms.—Extension scheme at 
Parcyrhun housing estate: (contract a) Site 
clearance, road construction, laying of 
sewers and surface water drains, together 
with other incidental works, for U.D.C.— 
Cambrian Construction Co., Ltd., Riverside 


Yard, Carmarthen, £3,585. Work com- 
menced. P ae 
Aylesbury. Bucks.— Making-up of Griffin 


Lane for B.C.—Frain Bros. (London), Ltd., 
27 Greenway Gardens, London, N.W.9, 
£18,980 (recommended, subject to Ministry 
approval), 


Brentford and Chiswick, Middx.—Following 
for B.C.: District roads, resurfacing, 1961-62 
—Tarmac Roadstone, Ltd., Ettingshall, 
Wolverhampton;  tarspraying of roads, 
1961-62—H. V. Smith and Co., Ltd., 3-10 
Melton Street, London, N.W.1 (recom- 
mended). 

Road and paving works for High Street/ 
Albany Road scheme—Farnborough Con- 
struction Co., Ltd., Briargate, Ottershaw, 
Chertsey, Surrey (recommended, extension 
of contract, subject to Ministry approval). 
Estimated cost £3,300. 

Construction of roads and sewers at 
Mills Row, Chiswick—L. Goodall and Son, 
Ltd., Newport Road, Hayes, £4,055 (recom- 
mended in lieu of previous tender). 

Brighton, Sussex.—Completion works at Wad- 
hurst Rise (Wilson Avenue) housing site 
for B.C.—A. C. Jenkins, Ltd., Ladies Mile 
Road, Brighton, 6, £4,332 (accepted); 
Abacon, Ltd., £4,336; M. and D. Construc- 
tion Co., £4,618; H. Pannett (Civil Engineer- 
ing), Ltd., £4,910; J. W. Gammans and Co., 
Ltd., £5,129. 

Carshalton, Surrey.—-Following for U.D.C. 
F. J. Kennedy, engineer: Roads and 
sewers at Wrythe Lane indtstrial site— 
J. E. Murphy, Ltd., New Farm Manor 
Road, Walton-on-Thames, £3,156; surface 
dressings of carriageways (A.T.7) and foot- 
ways (A.T.8)}—{A.T.7) The Mowlem Paving 
Co., Ltd., 19 Grosvenor Place, $.W.1, and 
(A.T.8) Universal Highways, Ltd., The 
Lodge, Court Farm, Bedfont Road, Stan- 
well, Staines, Middx. 

Denton, Lancs.—Following for 
Stockport Road, A.6017, 
and reconstruction, Two Trees Lane 
Cemetery Road; (2) road surfacing of 
County Road with hot rolled asphalt, and 
various district roads with cold asphalt— 
Bituminous Surfacing, Ltd., 7 Lime Bank 
Street, Manchester, 12. 


Gosport, Hants.—Following for B.C.: Resur- 
facing of Bury Road between Gordon Road 
and the junction with Foster Road-- 
Limmer and Trinidad Lake Asphalt Co., 
Ltd., Trinidad Lake House, 232-242 Vaux- 
hall Bridge Road, London, S.W.1 (recom- 
mended). 

Supply and laying super fine Trinasco 
asphalt and approximately 10 tons of 
zin. bitumen macadam, etc., at Avenue 


U.D.C.: (1) 
major widening 


Road—Limmer and Trinidad Lake Asphalt 
Co., Ltd., £870 (recommended). 
Grantham, Lincs.—Construction of 34 miles 
of concrete roadway at Colsterworth, in- 
cluding two bridges to carry county roads 
over the roadway and one farm underpass 
for the United Steel Companies (Ore Min- 
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ing Branch)—Robert McGregor and Sons, 


Ltd., 7 Brazennose Street, Manchester, 2. 
London. — Following for City of London 
Corporation: Resurfacing of footways in 
Leadenhall Market and Approaches— 
William F. Rees, Ltd., 54 Victoria Street, 
London, S.W.1, £4,298 (recommended); 
Val de Travers Asphalte, Ltd., £4,484; 
Alexander Thomson and Co. (London), 
Ltd., £4,494; Mowlem Paving Co., Ltd., 


£4,553; resurfacing with tarmacadam of the 
yard, internal roads and forecourts of 
Sumner Buildings, S.E.1—Val de Travers 
Asphalte, Ltd., 21 Old Bailey, London, E.C.4, 
£1,330 (recommended); The Improved 
Asphalte Co., Ltd., £1,396; Excel Asphalte 
Co., Ltd., £1,444; William F. Rees, Ltd., 
£1,464. 

Newport, Mon.—Making-up of East Grove 
Road (part) for B.C.—P. J. Barry, Caer- 
leon, Newport, £7,775 (recommended). 
Northamptonshire. — Reconstruction and im- 
provement of approximately 1,000 lin. yd. 
of the London-Holyhead trunk road, A.45, 
between Weedon and Daventry (Newnham 
Grange to Burnt Walls) for C.C.—Kottler 
and Heron, Ltd., Cliftonville. Northampton, 
£30,250 Work commenced. 


Oxford.—Completion of road and sewers on 


section IIIB, Blackbird Leys estate, for City 
Council—Tilbury Construction Co., Ltd., 
Ruscombe Works, Twyford, Reading, 
£51,978 (recommended). 
Kent.—Surfacing existing hardcore 
drive in tarmacadam at Shorne Lodge, 
Bowesden Lane, for E. R. Cox—Hodsons, 
Ltd., 17 Wrotham Road, Gravesend. 
Surrey.—Following for B.C.: 
Widening of part of Roebuck Road, Oak- 
croft Road and Alexandra Drive—W. H. 
Gaze and Sons, Ltd., 19 High Street, 
Kingston-upon-Thames, £5,589 (recom- 
mended). 

Resurfacing of Leatherhead Road, 
A.243 (part)—Amalgamated Roadstone 
Corporation, 15 Stanhope Gate, London, 
W.1, £1,000 (recommended, extension of 
current contract). 

Construction of road safety cycle training 
ground, stages II and III—J. Bray of 
Sutton (recommended, extension of con- 
tract, subject to Ministry approval). Esti- 
mated cost £1,236. 
Worcs.—Road 
Hospital for the 


surfacing at 


Wordsley Birmingham 





Stourbridge, 


Swinton and Pendlebury, 


Thetford, Norfolk.—Construction of 
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Regional Hospital Board — Road Surfacing 
Co., Ltd., 241 Hagley Road, Edgbaston, 
Birmingham, 16, £1,558 (recommended). 
Worcs.—Following for  B.C.: 
Making-up of Fir Grove and the road 
between Orchard Lane and High Street, 
Lye—Davis, Watson and Elliotts, Ltd., 
Alvaston Street, Raynesway, Derby, £3,154 
and £986, respectively (recommended). 
Foundation work, construction of hard- 
standing and approach roads for 1 
garages at rear of Grange Lane and Had- 


croft Road and 18 at Pedmore Fields 
estate—P. O’Boyle, Pensnett, Brierley 
Hill, £2,846 (recommended, subject to 
Ministry approval). 

Swansea.—Construction of the New Cut 
Bridge for B.C.—Lehane, Mackenzie and 
Shand, Ltd., Normanhurst, Matlock, 


Derbys., £233,021 (recommended). 

Lancs. — Private 
street works for B.C.: Brookfield Drive, 
Deanscourt Road, Normanby Street, Cheet- 
ham Road (part of), Dell Avenue (part 
of), Shaftesbury Road (part of), Stanwell 
Road (part of)—Bituminous Surfacings 
Ltd., Manchester; Calder Avenue 
R. and J. Bradley, Ltd., Ashton-in-Maker- 





field; Fletcher Avenue and_ Lynton 
Avenue—Exors. of J. W. Bradley, Farn- 
worth; reconstruction of portion’ of 
Station Road—Neuchatel Asphalt, Ltd., 


Whit Lane, Manchester, 6. 

roads 
and sewers for 120 houses in the Barnham 
Cross Common area for B.C.—Tooley and 
Youngs, Ltd., Stalham, Norwich. Esti- 
mated cost £33,480. 


Widnes, Lancs.—Following for B.C. F. A. J 


Knight, borough engineer: Birchfield Road 
private enterprise development _ estate, 
roads and sewers, second portion, compris- 
ing construction of approximately 880 
lin. yd. of 12in. and 9in. diameter sewers, 
1,500 lin. yd. of concrete kerb and channel, 
3,850 sq. yd. of bitumen macadam sur- 
facing on 6in. lean mix concrete granular 
base, together with various ancillary 
works—Lawrence Marr and Son, Aspen 
Grove Lodge Lane, Liverpool, 8, £19,332. 
Work commencing May. 

Rossall Road, private street works, com- 
prising approximately 383 sq. yd. precast 
concrete flagging, 170 lin. yd. concrete 
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kerbs, 544 sq. yd. carriagewa sags 
of 4in. ashes, 6in. lean-mix concrete it 
tarmacadam, jin. cold asphalt, street drain 
age, etc.—George Wright (Liverpool) ne 
17 Laurel Road, Fairfield, Liverpool]. 7 
£1,811. Work commencing July, wi ihy 
SEWERAGE, SEWAGE AND R 
DISPOSAL EFUSE 


Basingstoke, Hants.— Basing Road 
sewer, contract 4, for B.C.—Tilbury ~ 
struction Co., Ltd., Twyford, Reading 


Berks., £87,723 (subject to Ministry ap. 
proval). P 
Crediton, Devon.—Construction of 269 lin 


yd. of 6in. diameter sewer, together with 
manholes and ancillary works at Okefield 
estate, for U.D.C. L. W. Blake, surveyor 
—W. and J. Glossop, Ltd., Exhibition Way 
Pinhoe Trading Estate, Exeter, ,£1,3]2 (ac. 
cepted); L. S. Sercombe, £1,534; Devon 
Contractors, Ltd., £1,566; Exeter Asphalte 
and Tar Paving Co., Ltd., £1,926. Work 
has commenced. 

Havant and Waterloo, Hants. — Construction 
of following for U.D.C.: Approximately 349 
lin. yd. of 15in. diameter foul Water 
sewer, and ancillary works connected 
therewith, at Fishery Lane, Hayling Island 
-—Southern Counties Construction (Co, 
Ltd., 204 London Road, Waterlooville 
Hants; approximately 1,240 lin. yd. of 2lin, 
diameter foul sewer, and ancillary works 
connected therewith, at Longwood Avenue, 
Cowplain—Everyman’s Contractors, Grave 
Pit, Chichester, Sussex. 

London. — Diversion of the sewer from Old 
Change Hill and part of Knightrider Street 
into the site of the future extension of 
Knightrider Street leading into Queen 
Victoria Street for City of London 
Corporation—D. R. Paterson, Ltd, 33 
Granville Road, London, N.W.2, £7,400 
(recommended); Howard Farrow, Ltd, 
£7,957; William F. Rees, Ltd., £8,134: 
A. Waddington and Son, Ltd., £88097: 
Mowlem (Civi] Engineering), Ltd., £12,716. 

Middlesbrough, Yorks.—Supply of new tidal 
flap doors in the tidewell at Snowdon Road 
pumping station for B.C.—Hartleys (Stoke. 


on-Trent), Ltd., Stoke-on-Trent, £1,400 
(recommended). 
Saltburn and Marske-by-the-Sea, Yorks— 


West Marske sewerage, providing for con- 
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This 160’ long temporary works bridge has been designed in Bailey Bridging by our Chief Engineer, Mr. D. A. Ball, 
A.M.I.C.E., A.M.I. Mech, E., A.M.I. Struct. E., who also supervised the building and launching to the requirement of the 
Engineer-in-Chief of the Mersey Docks and Harbour Board using the Board’s local labour. It is of extra wide 
construction (15’ 8” clearance), chord reinforced to carry a 42 ton NCK 605 Excavator, and with distributing beams 
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struction of approximately 2,375 lin. yd. 
of 6in. to 30in. diameter stoneware and 
concrete pipe sewers, part of which are in 
together with the necessary man- 


nel, 
holes, etc., and all appurtenant works, for 
UD.C. ‘Waterhouse and Rounthwaite, 
consulting engineers, 165 Westmorland 


Road, Newcastle upon Tyne, 4—Rama Con- 
struction Co., Ltd., Longbeck Trading 
Estate, Marske - by - the - Sea (subject to 
Ministry approval). 

Saltburn, Yorks. — Drainage scheme covering 
100 acres of land at Marske for U.D.C.— 
Rama Construction Co., Ltd., an 

136. 

Ps Salop.—Drainage system at 
Whitchurch Cottage Hospital for the Birm- 
ingham Regional Hospital Board—Whit- 


church (Salop) Contractors, Ltd., Sherry 
Mill Hill, Whitchurch, £1,955 (recom- 
mended). 

Skipton, Yorks. — Lothersdale _ sewerage: 


Sewage disposal scheme for R.D.C.—B 

Kirk and Co., Ltd., Keighley Road, Skipton, 
21, 

ain, Yexte. —Burnsall sewerage and sew- 
age disposal works scheme for R.D.C.— 
J. Thurogood, Cark House, Gargrave, near 
Skipton, Yorks., £12,803. Work com- 
mencing May 

Uxbridge, Middx. —North Hillingdon surface 
water drainage. Hillingdon Court Park re- 


lief scheme, contract 471, for B.C.— 
Willment Bros., Ltd., 461 London Road, 
Isleworth, Middx., £28,065 (subject to 


Ministry approval). 

West Lancs.— Construction of sewers and 
manholes at Central Depot, Maghull, for 
R.D.C.—Charles L. Warren, Ltd., 78 St. 
Paul’s Road, Wallasey, £2,412 (recom- 
mended). 

Wimborne and Cranborne, Dorset, — Con- 
struction of the Corfe Mullen sewerage 
scheme for R.D.C—J. Arnold and Son, 
203 Redhill Drive, Winton, Bournemouth. 
£32,678. 

Wokingham, Berks.— Extensions to Marsh 
Farm sewage disposal works, Early, W8/7, 
contract 1, for R.D.C., comprising the con- 
struction of two sedimentation tanks, two 
filters, three sludge digestion tanks, two 
humus tanks, three sludge drying beds, a 
recirculating pumping station, alterations to 
existing work, storm water and final 
effluent lagoons, pipe connections, and 
sundry site and ancillary works. Howard 
Humphreys and Sons, consulting engineers, 
West Street, Epsom Surrey—Shephard, 


Hill and Co., Ltd., Central Chambers, 
Ealing Broadway, London, W.5, £159,968 
(accepted); R. Merrick Burrell and 
Partners, Ltd., £166,279; William Young, 
£178,465; John Cochrane and Sons, Ltd., 
£209,952;; Ruddock and Meighan, Ltd., 
£210,164, C. J. Sims, Ltd., £234,780. 


Work commencing June. 


Cardiff.— Supply of bulk 
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STREET LIGHTING 


street lighting 
equipment for 1961-62 for City Council: 
Class A concrete columns — Stanton Iron- 
works Co., Ltd., near Nottingham; class B 
concrete columns and post top 80-W 
lanterns—Eleco, Ltd., St. Albans, Herts.; 
60-W sodium and 140-W sodium lanterns 


—General Electric Co., Ltd., Magnet 
House, Kingsway, Cardiff; 80-W Mere 
control gear—Philips Electrical, Ltd., 


Philips House, 11-13 Penarth Road, Cardiff: 
time switches—Horstmann Gear Co., Ltd., 
93 Newbridge Road, Bath (recommended). 


Carshalton, Surrey.—Supply and erection of 


28 concrete lighting columns, with equip- 
ment, comprising 26 I15ft. columns for 
ene lighting and two 25ft. columns for 
400-W mercury lighting, stage 5 (part) for 
U.D.C. F. J. Kennedy, engineer and sur- 
veyor—The General Electric Go Ltd., 
Magnet House, Kingsway, W.C.2, £777. 





Duffield, Derbys.—Installation of trunk road 


lighting on 1} miles of the A.6, for Parish 
Council—Cohen Bros. (Electrical), Ltd., 
Electric House, 11 King Edward Buildings. 
Bury Old Road, Manchester, £2,948, and 
East Midlands Electricity Board, £1,589. 


Harpenden, Herts.—Erection of 306 street 


lamps, comprising tubular steel columns 
with post top lanterns, for the group B 
street lighting scheme for U.D.C.—Erecon, 
Ltd.. Great Amwell, Ware, £13,567 (ac- 
cepted); Cohen Bros. (Electrical), Ltd., 
£13,787; Pengam Engineering, Ltd., 
£13,862; The General Electric Co., Ltd., 
£13,965; S. A. Inston and Co., £14,114; 
Machinery Installations, Ltd., £14,133; Bag- 
shaws Contractors, Ltd., £14,379; G. Allan 
and Co., Ltd., £14,623; Abacus Municipal, 
Ltd., £14,646. Work commencing June. 


Newcastle upon Tyne, Northumb.—Following 


for City Council: Supply of street lighting 
lanterns and equipment—Revo Electric Co., 
Ltd., Staffs., and General Electric Co., Ltd., 
Newcastle, £1,768 and £3,396; 1,300 post 
top lanterns for street lamps—Engineering 
and Lighting sy Co, Ltd. . St. 
Albans, Herts., £6,435; 1,575 steel lamp 
columns, type G.B.1002—Stewarts and 
Lloyds, Ltd., Glasgow, £12,521; and 1,575 
time switches, type S.251/13/88—Sangamo 
Weston, Ltd., Middx., £5,788 (recom- 
mended). 


Newry, Armagh.—Fluorescent street lighting 


at Crossmaglew, Bessbrook and Newtown- 
hamilton for R.D.C.—General Electric Co., 
Ltd., York Street, Belfast, £6,407 (recom- 
mended). 


Southgate, Middx.—Following for B.C.: Im- 


provements to street lighting 1961-62— 
supply of 60-W lanterns and control gear; 
supply and _ erection of concrete lamp 
columns, 15ft. mounting height, and in- 
stallation of lanterns and control gear, and 
25ft. mounting height, columns, etc.— 


Surbiton, 


Admiralty.—Particulars of 


Air Ministry—Contracts to 
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Eleco, Ltd., Sphere Works, St. Albans, 
Herts., £55,253, £7,764 and £3,770, respec- 
tively; supply of 140-W lanterns and 
control gear—Atlas Lighting, Ltd., 233 
Shaftesbury Avenue, London, W.C.2, 


£1,760; provision of electrical services— 
The Eastern Electricity Board, £11,582; 
disconnection and removal of the existing 
gas lamps—Eastern Gas Board, £1,609 
(recommended). 

Surrey.—Improved street lighting 
for B.C.—A.E.I. Lamp and Lighting Co., 
Ltd., 132 Long Acre, London, W.C.2, 
£6,695, and South Eastern Electricity Board, 
£3,984 (recommended). 


Sutton-in-Ashfield, Notts. — Street lighting, 


Newark Road — supply and erection com- 
plete of 33 group A columns with 140-W 


sodium lanterns and gear for U.D.C— 
Aeces Municipal, Ltd., Sutton-in-Ash- 
fie 


GOVERNMENT CONTRACTS 


contracts over 
£4,000 in value placed by Navy Works De- 
partment: 

Hampshire: internal painting—Abbott of 
Harrow, Ltd., Southampton. 

Kent: road improvements—Bensted Con- 
tractors, Ltd., Maidstone. 


the value of 
£4,000 or over for the week ended April 14: 

Building work: Scampton, Lincs —Wm. 
Wright and Son (Lincoln), Ltd., Lincoln; 
Brize Norton, Oxon and Greenham Com- 
mon, Berks.—Universal Highways, Ltd., 
Staines, Middx.; (prefab. sectional) A.T.C. 
units at sites in U.K.—Spooners (Hull), Ltd., 
Kingston-upon-Hull, 

Artificers’ work: Bruntingthorpe, War.— 
Frank Hickman and Co., Ltd., Market 
Harborough; Bicester, Oxon—Lewis and 
Watters, Ltd., Leamington Spa. 

Painting work: Biggin Hill, Kent—P. J. 
Hartel (London), Ltd., Montague Street, 
London, W.C.1. 

Heating installations: Kinloss, Moray.— 
G. N. Haden and Sons, Ltd., Princes Street, 
a (internal) Coltishall, Norfolk— 

N. Haden and Sons, Ltd., Tavistock 
Sie London, W.C.1; Wattisham, Suffolk 
—Walter Cowen, Ltd., London, W.14. 

H.P.H.W. heating installation: Middleton 
St. George, Co. Durham—Walter Cowen, 
Ltd., London, W.14. 

Oil-fired H.P.H.W. heating installation: 
Leconfield, Yorks—Walter Cowen, Ltd., 
London, W.14. 

Supply and installation of air conditioning 
plant: Steamer Point, Aden—Brightside 


Heating and Engineering Co., Ltd., Vincent 
Square, London, S.W.1. 
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Preparation and maintenance of land: Air 
Ministry, Directorate General of Works, 
H.Q. No. 6 Works Area, Rose Duryard, 
Argyll Road, Exeter 7. (Group 1) includes 
St. Mawgan, Cornwall, etc.—Jack Branch 
(Airfields), Ltd., Waterbeach, Cambs.; 
(Group 2) includes Locking, Somerset— 
W. L. Bell, Bridgwater, Somerset; (Groups 
3 and 5) includes stations in Wilts.—]J. V. 
Strong and Co., Ltd., Stanton St. Bernard, 
Marlborough, Wilts.; (Group 4) includes 
stations in Wilts. and Hants—G. O. and 
W. L. Watts (Grazeley) Contractors, Ltd., 
Calcot, Berks.; Air Ministry Directorate 
General of Works, H.Q. No. 8 Works Area, 
Block D. Brooklands Avenue, Cambridge. 
(Group 4) includes stations in Cambridge- 
shire—Jack Branch (Airfields), Ltd., Water- 
beach, Cambs. 

Supply and installation of decompression 
chamber plant: Farnborough, Hants—John 
Brown (S.E.N.D.), Ltd., 20 Eastbourne 
Terrace, London, W.2. 

Supply and installation of diesel gener- 
ating sets: Khormaksar, Aden—The English 
Electric Co., Ltd., Rugby. 

Electrical installations (internal wiring): 
Air Ministry. Directorate General of Works, 
H.Q. No. 4 Works Area, Underclyff House, 
London Road, Warrington, Lancs. (R.A.F. 
Stations, etc., in Area)—Williams Bros. 
(Electrical), Ltd., Wolverhampton. 


Ministry of Finance, Northern Ireland.—Con- 
tracts exceeding £250 in value placed during 
the period March 27 to April 7, inclusive: 

Supply, etc., sliding door and gears to 


garage: RA. Depot, Enniskillen- 
H. Pierce and Sons, Ltd., 27 Darling 
Street, Enniskillen. 

Supply, etc., sectional timber hut: 


Customs and Excise—R. Patton and Sons. 
Castle Cottage, Dungannon. 

Low pressure hot water heating etc.: 
Post Office, Portrush—Modern Heating 
(N.W.), Ltd., John Street, Ballymoney. 

Periodical—supply of M.T. and drivers: 
various Government establishments - 
A. Cowan and Sons, 17-21 Wellwood 
Street, Belfast, 12. 

Electrical installation battery and_ boiler 
houses: Loughry’ Agricultural College. 
Cookstown—T. Clarke, 31 Franklin Street. 
Belfast, 2. 

Periodical — maintenance electrically 
operated lifts: various Government estab- 
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lishments — Adair Bros., 1-7 Skegoniel 
Street, Belfast, 15. 


Internal and external painting: Telephone 


Exchange, Londonderry—F. Carey, 36 
Duke Street, Londonderry. ‘ 
Electrical installation: Poultry Testing 


Station, Gosford Castle Estate — Gordon 
and Co., 15 Scotch Street, Armagh. 

Alterations, etc., Meencraig House: Cam 
Forestry Centre, Co. Londonderry —E. M. 
Fulton, Castle Lane, Riverside, Coleraine. 

Internal and external decoration: Head 
Post Office, Londonderry—F. Carey, 36 
Duke Street, Londonderry. 

Low pressure hot water heating, etc.: 
Poultry Testing Station, Gosford Castle 
Estate— Modern Heating (N.W.), Ltd., 
John Street, Ballymoney. 

Construction and completion: R.U.C. 
Co. Headquarters, Omagh—P. O'Neill and 
Co., Cannon Hill, Omagh. 

External and internal painting: R.U.C. 
Station , Kells, Co., Antrim—T. Kyle, 
Grange Road, Ballymoney. 
placed for 
week ended April 8 


Dumfriesshire: Post Office, King Street, 
Dumfries—erection of head Post Office— 


Border Engineering Contractors, Ltd., 
Coach Road, Whitehaven, Cumb. 
Durham: Post Office, Pontop Pike, 


Dipton—erection of radio station—Robert 
Gallacher, Ltd., Laburnum Avenue, Black- 
hill, Consett. 


Hampshire: Offices, Richmond Hill, 
Bournemouth—replacement of lift—Evans 
Lifts, Ltd., Abbey Lane, Leics.; Appren- 


tices’ Hostel, Ministry of Aviation, Farn- 
borough—conversion to oil firing—Bright- 
side Heating and Engineering Co., Ltd., 
Anson Road, Milton, Portsmouth. 
London: Cornwall House, Stamford 
Street, S.E.l—installation of boiler plant— 








—Frederick Kay (Engineers), Ltd., Ches- 
ham, Bucks.; Government Chemist's 
Laboratory, Cornwall House, S.E.l—erec- 


tion of goods lift—Aldous and Campbell, 
Ltd., 102 Great Dover Street, S.E.1; de- 
velopment scheme, Whitehall — additional 
work—Simmons and Hawker, Ltd., North 
Feltham Trading Estate, Feltham, Middx. 

Shropshire: Post Office, Oswestry — erec- 
tion of a workshop and engineering centre 
—W. Watkins and Co., Ltd., 18 Oswald 
Road, Oswestry. 





Venezuela. 
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Post Office.—Contracts for duct laying, ete 
works to the value of £4,000 and rig 
placed during the two weeks one 
April 15: — 
Christie and Co. (Contractors) Ltd 
Raemoir Road, Banchory, Kincardines’ 
Dowsett Engineering Construction Lt’ 
Dowsett House, Durham Road, ” Gat : 
head-on-Tyne, Dur.; E. and B. «c” 
struction), Ltd., 21 Alyn Drive, Pena. 
Ffords, Chester; Jennings and Geary (Co. 
tractors), 60 Tewther Road, Hartclif. 
Bristol, 3; The McNicholas ‘Construe 
Co., Ltd., 31a Cricklewood  Broadwan 
London, N.W.2; John T. Pickard (Harr, 
gate), Ltd., 168 Skipton Road, Harrogate 
orks. ; 


War Department.—Contracts placed for the 
week ended April 14: 

Buckinghamshire (Beaconsfield); —misce). 
laneous—H. F. Johnson, Ltd., Langley, 

Dorset (Bovington Camp): building~ 
James Drewitt and Son, Ltd., Bournemoyth: 
(Dorchester): building —G. Furneaux, 
Ltd., Christchurch. % 

Co. Durham (Washington): painting ang 
decorating—Donald Humberstone and (o 
Ltd., Louth. ‘ 

Hampshire (Aldershot): heating — 
F. Church, Ltd., Oxford; (Worthy Down): 
electrical — Crompton Parkinson, Ltd 
Chelmsford. 3 

Kent (Shorncliffe): re-cladding—George 
Stone (Folkestone), Ltd., Folkestone, 

London, S.W.— painting and decorating 
~—Arnold Sharrocks, Ltd., London, §.W.]). 

Middlesex (Twickenham): _ building~ 
Humphreys, Ltd., London, S.W.7. 

Nottinghamshire (Chilwell); fencing 
Fencraft Engineering, Ltd., Grantham, 

Surrey (Pirbright): miscellaneous—Wn, 
Blood, Ltd., London, S.E.11; (Aldershot 
area): grass cutting, etce——G. 0O, and 
W. L. Watts (Grazeley) Contractors, Ltd, 
Reading. 

Wiltshire (Tidworth): demolition — The 
Demolition and Construction Co., Ltd, 
London, S.W.1. 

Yorkshire (Catterick Camp): building— 
C. Chapleo and Sons, Leyburn; R. Dodd 
and Sons, Melsonby; demolition —Sam 
Walton, Melton; painting and decorating— 
J. D. Tighe and Co., Gainsborough. 





In the Goodyear range of more 
than 600 hoses there's one for 
every job—tough and depend- 
able, built for top performance 
and economy, their proved 
smooth-flow efficiency helping 
to keep costs really /ow. Good- 
year research and experience 
in producing hoses for all types 
of service are your best guar- 
antee of long, reliable service. 
The Goodyear Technical 
Service will advise on the right 
choice of standard Goodyear 
hose for your needs or will 
design a hose to your own 
specification. Write or tele- 
phone today. 


GOODFYEAR 


THE GREATEST NAME IN RUBBER 


The Goodyear Tyre & Rubber Co. (G.B.) Ltd., Industrial Products Dept., Wolverhampton. 
Export Enquiries: 17 Stratton Street, London, W.1. 

Goodyear products are manufactured in: Argentina, Australia, Brazil, Canada, 

Colombia, Cuba, Eire, England, Germany, India, indonesia, Japan, Luxembourg, Mexico, 

New Zealand, Peru, the Philippines, Scotland, S. Africa, Sweden, the United States, 

Branches, Distributors and Dealers throughout the world. 
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BUILDING CENTRE INCLUDED IN NEW 
WINCHESTER GAS SHOWROOMS 


FEATURE of the reconstructed 
A showrooms recently opened for the 
Southern Gas Board at 90 High Street, 
Winchester, is the inclusion of a build- 
ing centre to demonstrate to the archi- 
tect, builder, local authority, etc., the 
latest features in gas appliances and 
equipment. 

Special attention has been paid to light- 
ing and decor in the modernised show- 
rooms, and appliances wherever possible 
are demonstrated under working condi- 
tions. A modern kitchen has been pro- 
vided, and an annexe contains a lounge 
where consultations may be held and films 
shown. 

In the building centre on the first floor, 


a permanent exhibition shows such items 
as central heating systems and hot water 
supply, with details of their installation. 
Modern ancillary equipment, including 
automatic controls, flues, insulation and 
ducting, is also on display. 

The design consultant for the building 
centre and shrowrooms was Mr. Charles 
Munro, M.B.E., and the Board’s industrial 
gas officer for the region, Mr. D. L. 
Williams, was responsible for the technical 
planning of the centre. 

The main contractors and shopfitters 
were D. Drake and Son, Ltd., Bourne- 
mouth, and the building contractors were 
Mason and Co., (Winchester), Ltd., R. F. 
Webb, Ltd., Winchester, were the electrical 
contractors. 





Interior view of the new showrooms 


BRITISH STANDARDS 
Locating the Centre of Gravity 


HROUGHOUT industry, _B.S.3318 

should be found useful. Prepared at 
the request of the Federation of Manufac- 
turers of Construction Equipment, this new 
Standard gives well-tried, simple methods 
suitable for determining the centre of 
gravity and the overturning angle of most 
heavy objects, from a grabbing crane to a 
tractor. It will be of practical assistance to 
designers, manufacturers and customers 
alike and should make an important con- 
tribution to the reduction of those acci- 
dents caused wholly or in part by unstable 
equipment or vehicles. 

Since the scope of the standard is wide, 
the wording of the title is correspondingly 
broad—“ Methods for locating the centre 
of gravity of heavy objects.” Originally, the 
Federation of Manufacturers of Construc- 
tion Equipment wanted standard methods 
for application to earth-moving equipment, 
but in the course of the B.S.I. Committee's 
work is became evident that the methods 
chosen were suitable for other applications. 

Faced with many possible methods of 
determining the centre of gravity, the 
Committee selected those for which facili- 
lies are likely to be available at most 
actories—methods simple to carry out, 
Which do not involve complicated calcula- 


tions. The three methods given are based 
respectively on the use of a weighbridge, a 
pivoted, inclined ramp and suspension from 
any suitable overhead point such as a 
girder, gantry or crane hook. A theodolite 
is needed for the suspension method, but 
the only instruments the other methods 
require are a spirit level and rule. 

For items designed to be used in motion, 
which may be sprung or have low-pressure 
tyres, it may be of greater interest to 
determine how far these items can be 
tilted before overbalancing; deflection of 
suspension and tyres and any movement of 
fuel and lubricants are then fully taken into 
account. The standard therefore includes 
a method for determining the overturning 
angle, which will give an excellent indica- 
tion of how vehicles or plant will react to 
braking, cornering and accelerating. It is 
stressed, however, that the overturning 
angle will be greater than the maximum 
slope on which earth-moving plant and 
cross-country vehicles can be used in 
practice, since equipment in motion is also 
subjected to dynamic forces. Price 5s. 

Copies of this British Standard may be 
obtained from the British Standards Insti- 
tution, Sales Branch, 2 Park Street, 
London, W.1. 
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ROOF-TOP BOILERS ON NEW 
LEEDS FACTORY 


NEW factory being built at Leeds for 

R. P. Brindley and Co., Ltd., will have 
its oil-fired packaged boilers installed on 
the roof. 

This unusual siting of the boilers, which 
are of the Stone-Vapor type OK 4625, will 
release ground floor and basement space 
for production, and will allow steam sup- 
plied to be piped overhead to the plant, 
thus keeping the floor area clear and 
allowing a saving in the length of piping. 

The three boilers will raise steam within 
two minutes from cold to a combined total 
output of 9,000Ib. per hour. This arrange- 
ment also permits modulation at high 
efficiency down to 750lb. steam per hour. 





BRITISH RAILWAYS USE 
INTERNATIONAL TRACTORS 


With the delivery of a further four In- 
ternational BTD-20 crawler tractors from 
Saville (Tractors), Ltd., Feltham, British 
Railways, London Midland Region, have 
now increased their fleet of such machines 
to seven. 

Three of the machines in this latest 
consignment are fitted with hydraulically 
operated Bullgrader blades, and the other 
with a four-in-one Drott Skid Shovel. The 
machines will be used on works associated 
with the railway modernisation programme, 
the Skid Shovel having been specifically 
ordered for handling the larger sized 
rubble, while the Bullgraders will be used 
for clearing and levelling construction sites. 


HIGH TENSILE STEEL ROD “TIES” 


A new system, recently introduced in 
Britain, of using high tensile steel rod 
“ties” for all types of reinforced concrete 
work will, it is claimed, give increased 
efficiency, speed construction and cut 
building costs. 

The high tensile steel rods replace the 
conventional “ties” used for bracing the 
concrete framework and are constructed 
so as to allow the outer units to be used 
again and again instead of being immedi- 
ately expendable. 

Sole manufacturer in this country is the 
Land Division of John Lynn and Co., Ltd., 
a member of the Sunderland Shipbuilding 
Dry Docks and Engineering Co., Ltd., 
operating under licence from the Williams 
Form Engineering Corporation of Grand 
Rapids, Michigan, U.S.A. 


OUTLET FLOW HEATERS 


R. F. Landon and Partners Ltd., David 
Road, Poyle Trading Estate, Colnbrook, 
Slough, Bucks., have introduced a new 
range of “Kingsway” electrically operated 
shrouded outlet flow heaters which are 
designed to heat fuel oil to pumping tem- 
perature at the outlet point of an oil 
storage tank. 

The heaters are completely weatherproof. 
The access cover at the end of the heater 
is a casting bolted to the heater body 
which gives complete protection to the 
electrical gear from damp and weather 
extremes. The design enables fuel to 
be drawn off from a connection verti- 
cally downwards, this being the most con- 
venient for the majority of pipe layouts, 
while at the same time not permitting the 
heater elements to become exposed. 


RELEASE AGENT FOR CONCRETE 
SHUTTERING 
Corrosion, Ltd., Southampton, announce 


the introduction of their Polytile shutter 
release, a coating specially designed for 


use on wooden and_ “steel concrete 
shuttering. 
Brushed or sprayed on the _ shutter 


surface, Polytile is available at 82s. 6d. 
per gallon. 
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NEW COMPANIES 


The undermentioned particulars of new 
companies recently registered are taken 
from the daily register compiled by Jordan 


and Sons, Ltd., company registration 
ee. 116 Chancery Lane, London, 
2:— 


Shipway Bros. (Midland), Ltd., 103 Teign- 
mouth Road, Birmingham, 29, builders. 
£1,000. Directors: Walter G. Shipway, 103 
Teignmouth Road, Birmingham 29; Sidney 
W. Shipway, 106 Kingswood Road, Birming- 


ham, 31. 

J. W. Burbidge, Ltd., builders, £100. 
Directors; John W. Burbidge and Mrs. 
Eileen M. Burbidge, 7 Nemoure Road, 
Horn Lane, W.3. 

F. A. Cole (Builders), Ltd., Glenville, 


Hazel Road, Pennington, Lymington. £100. 
Directors: Frank A. J. Cole and Violet K. 
Cole, Glenville, Hazel Road, Pennington, 
Lymington. 

L. J. Davies and Sons (Newport), Ltd., 
Carlton Chambers, High Street, Newport, 
Mon., builders. £1,500. Directors: Leonard 
J. Davies, Kenvyn B. Davies and Alwyn 
P. Davies, all of 23 Brynhyfryd Road, New- 
port, Mon. 

Structural Flooring, Ltd., Wren Mill, Chad- 
derton, Oldham. £1,000. Directors: Maurice 
W. Samuel, 16 Ashton Lane, Sale, Ches.; 
eee P. Samuel, 1 Coniston Road, Gatley, 

es. 

W.D.S. Plant Hire, Ltd., 310-12 Chiswick 
High Road, W.4. £100. Directors: Wm. D. 
Selby, 25 Penywern Road, S.W.5; John E. 
Clarke, St. Nicholas Lodge, Beaconsfield 
Road, Farnham Common, Bucks. 

Kenny and Reynolds, Ltd., 28 Loraine Road, 
N.7, builders. £1,000. Directors: Daniel 
F. Kenny and Gwyneth H. Kenny, 26 Twyford 
Avenue, East Finchley, N.2; Michael J. 
Kenny, 10 Beacon Hill, N.7. 

Medds Concrete Products, Ltd., £1,000. 
Directors: Byron Jones and Clive S. Robin- 
son, 27 Ynysygwas, Cwmavon, Port Talbot. 

Gwalia Demolition Co., Ltd., Kymin, Lilian 
Road, Blackwood, Mon. £600. Directors: 
Ivan J. Brimble, Kymin, Lilian Road, Black- 
wood, Mon.; David J. C. Tudor, Silwood, 
Tabor Road, Hengoed; Dewi M. Thomas. 

J. Trivett and Co,, Ltd., Lea Combe, Station 
Road, Colyton, Devon, builders and contrac- 
tors. £2,000. Director: John Trivett, Lea 
Combe, Station Road, Colyton, Devon. 

Wiltshire Plant Hire Co., Ltd., Cricketts 
Lane, Chippenham, Wilts. £2,000. Directors: 
Edward J. Pitt and Mrs. M. M. Pitt, 38 Bristo! 
Road, Chippenham, 

Brown and Mason Ltd., 10 Longport Street, 
Canterbury, Kent, demolition contractors. £100, 
Directors: Alfred A Brown, 20 Arnold Road, 
Margate, Kent; Albert E, Mason, 5 Redruth 
Road, Romford, Essex. 

Vauxhall Contractors Ltd., builders. £100. 


Directors: Robert R. M. Gibbons, Mrs. Marie 
Gibbons and Robert F. Gibbons, all of 67 
Eccleston Square, W.C.1. 

Arthur Friswell (Builders) Ltd., 12 Warwick 
Row, Coventry. £5,000. Directors to be 
appointed by subscribers. Subscribers: Mrs. 
Letitia E. Friswell and Arthur Friswell, Heath 
House, Wolston, near Coventry. 

D. Frain and Son Ltd., 369 Manchester Road, 
Rochdale, Lancs., builders, £500, Directors: 
Daniel Frain and Mrs, Ellen Frain, 2 Henley 
Terrace, Rochdale. 

J. D. Britton and Son Ltd., 294 High Street, 
W.3, builders. £2,000. Directors: John D. 
Britton and Mrs. J. P. Britton, 35 Highfield 
Drive, Ickenham, Middlesex. 

W. Bates (Builders) Ltd. £10,000. Directors 
to be appointed by subscribers. Subscribers: 
Laurence E. Newman, 212 Mansel Road, Small 
Heath, Birmingham, 10; Walter A. Downman, 
38 Lyndon Road, Olton, Solihull (clks). 

R. D. Barker (Builders) Ltd., c/o E. J. Horton, 
1/3 Eberle Street, Liverpool. £100. Directors: 
Robert D. Barker, 423 Cherry Lane, Liverpool, 
4; James G. Barker, 22 Missourd Road, Liver- 
pool, 13. 

Jeavons and Stennett (Wombwell) Ltd., 
“ Builders’ Yard,” Bartholomew Street, Womb- 
well, builders. Permanent directors: Frank 
Jeavons, 24 Wooley Avenue, Wombwell; James 
Stennett, 28 Yvonne Grove, Wombwell. 

Cox and Bray Ltd., 70 Strafford Road, High 
Barnet, builders. £1,000. Directors to be 
appointed by subscribers. Subscribers: Shirley 
Hart and Averill Hart, Imperial House, Kings- 
way, W.C.2, 

B. F. Mullen and Sons Ltd., civil engineers. 
£100. Directors: Bernard F, Mullen, Peter P. 
Mullen and Brian F. Mullen, all of 192 Beverley 
Drive, Queensbury, Edgware. 

A. G. Stringer and Sons Ltd., 1 Tugela Road, 
Croydon, roofing contractors. £1,000. Directors: 
Alfred G. Stringer, 1 Tugela Road, Croydon; 
Geo, H. Stringer and Alfred J. Stringer, 22 
Dagnall Park, S.E.25. 

E. L. Knowles Ltd., 3 Lloyd Road, Broad- 
stairs, builders, etc. £2,000. Directors: Ernest 
L. Knowles and Ivy F, Knowles, 2 Orchard 
Close, Ramsgate. 

D. W. George and Co., Ltd., Lloyds Bank 
Chambers, Basingstoke, Hants, builders. £1,000 
Directors: David W. George, 4a Buckland 
Parade, Buckland Avenue, Basingstoke; Molly 
Jones, 13 Long Grove, Banghurst Common, 
Basingstoke; Maurice J. Gadsden. 

L. V. Denny and Son Ltd., 26 Pine Road, 
Winton, Bournemouth, © builders, £1,000. 
Directors: Gordon S, Dixon and Edith E. Dixon, 
“ Hi-Fi,” Kitwalls Lane, Milford on Sea, Hants,; 
James H. L. Denny, 8 Gorsecliffe Road, 
Ensbury Park, Bournemouth; Lawrence V. 
Denny, 26 Pine Road, Winton, Bournemouth. 

William Norman (Builders) Ltd., 3 West 
Lane, Chester le Street, Co. Durham, £30,000. 
Directors: Wm. L. Norman and Dora B. 
Norman, 27 Holmlands Park, Chester le Street. 





Eight road breakers are shown operating from a Holman Rotair 600 rotary screw 

compressor at Tregolls Road, Truro, where an 8in. reinforced concrete surface is being 

broken up on a trial section to be resurfaced for Cornwall C.C. The contractors are 
E. Thomas and Co., Ltd., Falmouth 
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G.E.C. INTRODUCE NEw 
CUT-OFF LANTERN 


HE General Electric Co., Ltd., King. | 





i 
i 


way, London, W.C.2, have introducey | 
a new street lighting lantern with a cut. | 
off distribution in accordance with the Bs. | 


Code of Practice. 


The lantern was developed by GEC t 


Research Laboratories in conjunction With 


the Birmingham Corporation for the igh. | 


ing of the city’s new traffic routes, ]t is 
constructed in die-cast and __ presse 
aluminium, with an optical system for Use 
with either the 250W or 400W Osram 
colour corrected mercury lamp. 

Each side of the lantern body forms , 
long curved reflector giving the Necessary 
cross over distribution, and the ends anj 
top of the body have special facings to re. 
direct the light in the upper hemisphere 
down to the road surface. The whole of 
the lantern body hinges downwards to re. 
veal the lamp assembly. 


HEIGHT PRE-SELECTION ON 
FORK TRUCKS 


Lipton Products, Ltd., Wooburn Green, 
Bucks., have produced an attachment for 


fork lift trucks which will enable pallet | 


loading heights to be pre-selected. 

Called the Autostak, the device enables 
the forks to be set for loading or unloading 
to any number of predetermined pallet 
heights automatically, simply by pushing 
a selection button and operating the lift 
valve lever, which is held electrically until 
the selected height is reached. It consists 
of three components, an adjustable position 
sensing attachment on the truck’s mast, 
an electromagnetic lock attached to the 
existing hydraulic lift valve and a push 
button selection unit. 


TACKLING THE EFFLUENT 
PROBLEM 


An arrangement has been made between 
Head Wrightson Processes Ltd., and the 
“ Alfloc’’ Water Treatment Service of 
Imperial Chemical Industries Ltd., whereby 
the two concerns will collaborate in the 
assessment and solution of problems relet- 
ing to treatment of trade and other wastes 
before discharge to sewers or water 
courses. 

In addition, a special study will be made 
of the reuse of water within industry with 
the view to alleviating problems of water 
supply and of disposal of wastes. 


U.K. COMPANY TO MARKET 
AIRTEMP 


A British company has been formed by 
Chrysler International to expand market- 
ing throughout the United Kingdom of 
Airtemp refrigeration, air-conditioning and 
heating equipment and of Chrysler marin 
and industrial engines. 

Chrysler Airtemp Ltd., as the new Com 
pany will be called, is to operate from the 
Kew, Surrey, factory where Dodge Brothers 
(Britain) Ltd., manufactures British Dodg 
trucks. 


MORE EXPORT ORDERS 


Thomas Smith and Sons (Rodley) Lid, 
announce that from their main agents [0 
Switzerland, Bankes and Lovelace bi. 
have arrived orders for a further two “12, 
excavators and a further three | 
excavators, making nine machines in & 
From North Borneo has come a fepeél 
order for an M.E.11 truck-mounted 15-to 
crane. 

The Company's agents in New Zealand. 
The Clyde Engineering Company ° 
Wellington, have sent a further order f 
three “12” machines, which: will bring tH 
total number of Smith excavators in Ne 
Zealand to more than 170. 


~~ 
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{-STOREY OFFICE BUILDING TO BE ERECTED 
IN BRISTOL 


Contract Awarded Sir R. McAlpine 


INAL permission has just been given 
F by Bristol Planning and Public 
Works Committee for the construction 
of a 15-storey building which will be 
the headquarters of the E. S, and A. 
Robinson group of companies. 

Estimated to cost over £1m., the building 
will be erected on the site of the existing 
Robinson offices which will be demolished. 
it is expected that the site will be cleared 
within six weeks, and foundation works will 
follow immediately. The main structure 
should be up in eight months, the final 
completion being scheduled for 18 months 
fom the start of the foundations. 

The 15-storey building will rise to a 
height of over 200ft. The external cladding 
will consist of precast concrete units of 
exposed white carrara marble aggregate. 

Window frames will be of aluminium 
with double glazing to provide high 
thermal insulation. Below the 
windows will be panels of 
dark green mosaic. An _ in- 
teresting point about the 
windows is that they have been 
designed with arched heads. 

The building has been 
designed with full air con- 
ditioning. The working area 
available will be 175,000 sq. 
ft, plus a further 37,500 sq. ft. 
in the basement. 

The ground floor, which has 
a 22ft-high fully glazed en- 


trance hall, will be devoted 
solely to reception and circu- 
lation. Floors above will 
consist of offices and display 
rooms on the open plan 
system, separated by low 
partitions, 


Slightly to one side of the 
exact centre of the building, 
a reinforced concrete service 
“core” will run from basement 
to top floor. This ‘‘core” will 
contain five high-speed lifts 
for personnel, goods and fire 
services, as well as lavatories, 
Staircases and service ducts. 
_ There will be car parking 
for about 148 vehicles: 65 in 
a garage under the building, 
and 83 in open space on the 
surface. The surface car park 
has been reserved for a 


NORTHERN IRELAND’S FIRST 
£10M. MOTORWAY 


Northern Ireland’s first motorway— 
costing about £10m.—between Belfast and 
ungannon, County Tyrone, should be 
completed by 1967 and may involve the 
Construction of another bridge across the 
River Bann, Mr. R. Irwin, of the Ministry 
of Commerce told Armagh County Council 
recently, : 

Mr. Irwin said that the question of 
“ae from Armagh and Portadown had 
Ps to be decided—it was not satisfactory 
or the traffic from Armagh to pass through 
we and if the connecting spur did 
- a south of Portadown, a by-pass 
— east of the town was envisaged to 
a = up with it. This would involve 
a er bridge across the Bann, farther 
P-river, 
Phar width between the extremities of 
) Ve would be 87ft., allowing for two 
and two Tae ay a centre strip of 15ft. 
ao © 12ft. hard shoulders. The maxi- 
the Sradient would be one in 50 and 

minimum radius of bends, 2,000ft. 


site for future office development and the 
future provision of a multi-storey car park. 

In addition to, and separate from, the 
main building will be a conference hall of 
some 4,000 sq. ft. 

The floor of this hall is raised 10ft. 6in. 
above ground level on eight reinforced 
concrete pillars which are set back under- 
neath the building. The hall is linked to 
the main office building by a bridge, which 
also forms a canopy for one of the two 
main entrances. 


Architects and Contractors 


The building has been designed by the 
company’s architects department, headed by 
John E. Collins, F.R.I.B.A., M.1I.Struct.E. 
The quantity surveyor is E. T. Wraight, 
F.R.I.C.S. 

Sir Robert McAlpine and Sons, Ltd., are 
responsible for structural design and will 
be the main contractors. 
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Perspective of the new Robinson building 


DARTFORD TUNNEL FINISHINGS 
Ministry Invite Tenders 


The Ministry of Transport are now in- 
viting tenders (page 414) for various 
finishing works, including carriageways, 
footways, ventilation buildings and elec- 
tricity lighting and distribution equipment 
at Dartford Tunnel, 

Consulting engineers are Mott, Hay and 
Anderson, 9 Iddesleigh House, Caxton 
Street, Westminster, S.W.1. 


PARKING METERS IN CROYDON 


The Minister of Transport has approved 
in principle, subject to certain minor 
modifications, an application by Croydon 
Borough Council to operate 1,200 parking 
meters. The scheme is expected to start 
in October. 

Including 360 meters coming into use 
at Woolwich in May and the 890 which 
will operate in the City and Shoreditch in 
July, the Croydon scheme will bring the 
number of parking meters in London up 
to 7,850. 
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SALVATION ARMY’S NEW 
HEADQUARTERS IN LONDON 


ORK will commence next month 

on the erection of a new inter- 
national headquarters for the Salvation 
Army. at Queen Victoria Street and 
Upper Thames Street, London, E.C.4, 
at a cost of £979,670. 


The building, comprising basement and 
ground floor with five storeys about, will 
have a frontage of 220ft. to Queen Victoria 
Street and depths of 13lft. 3in. and 
108ft. 3in. to the east and west elevations 
respectively. From pavement level, the 
height of the block will be 10lft., as 
determined by the City Corporation plan- 
ning authority, and a total of 274 
separate offices will be contained in the 
building. The total floor area will be 
144,700 sq. ft. 

Reinforced concrete will form the main 
construction, externally faced with bricks 
on the rear elevation, and with stone 
facings and stone-faced piers between the 
front and end windows. Below the ground 
floor windows will be a granite plinth. On 
the eastern and western ends of the main 
frontage will be a replica of the Salvation 
Army crest and a flag staff, and over the 
main entrance the words “ The Salvation 
Army ” incised in stone. 

A feature of the building will be the 
underground assembly hall, with seating 
capacity for 300, situated beneath a 
paved pedestrian way which will give a 
vista of St. Paul’s Cathedral from the River 
Thames. Another feature is the realign- 
ment of Lambeth Hill, now taking place, to 
eventually run beneath the building. 

H. and H. M. Lidbetter, Verulam Build- 
ings, Grays Inn, London, W.C.1, are the 
architects. Harry Trinick and Partners, 11 
Old Queen Street, S.W.1, are the quantity 
surveyors, and the structural steel con- 
sultants are T. F. Burns and Partners, 25 
Victoria Street, S.W.1. 

As reported last week, Humphreys, Ltd., 
199 Knightsbridge, S.W.7, are the contrac- 
tors. 


SPEAKERS AT PLASTERING 
CONFERENCE 


At the Conference on Developments in 
Plastering arranged by the National 
Federation of Plastering Contractors to 
take place at the Connaught Rooms in 
London on June 20, the following will 
introduce the main subjects to be dis- 
cussed: 

“Mechanisation in Plastering Opera- 
tions,’ Mr. John S. Cook (Geo. Cook and 
Sons, Ltd., Cambridge); “Fire Protection 
by Plaster,” Mr. A. R. Mackay (Frederick 
Snow and Partners, consulting engineers); 
“Plaster in Modern Building,” Mr. J. S. 
Cothliff (John Cothliff, Ltd., Liverpool); 
and Mr. T. G. Bowler (James Walker 
(Architectural Decorations), Ltd., London). 

Applications for tickets should be made 
as early as possible to the N.F.P.C., 82 
New Cavendish Street, W.1. The price 
of tickets, including luncheon, is £2 2s. 
each. 


£3M. REDEVELOPMENT SCHEME 
ACCEPTED IN PRINCIPLE 


Weston-super-Mare Borough Council 
have accepted in principle a scheme drawn 
up by Chainberlain, Powell and Bon, archi- 
tects, for the comprehensive redevelop- 
ment of a six-acre site along the sea front 
at a cost exceeding £3m. 

The scheme provides for a 22-storey 
hotel, conference hall and swimming pool, 
five 12-storey blocks of flats, shops, public 
buildings and space to park more than 
500 cars. 

On part of the area the Council propose 
to erect certain buildings for their own 
use, but will offer the remaining part for 
developments. Views of private developers 
are now being sought. 
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Talking of Safety 
b 


AVE you ever been visited at your 

site by a Factory Inspector? You 
have? Well, never mind; he has a job 
to do, just as we all have. And a pretty 
gruelling job it is, too. Like most of us, 
Factory Inspectors are human, and the 
furrowed brow may signify nothing 
more than the nagging realisation that 
if all employers consistently observed 
the law he would soon be out of work 
and prematurely tending that little 
patch of wild garden behind the shrub- 
bery so thoughtfully reserved for later 
years. 

Of course, the same might be said of 
policemen or customs officers, which only 
goes to show how we tend to lump all 
categories of officialdom into one large 
class of obstructionists and cynical 
reactionaries, and we know where that 
line of thought will soon take us. 

The truth of the matter is that most 
officials whose duties are, on the face of 
it, antagonistic to the liberty of the 
individual appear to be motivated by some 
obscure hierarchy whose presence is felt 
but never actually observed, whose 
thoughts are always centred upon great 
abstractions like The Common Good. So 
remote are they, and so fortified by their 
unquestioned power, that they never have 
to be actually rude in the way we have 
to be rude sometimes if we want to get 
things done. Their commands are as 
imperious and often seemingly as un- 
reasonable as those of the haughty parents 
of pre-child-psychology days. 

“Do this,” they say. 

“Why?” we ask. 

“Because,” they say. 

“Because what?” 

“Nothing. Just because.” 

Despite anything we may believe to the 
contrary, this kind of thing simply doesn’t 
apply to Factory Inspectors. When we 
ask “Why?” in our most petulant tone 
of voice, he is liable to come right back 

“ Dragee,’”’ who is a _ practising safety 
engineer, would welcome subjects for dis- 
cussion in this column. All names of persons 
mentioned in these discussions are entirely 
fictitious. Questions of law are expressed as 
the author’s personal opinions and are not 
claimed to be authoritative.—EpDITorR. 


* DRAGEE ” 


at us with the most unanswerable informa- 
tion imaginable. 

“Because the law says so,” he will reply. 
“And because during the last six years 17 
persons were killed and two hundred were 
seriously injured simply because this par- 
ticular precaution was omitted.” 

If he is in an obliging mood, he may go 
on to point out that as a rule factory 
legislation is made only after a crop of 
accidents has actually followed the 
appearance of a specific hazard, and even 
then it may well be that every effort has 
been made to control the hazard by other 
means. If this argument fails to produce 
the respectful silence it deserves, we may 
be reminded that before the Minister of 
Labour makes any special regulations, 
notice of the proposals must be published 
so that persons affected may have an 
opportunity to raise objections, and this 
may be followed by a public inquiry. An 
inquiry has something of the formality 
and trappings of a Court of Law, but the 
atmosphere is, if anything, rather more 
gloomy and only rarely relieved by those 
well-known shafts of legal wit designed 
to rouse us from our post-luncheon torpor. 

The Factory Inspector, then, stands 
four-square upon an exceedingly well- 
reinforced foundation, but his strength 
lies in his terrifying versatility. We may 
be discussing problems dear to our own 
hearts, such as operations in compressed 
air or the effects of tying knots in sling 
chains, but we always have at the backs 
of our minds the certainty that he would 
be equally knowledgeable about the 
hazards of Herring Curing (Norfolk and 
Suffolk), Gut Scraping, Self-acting Mules, 
and Chinese Horsechair. Why, during the 
course of the next few hours he may be 
visiting the docks, with the tang of the 
sea in his nostrils, or else some dreadful 
hide factory (with a very different tang), 
making sure that the messroom is outside 
the shed in which bales of hides are 
opened (Regulation 3)—just as though a 
messroom amongst the hides would be 
tolerated in these state welfare days. 

It is this kind of versatility which we 
find so impressive, and perhaps vaguely 
frightening, for we realise that behind the 
well-mannered exterior lurks the dual face 
of a different kind of despotism: one that 
speaks the language of the lawyers; the 





“So you checked the saw this morning, did you?” 
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other which knows about the comp, 
tively homely things that happer’? 
weaving sheds and chemical works ,,, 
laundries and even on our sites, Well 


ask you. Who could resist that kind of 
person? a 
But it doesn’t end there, 


We in tht 
safety business know him as a friend” | 
need and a friend in deed. Our probjen, | 
are his problems, and when we get the § 
wrong answers—well, at least he wil] tel | 
us frankly that they are wrong. We Ofter | 
see him lecturing at safety trani. 
courses, and then we know that he! 
human, because the same things go Wrons | 
for him as they do for us. The blackboarj 
is shiny, and he breaks the chalk trying | 
to smear some intelligible message on tp ; 
The slides come on upside down and ther | 
sideways. He is interrupted by bangin: | 
noises outside the lecture room or }; 
sudden gurgles in the hot water Dipes, 
But for all that, he remains a man apy 
I fear I shall never acquire that enyjahj, | 
ease with which he grapples with the mos ! 
complex and varied problems of indust;iy 
safety, and there will be many occasion 
when, in response to my request for th | 
better observance of certain  statutoy | 
requirements, I am faced with the questio, | 
“Why?” and I can only answer: “Becays | 
That’s why.” f 
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TENDERS FOR £150,000 RAF, 
BUILDING CONTRACT 


Tenders were due to be submitted » 
Air Ministry on April 25 for new buildin 
work at Bentley Priory, Middlesex, ej 
mated to cost £150,000. 

It is understood that among the fim 
invited to tender were the following: Hy. ! 
mills (Contractors), Ltd.; W. S. Try, Ltd 
Y. J. Lovell (London), Ltd.; Kyle Stew: 
(Contractors), Ltd.; Francis Jackson (Co. 
tractors), Ltd.; Thomas Lowe and Sox 
Ltd.; W. and C. French, Ltd.; and J. M. Hil 
and Sons, Ltd. 


NEW INDUSTRIAL BUILDING 


According to provisional figures pub: 
lished last week by the Board of Trade 
development certificates under the Loc 
Employment Act, 1960, for 628 industri 
building schemes were issued during th 
first quarter of this year. 

A total area of 17,400,000 sq. ft. wa 
involved. This compares with 669 scheme 
involving 17,800,000 sq. ft. in the fourt 
quarter of last year. 


M.P.s TOUR MOTORWAYS AND 
BRISTOL 


Eleven M.P.s of the All-Party Roa 
Study Group in the House of Commo 
left London last Monday on a two-day tv 
of new roadworks and city traffic plaw 
They visited the semi-completed Birmin 
ham-Bristol Motorway at Worcester, th 
new Ross Spur Motorway, and Bris 
where city road and parking plans wet 
explained. 


“PAVING THE WAY” 


Cubitts - Fitzpatrick - Shand have (ol 
pleted a 16mm. optical sound Kodachrom 
colour film which deals entirely with 
new methods of paving constructlt! 
employed on the Doncaster By-pass ° 
tract. Featured are the laying of cemé 
bound granular base, hard shoulder 
struction with a specially adapted 1 
widener and the laying of marginal haut 

The film runs for 15 minutes, and tk 
commentary is by Frank Phillips. , 
are available on loan from Mrs. D. i 
Cubitts-Fitzpatrick-Shand, 455 Old 
Road, London, E.3. 
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CLOSURE OF SIDE STREETS ON TRAFFIC 
ENGINEERING GROUNDS 


More Power 


ORE power for local authorities to 
M close side streets on _ traffic 
engineering grounds is being sought by 
the Highways Committee of the Associ- 
ation of Municipal Corporations, _ 

An approach to the Transport Minister 
is being made following a letter from the 
Town Clerk of Portsmouth pointing out 
that it is frequently the case that in the 
older cities and towns of this country the 
main roads which carry the greater part of 
the through traffic are intersected by many 
gde streets, and that this arrangement is 
quite unsuitable for modern traffic condi- 
tions. 

According to Portsmouth Council, it is 
generally recognised by those who study 
such problems that the usefulness of a main 
road which is frequently intersected in this 
way is greatly reduced. The speed of traffic 
in the main road is considerably reduced 
and there is always a danger that the 
sudden emergence of a vehicle from one of 
the side streets will result in an accident. 
Modern highways are generally of greater 
width and one of their most important 
features is the restriction of access to the 
highway for both vehicles and pedestrians 
to a few points. 

The letter continues: ‘“ So long as local 
authorities are unable to resort to wholesale 
demolition and the construction of new 
roads of improved design, they are com- 
pelled to resort to temporary solutions 
which may at least ease the problems 
created by outdated roads. One such solu- 
tion which is thought by traffic engineers 
to have considerable value is the elimina- 
tion of some of the intersecting side streets. 

“It is not necessary for pedestrian 
access to the main road to be affected, but 
the suggestion is that the carriageway of 
the side streets should be obstructed by 
some permanent means such as the placing 
of kerb stones across the mouth of the 
carriageway.” 

In an experimental traffic scheme 
recently carried out in Portsmouth, the 
City Engineer sought to incorporate two 
such road closures and considered them to 
be an essential part of the scheme. 

He was advised, however, that in this 
case it seemed clear that it could not be 
argued under s.108 of the Highways Act, 


£4M. CARDIFF 


for Councils ? 


1959, that the streets were unnecessary as 
there were houses on either side with 
access to it, or that they could be diverted 
to make them nearer or more commodious 
to the public, as this was not the case. 
Neither could the closure be said to be 
necessary to enable development to be 
carried out within s.49 of the Town and 
Country Planning Act, 1947. 

By contrast, the Minister of Transport 
has powers to stop up, divert, improve, 
raise, lower or otherwise alter a highway 
that crosses or enters the route of a trunk 
road or a_ special road by virtue of 
ss. 9 (1) (a) (i) and 13 (1) (c) (i) of the 
Highways Act, 1959, provided that he is 
satisfied that another reasonably convenient 
route is available or will be provided before 
the highway is stopped up. 


Strong Case Exists 


Portsmouth Town Clerk says it seems to 
the City Council that local highway authori- 
ties, especially those with traffic problems 
in central urban areas, have just as great 
a need for these powers as the Minister 
has in the case of trunk and special roads. 
They feel that a strong case exists for giving 
them such a power in the interests of road 
safety. 

Commenting on this, the Association’s 
Highways Committee say the A.M.C. asked 
for the power sought by Portsmouth during 
the passage of the Road Traffic and Roads 
Improvement Bill and though no provision 
was included in the Bill the Minister was 
understood to be sympathetic to the 
suggestion that local authorities should 
have similar power to that which was now 
given to the Minister under s. 9 of the Act. 

Section 9 (1) (b) of the Act reads as 
follows: The Minister may authorise or 
require the highway authority for any such 
road to place in the carriageway such 
bollards or other obstructions as he con- 
siders appropriate for preventing the 
passage of vehicles, or vehicles of any class 
or description, at any point at which their 
passage (whether in either direction or in 
one direction only) is prohibited by such 
regulations as aforesaid, and to maintain or 
light such obstructions. 

The Committee reiterate their opinion 
that general legislation should be intro- 
duced on the lines of this section. 


BYPASS PLANS 


Scheme includes 28 Bridges 


PLANS are now being prepared by 

Cardiff City Surveyor’s Department 
for the proposed £4m. Eastern Avenue 
motorway bypass. 

Six miles in length, the bypass will com- 
mence at a three-tier £450,000 flyover junc- 
tion at the North Road and Western 
Avenue, It will cross the Rhymney River 
by a bridge south of Llanederyn, to cost 
about £136,000, and will be carried over 
the southern end of Roath Park, between 
Lake Road West and Lake Road East, by a 
£255,000 viaduct on V-shaped prestressed 
concrete supports. A total of 28 bridges 
Will be constructed for the scheme. 


£3m. Inner Ring Road 


ny City Council’s Public Works and 
own Planning Committee have approved 
pln for a new inner ring road, the cost 
th Which is estimated at £3m. Involving 
the construction of three bridges over the 
ae Taff, the scheme provides for a 
z €n road across Cathays Park from the 
nn end of The Parade to link with 
rustle Road, and an elevated road from a 
w river bridge at Wood Street as far 


as Bute Terrace. A pedestrian shopping 
precinct would be created in Queen Street 
between The Friary and Park Place. 

Work will not commence on this scheme 
before the completion of the Eastern 
Avenue bypass, which is not expected to 
be in operation until 1966. 


INDUS BASIN LINK CANAL 


Tenders from approved contractors are 
expected to be invited in May by the West 
Pakistan Water and Power Development 
Authority for construction of the Trimmu- 
Sidhnai link canal, part of the Indus Basin 
Settlement Plan. It is hoped to place the 
contract in September. 

The canal, which will be 44 miles long, 
will extend from Trimmu on the Chenab 
River to near Sidhnai on the Ravi River. 
It will involve 20m. cu. yd. of excavation, 
construction of regulators, bridges, aque- 
ducts and other structures. Tipton and 
Kalmbach, Inc., P.O. Box 589, Lahore, 
West Pakistan, are the consulting 
engineers. 
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OFFICE BLOCK ON MILLION 
POUND ACRE SITE 


A NEW office and shop development is to 
414 commence immediately on the site of 
the former Holy Trinity Church, Hounslow, 
Middx., which has been acquired for the 
Bernard Sunley Investment Trust. 

The acquisition of this 17,000 sq. ft. site 
is considered to be one of the most im- 
portant property transactions of its kind 
over the past few years, being the equival- 
ent of approximately £1,000,000 per acre. 

It is understood that the site will 
be developed as a block, comprising 
14,000 sq. ft. of office accommodation on 
two floors, surmounting eight shops. The 
main contractors are Bernard Sunley and 
Sons, and the entire development should 
be completed by early in 1962. 


DUCT WORK GROUP’S ANNUAL 
MEETING 


_Problems associated with the erection of 
high velocity air systems was one of the 
matters considered at the recent annual 
general meeting of the Duct Work Group 
of the Association of Heating, Ventilating 
and Domestic Engineering Employers. 

A draft specification covering the method 
of installing circular section duct work for 
high velocity air systems was approved in 
principle, and it is hoped that this speci- 
fication will be finalised and published in 
the not too distant future. It is then pro- 
posed to prepare a similar specification for 
rectangular duct work. 

Mr. G. Bishop was elected chairman of 
the Group and representative on the 
Association Council for the coming year. 
Mr. G. A. Manwood was elected vice- 
chairman. 


BUILDING CENTRE 
INFORMATION SHEETS 


The Manchester Building Centre has 
published the first of a series of information 
sheets on the services which it offers. 

These are interesting in themselves as 
they show the use of the international 
standard size paper, A.4, which is now 
being used by an increasing number of 
manufacturers for their trade literature. 

The layout of the sheets has been 
planned so that they can be read easily 
and relevant facts looked up quickly. One 
sheet describes the lecture room and the 
other the council room. Both are rooms 
which can be made available to exhibitors 
and professional societies concerned with 
building. 

Copies of the leaflets can be obtained 
from the Manchester Building Centre, 115 
Portland Street, Manchester, 1. 


DRY LINING HOUSE INTERIORS 


“Dry Lining House Interiors,” a new film 
produced by the Building Research Station 
in co-operation with the Gypsum Develop- 
ment Association, was given its first show- 
ing at the recent annual film show arranged 
by the London Master Builders Association. 

The film may be borrowed free of charge 
after May 1 from the Film Officer, Ministry 
of Works, Abell House, John Islip Street, 
London, S.W.1. 


MATERIALS GROUP OFFICERS 


Mr, W. E. Golding has been appointed 
chairman of the Road and _ Building 
Materials Group of the Society of Chemical 
Industry. 

Other officers appointed include: Vice- 
chairman and recorder (building materials), 
Mr. A. H. Thorneloe; treasurer, Mr. J. C 
Warr; recorder (road materials), Mr. D. H. 
Mathews; publications officer, Mr. J. H. 
Nicholas; and secretary, Mr. H. M. Snashall. 








466 


THE CONTRACT JOURNAL 


Talking of Safety 
b 


“AVE you ever been visited at your 
site by a Factory Inspector? You 
have? Well, never mind; he has a job 
to do, just as we all have. And a pretty 
gruelling job it is, too. Like most of us, 
Factory Inspectors are human, and the 
furrowed brow may signify nothing 
more than the nagging realisation that 
if all employers consistently observed 
the law he would soon be out of work 
and prematurely tending that little 
patch of wild garden behind the shrub- 
bery so thoughtfully reserved for later 
years. 

Of course, the same might be said of 
policemen or customs officers, which only 
goes to show how we tend to lump all 
categories of officialdom into one large 
class of obstructionists and _ cynical 
reactionaries, and we know where that 
line of thought will soon take us. 

The truth of the matter is that most 
officials whose duties are, on the face of 
it, antagonistic to the liberty of the 
individual appear to be motivated by some 
obscure hierarchy whose presence is felt 
but never actually observed, whose 
thoughts are always centred upon great 
abstractions like The Common Good. So 
remote are they, and so fortified by their 
unquestioned power, that they never have 
to be actually rude in the way we have 
to be rude sometimes if we want to get 
things done. Their commands are as 
imperious and often seemingly as un- 
reasonable as those of the haughty parents 
of pre-child-psychology days. 

“Do this,” they say. 

“Why?” we ask. 


“Because,” they say. 
“Because what?” 
“Nothing. Just because.” 


Despite anything we may believe to the 
contrary, this kind of thing simply doesn’t 
apply to Factory Inspectors. When we 
ask “Why?” in our most petulant tone 
of voice, he is liable to come right back 

“ Dragee,” who is a_ practising safety 
engineer, would welcome subjects for dis- 
cussion in this column. All names of persons 
mentioned in these discussions are entirely 
fictitious. Questions of law are expressed as 
the author’s personal opinions and are not 
claimed to be authoritative.—EDITOR. 


* DRAGEE” 


at us with the most unanswerable informa- 
tion imaginable. 

“Because the law says so,” he will reply. 
“And because during the last six years 17 
persons were killed and two hundred were 
seriously injured simply because this par- 
ticular precaution was omitted.” 

If he is in an obliging mood, he may go 
on to point out that as a rule factory 
legislation is made only after a crop of 
accidents has actually followed the 
appearance of a specific hazard, and even 
then it may well be that every effort has 
been made to control the hazard by other 
means. If this argument fails to produce 
the respectful silence it deserves, we may 
be reminded that before the Minister of 
Labour makes any special regulations, 
notice of the proposals must be published 
so that persons affected may have an 
opportunity to raise objections, and this 
may be followed by a public inquiry. An 
inquiry has something of the formality 
and trappings of a Court of Law, but the 
atmosphere is, if anything, rather more 
gloomy and only rarely relieved by those 
well-known shafts of legal wit designed 
to rouse us from our post-luncheon torpor. 

The Factory Inspector, then, stands 
four-square upon an exceedingly well- 
reinforced foundation, but his strength 
lies in his terrifying versatility. We may 
be discussing problems dear to our own 
hearts, such as operations in compressed 
air or the effects of tying knots in sling 
chains, but we always have at the backs 
of our minds the certainty that he would 
be equally knowledgeable about the 
hazards of Herring Curing (Norfolk and 
Suffolk), Gut Scraping, Self-acting Mules, 
and Chinese Horsechair. Why, during the 
course of the next few hours he may be 
visiting the docks, with the tang of the 
sea in his nostrils, or else some dreadful 
hide factory (with a very different tang), 
making sure that the messroom is outside 
the shed in which bales of hides are 
opened (Regulation 3)—just as though a 
messroom amongst the hides would be 
tolerated in these state welfare days. 

It is this kind of versatility which we 
find so impressive, and perhaps vaguely 
frightening, for we realise that behind the 
well-mannered exterior lurks the dual face 
of a different kind of despotism: one that 
speaks the language of the lawyers; the 





“So you checked the saw this morning, did you?” 
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other which knows about 
tively homely 
weaving sheds and chemical works 

laundries and even on our sites, Weil 
ask you. Who could resist that kind * 


the Compara. 


person? 
But it doesn’t end there. We in the 
safety business know him as a friend in 


need and a friend in deed. Our ; 
are his problems, and when ae 
wrong answers—well, at least he will tel 
us frankly that they are wrong. We often 
see him lecturing at safety training 
courses, and then we know that he : 
human, because the same things go weane 
for him as they do for us. The blackboard 
is shiny, and he breaks the chalk tryin 
to smear some intelligible message on to it 
The slides come on upside down and then 
sideways. He is interrupted by bangin 
noises outside the lecture room or by 
sudden gurgles in the hot water Pipes ’ 

But for all that, he remains a man apart 
I fear I shall never acquire that enviable 
ease with which he grapples with the Most 
complex and varied problems of industria) 
safety, and there will be many occasions 
when, in response to my request for the 
better observance of certain Statutory 
requirements, I am faced with the question 
“Why?” and I can only answer: “Because 
That’s why.” 


TENDERS FOR £150,000 R.AF, 
BUILDING CONTRACT 


Tenders were due to be submitted t 
Air Ministry on April 25 for new building 
work at Bentley Priory, Middlesex, esti. 
mated to cost £150,000. 

It is understood that among the firms 
invited to tender were the following: Hay. 
mills (Contractors), Ltd.; W. S. Try, Ltd, 
Y. J. Lovell (London), Ltd.; Kyle Stewart 
(Contractors), Ltd.; Francis Jackson (Con- 
tractors), Ltd.; Thomas Lowe and Sons, 
Ltd.; W. and C. French, Ltd.; and J. M. Hill 
and Sons, Ltd. 


NEW INDUSTRIAL BUILDING 


According to provisional figures pub- 
lished last week by the Board of Trade, 
development certificates under the Local 
Employment Act, 1960, for 628 industrial 
building schemes were issued during the 
first quarter of this year. 

A total area of 17,400,000 sq. ft. was 
involved. This compares with 669 schemes 
involving 17,800,000 sq. ft. in the fourth 
quarter of last year. 


M.P.s TOUR MOTORWAYS AND 
BRISTOL 


Eleven M.P.s_ of 
Study Group in the House of Commons 
left London last Monday on a two-day tou! 
of new roadworks and city traffic plans 
They visited the semi-completed Birming- 
ham-Bristol Motorway at Worcester, the 
new Ross Spur Motorway, and Bristol 
where city road and parking plans were 
explained. 


“PAVING THE WAY” 


Cubitts - Fitzpatrick - Shand have cof 
pleted a 16mm. optical sound Kodachrome 
colour film which deals entirely with the 
new methods of paving construction 
employed on the Doncaster By-pass 0m 
tract. Featured are the laying of cemett 
bound granular base, hard shoulder con 
struction with a specially adapted 7 
widener and the laying of marginal haunei. 


The film runs for 15 minutes, and the 


commentary is by Frank Phillips. Copies 
are available on loan from Mrs. D. oo 


Cubitts-Fitzpatrick-Shand, 455 Old 
Road, London, E.3. 
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CLOSURE OF SIDE STREETS ON TRAFFIC 
ENGINEERING GROUNDS 


More Power for Councils ? 


ORE power for local authorities to 
IM close side streets on_ traffic 
engineering grounds is being sought by 
the Highways Committee of the Associ- 
ation of Municipal Corporations. 

An approach to the Transport Minister 
is being made following a letter from the 
Town Clerk of Portsmouth pointing out 
that it is frequently the case that in the 
older cities and towns of this country the 
main roads which carry the greater part of 
the through traffic are intersected by many 
side streets, and that this arrangement is 
quite unsuitable for modern traffic condi- 
tions. 

According to Portsmouth Council, it is 
generally recognised by those who study 
such problems that the usefulness of a main 
road which is frequently intersected in this 
way is greatly reduced. The speed of traffic 
in the main road is considerably reduced 
and there is always a danger that the 
sudden emergence of a vehicle from one of 
the side streets will result in an accident. 
Modern highways are generally of greater 
width and one of their most important 
features is the restriction of access to the 
highway for both vehicles and pedestrians 
to a few points. 

The letter continues: “So long as local 
authorities are unable to resort to wholesale 
demolition and the construction of new 
roads of improved design, they are com- 
pelled to resort to temporary solutions 
which may at least ease the problems 
created by outdated roads. One such solu- 
tion which is thought by traffic engineers 
to have considerable value is the elimina- 
tion of some of the intersecting side streets. 

“It is not necessary for pedestrian 
access to the main road to be affected, but 
the suggestion is that the carriageway of 
the side streets should be obstructed by 
some permanent means such as the placing 
of kerb stones across the mouth of the 
carriageway.” 

In an experimental traffic scheme 
recently carried out in Portsmouth, the 
City Engineer sought to incorporate two 
such road closures and considered them to 
be an essential part of the scheme. 

He was advised, however, that in this 
case it seemed clear that it could not be 
argued under s.108 of the Highways Act, 


1959, that the streets were unnecessary as 
there were houses on either side with 
access to it, or that they could be diverted 
to make them nearer or more commodious 
to the public, as this was not the case. 
Neither could the closure be said to be 
necessary to enable development to be 
carried out within s.49 of the Town and 
Country Planning Act, 1947. 

By contrast, the Minister of Transport 
has powers to stop up, divert, improve, 
raise, lower or otherwise alter a highway 
that crosses or enters the route of a trunk 
road or a_ special road by virtue of 
ss. 9 (1) (a) (i) and 13 (1) (c) (i) of the 
Highways Act, 1959, provided that he is 
satisfied that another reasonably convenient 
route is available or will be provided before 
the highway is stopped up. 


Strong Case Exists 


Portsmouth Town Clerk says it seems to 
the City Council that local highway authori- 
ties, especially those with traffic problems 
in central urban areas, have just as great 
a need for these powers as the Minister 
has in the case of trunk and special roads. 
They feel that a strong case exists for giving 
them such a power in the interests of road 
safety. 

Commenting on this, the Association’s 
Highways Committee say the A.M.C. asked 
for the power sought by Portsmouth during 
the passage of the Road Traffic and Roads 
Improvement Bill and though no provision 
was included in the Bill the Minister was 
understood to be sympathetic to the 
suggestion that local authorities should 
have similar power to that which was now 
given to the Minister under s. 9 of the Act. 

Section 9 (1) (b) of the Act reads as 
follows: The Minister may authorise or 
require the highway authority for any such 
road to place in the carriageway such 
bollards or other obstructions as he con- 
siders appropriate for preventing the 
passage of vehicles, or vehicles of any class 
or description, at any point at which their 
passage (whether in either direction or in 
one direction only) is prohibited by such 
regulations as aforesaid, and to maintain or 
light such obstructions. 

The Committee reiterate their opinion 
that general legislation should be intro- 
duced on the lines of this section. 


£4M. CARDIFF BYPASS PLANS 
Scheme includes 28 Bridges 


PLANS | are now being prepared by 

Cardiff City Surveyor’s Department 
for the proposed £4m. Eastern Avenue 
motorway bypass. 

Six miles in length, the bypass will com- 
mence at a three-tier £450,000 flyover junc- 
tion at the North Road and Western 
Avenue. It will cross the Rhymney River 
by a bridge south of Llanederyn, to cost 
about £136,000, and will be carried over 
the southern end of Roath Park, between 
lake Road West and Lake Road East, by a 
£255,000 viaduct on V-shaped prestressed 
Concrete supports. A total of 28 bridges 
will be constructed for the scheme. 


£3m. Inner Ring Road 

The City Council’s Public Works and 
own Planning Committee have approved 
ome for a new inner ring road, the cost 
in which is estimated at £3m. Involving 
Re Construction of three bridges over the 
ae Taff, the scheme provides for a 
. €n road across Cathays Park from the 
on end of The Parade to link with 
nastle Road, and an elevated road from a 
¢w river bridge at Wood Street as far 


as Bute Terrace. A pedestrian shopping 
precinct would be created in Queen Street 
between The Friary and Park Place. 

Work will not commence on this scheme 
before the completion of the Eastern 
Avenue bypass, which is not expected to 
be in operation until 1966. 


INDUS BASIN LINK CANAL 


Tenders from approved contractors are 
expected to be invited in May by the West 
Pakistan Water and Power Development 
Authority for construction of the Trimmu- 
Sidhnai link canal, part of the Indus Basin 
Settlement Plan. It is hoped to place the 
contract in September. 

The canal, which will be 44 miles long, 
will extend from Trimmu on the Chenab 
River to near Sidhnai on the Ravi River. 
It will involve 20m. cu. yd. of excavation, 
construction of regulators, bridges, aque- 
ducts and other structures. Tipton and 
Kalmbach, Inc., P.O. Box 589, Lahore, 
West Pakistan, are the consulting 
engineers. 
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OFFICE BLOCK ON MILLION 
POUND ACRE SITE 


A NEW office and shop development is to 
44 commence immediately on the site of 
the former Holy Trinity Church, Hounslow, 
Middx., which has been acquired for the 
Bernard Sunley Investment Trust. 
_ The acquisition of this 17,000 sq. ft. site 
is considered to be one of the most im- 
portant property transactions of its kind 
over the past few years, being the equival- 
ent of approximately £1,000,000 per acre. 
It is understood that the site will 
be developed as a block, comprising 
14,000 sq. ft. of office accommodation on 
two floors, surmounting eight shops. The 
main contractors are Bernard Sunley and 
Sons, and the entire development should 
be completed by early in 1962. 


DUCT WORK GROUP’S ANNUAL 
MEETING 


_Problems associated with the erection of 
high velocity air systems was one of the 
matters considered at the recent annual 
general meeting of the Duct Work Group 
of the Association of Heating, Ventilating 
and Domestic Engineering Employers. 

A draft specification covering the method 
of installing circular section duct work for 
high velocity air systems was approved in 
principle, and it is hoped that this speci- 
fication will be finalised and published in 
the not too distant future. It is then pro- 
posed to prepare a similar specification for 
rectangular duct work. 

Mr. G. Bishop was elected chairman of 
the Group and representative on the 
Association Council for the coming year. 
Mr. G. A. Manwood was elected vice- 
chairman. 


BUILDING CENTRE 
INFORMATION SHEETS 


The Manchester Building Centre has 
published the first of a series of information 
sheets on the services which it offers. 

These are interesting in themselves as 
they show the use of the international 
standard size paper, A.4, which is now 
being used by an increasing number of 
manufacturers for their trade literature. 

The layout of the sheets has been 
planned so that they can be read easily 
and relevant facts looked up quickly. One 
sheet describes the lecture room and the 
other the council room. Both are rooms 
which can be made available to exhibitors 
and professional societies concerned with 
building. 

Copies of the leaflets can be obtained 
from the Manchester Building Centre, 115 
Portland Street, Manchester, 1. 


DRY LINING HOUSE INTERIORS 


“Dry Lining House Interiors,” a new film 
produced by the Building Research Station 
in co-operation with the Gypsum Develop- 
ment Association, was given its first show- 
ing at the recent annual film show arranged 
by the London Master Builders Association. 

The film may be borrowed free of charge 
after May 1 from the Film Officer, Ministry 
of Works, Abell House, John Islip Street, 
London, S.W.1. 


MATERIALS GROUP OFFICERS 


Mr. W. E. Golding has been appointed 
chairman of the Road and Building 
Materials Group of the Society of Chemical 
Industry. 

Other officers appointed include: Vice- 
chairman and recorder (building materials), 
Mr. A. H. Thorneloe; treasurer, Mr. J. C. 
Warr; recorder (road materials), Mr. D. H. 
Mathews; publications officer, Mr. J. H. 
Nicholas; and secretary, Mr. H. M. Snashall. 
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FOR THE DIARY 


April 28 
Annual dinner and dance of the Building 
Surveyors Institute, Waldorf Hotel, London. 
Annual general meeting of the Derbyshire 
branch. of the Contractors’ Mechanical 
Plant Engineers, Station Hotel, Chesterfield. 


7.30 p.m. 

May 2 
Annual general meeting of the Manchester 
and _ District branch of the Contractors’ 
Mechanical Plant Engineers, Woodcourt 
Hotel, Brooklands Road, Sale. 7.30 p.m. 


Meeting of the Institution of Civil Engineers, 
Great George Street, London, S.W.1. “New 
Tunnels near Potters Bar in the Eastern 
Region of British Railways,” by A. K. Terris 


and H. D. Morgan. 
May 3 
Summer meeting of the Institution of 


Water Engineers, Buxton. May 3-5. 


Railway Modernisation Conference, London, 
arranged jointly by the Institutions of Civil, 
Mechanical and Electrical Engineers. May 3 
and 

Annual general meeting of the North West 
branch of the Contractors’ Mechanical Plant 


Engineers, Club Ship “Landfall,” Canning 
Dock, Pierhead, Liverpool. 7.30 p.m. 

May 4 
Annual general meeting of the London 


branch of the Contractors’ Mechanical Plant 
Engineers, Hendon Way Hotel, Hendon Way, 
N.W.4. 


Federation ot Master Builders 
Region tour to East and West Berlin and 
Hamburg. May 4-11. 


May 5 
Meeting of the Illuminating Engineering 
Society, Peebles Hydro, Peebles, Scotland. 
May 5-7. 


May 8 
Half-yearly meeting of the National 
Federation of Roofing Contractors, Bourne- 
mouth. May 8-10. 

May 9 
Meeting of the Institution of Civil Engineers, 
Great George Street, London, S.W.1. “Auck- 
land Harbour Bridge,” by G. Roberts and 
O. A. Kerensky, who will discuss the design, 
and H. Shirley Smith and J. F. Pain, who 
will discuss the construction. 
Annual general meeting _of 
Institute of British Architects, 
Place, London. 6 p.m. 


May ll 


Joint meeting of the Institution of Civil 
Engineers with the Institute of Landscape 
Architects at Great George Street, London, 
S.W.1l. “Collaboration between Engineers 
and Landscape Architects,” by C. S. Chettoe 
and G. A. Jellicoe. 


the Royal 
Portland 


London 


May 13 
Summer dance of the London branch of the 
Contractors’ Mechanical Plant Engineers, 
Hendon Way Hotel, Hendon Way, N.W.4. 
7.30 p.m. 


May 16 
Meeting of the Institution of Civil Engineers, 
Great George Street, London, S.W.1l. “St. 


Lawrence Power Project — Hydraulic Fea- 
tures,” by O. Holden. 

May 18 
Annual dinner of the Institution of Civil 
Engineers. 

May 24 
Institute of Quarrying sixth short course 


“Transportation of Materials.” Ashorne Hili 
Conference Centre. May 24-27. 


May 25 


Annual general meeting and luncheon of 
the British Granite and Whinstone Federa- 
tion. 


Annual general meeting of the Institution of 
Structural Engineers, 11 Upper Belgrave 
Street, London, S.W.1. 


Visit of the Institute of Sewage Purification 
(Metropolitan and Southern Branch) to 
British Sugar Corporation, Peterborough, 
followed by a joint visit with members 
from the Midlands Branch to Peterborough 
Sewage Works. 


May 29 
Annual general meeting of the Hants. and 
Sussex branch of the Contractors’ 
Mechanical Plant Engineers, Black Dog Inn, 
Emsworth, 7.30 p.m. 


Summer meeting of the Eastern Federation 
of Building Trades Employers, Clacton-on 
Sea. May 29-31. 
International Road Tar Conference, Harro- 
gate. May 29-31. 

May 30 ; Beary 
Unwin Memorial Lecture at the Institution 
of Civil Engineers, Great George Street, 
London, S.W.1. “The Work of the Institu- 
tion’s Research Committee,” by Prof. J. F. 
Baker. 

june I 
Yerbury Foundation Lecture at the R.I.B.A.,, 


66 Portland Place, London, W.1l. 6 p.m. 
“Automation and Architecture—The Con- 
tribution of the Designer to Management 


Efficiency,” by Gordson Friesen, F.A.C.H.A. 


June 5 
Annual general meeting of Corporate 
Members of Institute of Public Cleansing. 
Music Hall, Aberdeen, 8 p.m. 


Federation of Master Builders’ National 
luncheon and annual general meeting, 
Connaught Rooms, London. 1 p.m. (Tenta- 
tive date.) 


RAILWAY MODERNISATION CONFERENCE 
IN LONDON 


HE first comprehensive account of the 

engineering work involved in the plan 

for the modernisation of British Railways 

will be presented at the Railway Modernisa- 

tion Conference at the Institution of Civil 
Engineers in London on May 3-4. 


The conference, to which many over- 
seas railway representatives will be com- 
ing, has been arranged jointly by the 
Institution of Civil Engineers, the Institu- 
tion of Mechanical Engineers and the 
Institution of Electrical Engineers. 

Mr. R. C. Bond (technical adviser, 
B.T.C.), who presents the introductory 
Paper among five for discussion, will tell 
those present that “notwithstanding the 
growth of road transport, railways have a 
vital part to play and will remain an 
essential element of national transport re- 
sources for so long as can be foreseen.” He 
surveys in broad outline the engineering 
activities upon which the whole modernisa- 
tion plan depends. 

The four other authors 
Smith (chief civil engineer, 


Mr. M. G. R. 
Western 


Region), Mr. J. F. Harrison (chief mechani- 
cal engineer, B.T.C.), Mr. S. B. Warder 
(chief electrical engineer, B.T.C.), and Mr. 
J. F. H. Tyler (chief signal and telecom- 
munications engineer, Southern Region) 
will concentrate in greater detail upon 
their principal fields of railway engineer- 
ing. 


Conference Exhibition 


In connection with the conference the 
British Transport Commission are arrang- 
ing an exhibition at the Institution of 
Civil Engineers. 


TRAFFIC ENGINEERING GROUP 
PROPOSED 


Under the auspices of the Institution of 
Civil Engineers, a meeting will be held 
tomorrow in Queen’s University (Engineer- 
ing Department), Belfast, to consider 
establishing a traffic engineering group for 
Northern Ireland. 
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June 6 
Annual conference of the Institute : 
Cleansing, Aberdeen. June = of Public 
June 7 


Annual dinner and dance of the Reinforced 
ce 


Concrete Assn., Dorchester Hotel, London 
June 8 

Meeting of the London branch of 

tractors’ Mechanical Plant Bonnet 


Hendon Way Hotel, Hendo 
7.30 p.m. n Way, N.Wa, 


June 9 
Half-yearly meeting of the y : 
Federation of Building Trades Bagi 
Scarborough. June 9-11. s, 


Southern Counties branch of the 
tors’ Mechanical Plant Engineers, 
Social at Crown Hotel, 
7.30 p.m. 


Contrac. 


Dance. 
Morden, Surrey, 


June 13 


Annual conference of the Institution of 
Municipal Engineers, Brighton. June 13-17. 


Annual general meeting of the Institut 
Wal seneré Mf 0 
of Civil Engineers, Great George Street 
London, S.W.1. : 
June 14 
Annual general meeting of the Reinforced 
Conrete Assn., London, 
Building and Public Works Exhibition, 
Castle Bromwich, Birmingham, June 14-24 
June 15 
International Construction Equipment Ey. 
hibition, Crystal Palace, London. June 15-24, 
June 16 


Dinner of the Contractors’ Mechanical Plant 
Engineers, Coventry Street Corner House, 
London. 


June 19 
Annual conference and annual general 
meeting of the Institute of Sewage Puri- 
fication, Brighton. June 19-23, 


Summer Meeting of the Institution of 
Mechanical Engineers, Glasgow. 


June 21 
Official visit to Switzerland by members of 
the Eastern Federation of Building Trades 
Employers. June 21-July 5. 


Conversazione at the Institution of Civil 
Engineers, Great George Street, London, 
S.W.1. 

June 28 


“Architecture Today” Exhibition. organised 
jointly by R.I.B.A. and Arts Council of 


Great Britain, at 4 St. James’s Square, 
London, S.W.1. June 28-July 29. 

July 3 ; 
International Union of Architects Con- 


gress, London, July 3-7. 


NEARLY £3M. SAVED BY 
INCREASED EFFICIENCY 


A saving of nearly £3,000,000 in fuel 
costs was made by the Central Electricity 
Generating Board during 1960, due to 
improved efficiency of the generating 
plant. f 

The overall average thermal efficiency of 
the power stations operated by the Board 
was 26.71 per cent. during the 12 months of 
1960, compared with 26.36 per cent. for the 

revious year. tre 
: Ainedk ennthied of the 102,891 million 
units supplied from all stations was Pro 
vided by the 20 most efficient stations 
These stations had an average efficiency © 
31.49 per cent. 


LOANS SANCTIONED 


The Minister of Housing and Locil 
Government sanctioned the following loans 
to local authorities in England and = 
during the quarter ended March 31, 1961: 
Housing (land, dwellings, roads, sewers; 
etc.) and advances and grants under Hss. 
and S.D.A. Acts, £107,745,925; sewerage 
and sewage disposal, £12,923,171; ar 
supplies, £8,173,049; highways, £3,933,817; 
public lighting, £1,254,205. 
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NATIONAL FEDERATION OF BUILDERS’ 
AND PLUMBERS’ MERCHANTS 


First Meeting of New Body 


HE first meeting of the council of the 

National Federation of Builders’ 
and Plumbers’ Merchants took place in 
London recently. 

The Federation is a new body formed 
by the Amalagation of the Building In- 
dustry Distributors and the British Federa- 
tion of Plumbers’ Merchants. Mr. K. J. 
Fisher, chairman and managing director of 
Sharpe and Fisher, Ltd., Cheltenham, the 
outgoing president of B.I.D., was re-elected 
unopposed, and thereby becomes the first 
president of the new group. 

Other officers elected were: Mr. G. 
Wheeler, managing director of George 
Freeman, Ltd., Brighton, Mr. R. Wragg, 
managing director of Richard: Wragg, Ltd., 
Sheffield, and Mr. J. H. Perrin, of William 
Bernard, Ltd., as vice-presidents; and Mr. 
E, M. Tatlow, managing director of W. B. 
Tatlow and Sons, Ltd., Wolverhampton, as 
honorary treasurer. 


Minister’s Address 


Tribute to the part played by distribu- 
tors of building materials in achieving price 
stability and evening out fluctuations in 
supply and demand was paid by the Minis- 
ter of Works, Lord John Hope, at the first 
council luncheon of the Federation. 

The Minister said: “If you think of 
74,000 building firms employing less than 
ten people with their innumerable require- 
ments, and if one imagines all these small 
firms trying to obtain their requirements 
direct from the producers, then it is very 
easy to see the opportunities for ineffici- 
ency and muddle which exist. To prevent 
this muddle, we need between the small 
builders and the producers—a channel. 

“I think the functions of this channel 
can be considered under two headings,” 
he continued. “The first is to provide the 
right quantity of materials at the right 
time at the right price and the second is 
to encourage by information and advice 
improved methods of meeting builders’ 
requirements. 

“If | were to say that the function of 
merchants is, by holding stocks, to even 
out fluctuations in the balance of supply 
and demand, this would be a platitude. 
This function requires, of course, a cer- 
tain shrewdness in business forecasting. In 
this I would not presume to advise you, 
whose daily study this is. You will have 
seen the economic survey which was pub- 
lished as a White Paper and you will 
have noted that the demand on the 





EXPORT CENTRE FOR TOP 
MANAGEMENT 


A residential centre for export studies is 
being opened in June for top management 
at Sundridge Park, Kent. 

Organised by the Sundridge Park 
Management Centre, in consultation with 
a special advisory panel set up by the 
Federation of British Industries, it will 
provide intensive training at top level for 
Britain's exporting firms. 
pe courses will last for three weeks and will 
th repeated at regular intervals throughout 
ne year; they will be mainly intended for 
‘xport directors and senior executives 
Concerned with the promotion of exports. 
cont beets of the development and 
vlna of exports will be covered, the 
cml és and techniques discussed being 
came applicable to both large and small 
* Sations handling products ranging 

m Capital equipment to consumer goods. 
pjeniduitries Should be addressed to the 


Director, Sundridge Park Management 
tntre, Bromley, Kent. 


investment industries in 1961 is expected 
to be even heavier than in 1960. 

“IT think you can feel some confidence 
that as far ahead as can be seen your 
problems will be in obtaining all the 
supplies you require rather than in dispos- 
ing of your stocks. I would only add to 
this that the brickmaking industry have 
expanded their capacity and should be 
capable of an even larger output in 1961 
than in 1960. So should the block manu- 
facturers. Increased supplies of cement 
will also be available. 


Principal Anxiety 


“In such a period of vigorous demand 
the principal anxiety before us all must 
be the danger of an inflationary rise in 
costs and prices. I remain convinced that 
the firm price tendering arrangements 
adopted by public bodies for building and 


civil engineering contracts—and widely 
followed by other building owners—are a 
valuable protection against inflation. I am 


aware of the strains and difficulties which 
this can involve, especially where building 
owners fail to meet their part of the bar- 
gain by full advance planning, and I know 
what a valuable contribution to price 
stability has been made in many cases by 
building materials suppliers. 

“The second way in which I suggested 
your members have an important part to 
play,” said the Minister, “is by the dis- 
semination of technical information and 
advice on building materials and fitments. 
It is obviously impossible for the principal 
of a small building firm to keep himself 
fully informed about all developments in 
materials and components. Both in the dis- 
semination of trade literature and in the 
discussion of his problems with him you 
have an opportunity to help here. 


Improved Materials 


“There are improved materials in which 
I am interested because they provide an 
opportunity to reduce building costs—the 
V.5 hollow brick is one of these, and I am 
also very much concerned about the dis- 
tribution of technical information to the 
building industry, particularly to the 
smaller firms. The work which your 
association has done in co-operation with 
a number of bodies, including my Depart- 
ment, both in the standardisation of 
materials and in the standardisation of 
trade catalogues is making a valuable con- 
tribution, and I should like to offer every 
encouragement to this work.” 


PROFITABLE USES OF CAPITAL 


Sir Frank Lee, G.C.M.G., K.C.B., joint 
permanent secretary to the Treasury, will 
open a one-day conference on “ Profitable 
Uses of Capital” that is being organised 
by the British Institute of Management in 
London on Tuesday, May 30. 

Papers will be given by: Mr. F. C. de 
Paula, T.D., F.C.A., F.C.W.A., on “ Plan- 
ning Capital Expenditure ”; Mr. F. J. Young, 
C.A., F.C.W.A., financial director and 
secretary, The Steel Company of Wales Ltd., 
on “ Controlling Capital Expenditure ”; Mr. 
A. T. Oram, F.C.A., The British Oxygen Co. 
Ltd., on “ Return on Capital Employed ”; 
and Mr. J. E. Wall, O.B.E., managing 
director, Electric and Musical Industries 
Ltd., on “ Diversification or Concentration.” 

Sir Joseph Latham, C.B.E., F.C.A., 
financial director, Associated Electrical 
Industries Ltd., will take the chair for the 
day. 

The conference is designed for directors, 
senior managers and accountants and 
should be of special interest to those com- 
panies engaged in expansion projects. 
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INCREASED FREEDOM OF 
DESIGN IN BUILDINGS 


NHE present range of building materials 
and techniques have greatly increased 
freedom of design, but by their variety 
they have increased the difficulty of deter- 
mining which combination provides the 
best, value for money. 

This was one of the points made by 
Mr. P. A. Stone, M.Sc., an economist at 
the Building Research Station, in an 
address to a meeting of the Royal Institu- 
tion of Chartered Surveyors in London last 
week, 

“Value for money is the useful everyday 
concept by ‘which people determine their 
purchases,” he said. “Often the concept 
is applied very roughly, in the absence of 
adequate information, but it will generally 
be agreed that buildings absorb far too 
great a part of our resources for such 
crude methods to be acceptable, and a 
systematic approach is essential.” 

He went on to explain the concept of 
“costs in use’, in which the initial costs 
and the running costs of a building were 
reduced to a single figure of annual cost. 
Using this method, the Building Research 
Station had made studies of the economics 
of various building designs, and in his 
paper the speaker gave examples of its 
application to factory design. For example, 
one cladding which initially cost 20 per 
cent. more than an alternative had “costs 
in use” of little more than a half those of 
the alternative. 

Finally, the speaker stressed that while 
the use of a formal technique and the in- 
clusion of running costs may appear to 
increase the difficulty and uncertainty of 
cost planning, in reality it only exposes 
difficulties and uncertainties already pre- 
sent. 


HEATING AND VENTILATING 
RESEARCH ASSOCIATION’S A.G.M. 


Mr. M. J. Gartside, chairman, presided 
at the second annual general meeting of the 
Heating and Ventilating Research Associa- 
tion, held in London recently. Twenty-four 
members were present. 

Presenting his report, Mr. N. S. Billing- 
ton, the director, outlined the policy of 
research. The Association, he said, was 
trying to pursue a balanced programme 
designed to benefit as many members as 
possible, and to improve the standards of 
the industry as a whole. Whilst the Associa- 
tion did not yet claim to lead all the 
industry in knowledge, except upon certain 
topics, it was in a position to give some 
advice to all its members, although the 
availability of its technical advisory service 
appeared still to be insufficiently widely 
known. 

The following were elected to fill 
vacancies on the Council: Messrs. R. W. 
Anderson, L. W. Andrew, H. E. Baker, 
Cc. S. K. Benham, O.B.E., J. M. Cooling, 
A. Davey, C. H. Goodwin, K. W. Groves, 
D. J. Hyam, H. J. Moore, G. H. Vokes, 
F. R. L. White, and D. S. Woodley. 


HULL LEVEL CROSSING GRANT 


Mr. Ernest Marples, Minister of Trans- 
port, has made a grant of £496,927 to the 
Kingston-upon-Hull Borough Council to- 
wards the cost of eliminating Hessle 
Road (Dairycoates) level crossing on 
A.1105. The scheme is estimated to cost 
£803,034, of which the British Transport 
Commission will pay £137,965. 

A new bridge will be erected over the 
Hull-Leeds railway line just south of the 
level crossing. Dual 22ft. carriageways 
with a 4ft. central reservation and two 9ft. 
footpaths will form the approaches from 
Brighton Street and Devon Street. 

The scheme was designed by Mr. William 
Morris, O.B.E., city engineer, Kingston- 
upon-Hull. Contractors for the bridge- 
works, as reported on February 9, are 
Lomount Construction, Ltd. The road- 
works will be carried out by direct labour. 
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INDIAN BRIDGE CONTRACT 
FOR GAMMON 


£420,000 contract has been placed with 

Gammon India Pte., a member of the 
Gammon Group, for the construction of a 
3,084ft. long bridge over the Vasista 
branch of the River Godavari in India. The 
contract was awarded by the Government 
of Andhara Pradesh. 

There will be 20 intermediate spans each 
150ft. long and two end spans of 42ft. long. 
The 150ft. spans will be constructed in 
prestressed concrete using the Freyssinet 
system. The bridge will be supported on 
reinforced concrete piers founded on mass 
concrete wells sunk to a depth of 120ft. 
below bed level. 


ROAD AND BRIDGE 
CONSTRUCTION IN NIGERIA 


From Nigeria, Barclays Bank D.C.O. 
report that a contract has been signed 
between the Federal Minister of Works and 
Survey and Borini Prono and Co. (Nigeria), 
for a major scheme of improvements to 
trunk road A.1 which will provide for an 
all-season tarred road from Lagos to the 
Northern international boundary with the 
Niger Republic near Doura in Katsina 
Province. 

The Bank add that Dumez (Nigeria), Ltd., 
have been awarded a contract for the con- 
struction of a bridge across the River Niger 
between Onitsha and Asaba. The bridge 
and its approaches will take approximately 
four years to complete. It will have a steel 
superstructure consisting of eight 427ft. 
spans over the main river with shorter shore 
spans on each side. 


TIPPERS FOR INDIAN STEEL 
PROJECTS 


Over £95,000 worth of diesel-engined 
tipping truck chassis are called for in a 
contract placed by Bird and Co. Ltd., of 
Calcutta, with Ashok Leyland’s main 
distributors for West Bengal and Bihar, 
Associated Indian Enterprises Pvt. Ltd. 

A total of 38 Leyland Comet 9ft. 10in. 
wheelbase chassis have been ordered. all 
powered by the 100 h.p. Ashok Leyland 
0.350 diesel engine. They will be equipped 
with Pilot OV4 hydraulic tipping gear and 
5 cu. yd. capacity dumper bodies. 

The tippers will be used by Bird’s three 
associate companies, Bisra Stone Lime Co., 
Orissa Minerals Development Co., and 
Bolani Ores, to carry iron ore and other raw 
materials to the giant steel projects at 
Durgapur, Rourkela and Jamshedpur. 
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AUSTRALIAN HOUSE - BUILDING 
DECLINES 


IGURES released recently reveal a 

marked fall in the number of new 
houses and flats approved for construction 
in Australia since November, when the 
Federal Government's credit restrictions 
were announced. 

In the three months of December to 
February some 18,000 homes and _ flats 
were approved, compared with 22,000 in 
the corresponding period a year ago. 

Buildings other than houses have not 
been similarly affected. In the three months 
other buildings, valued at £A43,500,000, 
were approved, compared with about 
£A37 million in the corresponding period of 
1959-60. 

More Money Available 


More money is to be made available for 
housing in Australia. In the House of 
Representatives the Federal Treasurer, Mr. 
Holt, said the level of lending by State 
savings institutions and Commonwealth 
Savings Banks would be increased. 

In addition, the Governor of the Reserve 
Bank had indicated to trading banks that 
they could increase lending for housing 
purposes. Mr. Holt said the decision to 
make more money available for housing 
followed recent talks between representa- 
tives of the Federal and State Governments. 


KUWAIT HOSPITAL PROJECT 


Tenders are likely to be invited towards 
the end of the year for the erection of a 
new hospital in Kuwait. Accommodation 
will be provided for 362 patients and the 
project includes a theatre suite, laboratories 
and a circular therapy block. 

The architect is John R. Harris, 38 
Queen Anne Street, London, S.W.1, and the 
quantity surveyors are Widnell and 
Trollope, Broadway Court, S.W.1l. The 
structural consultants are Scott and Wilson, 
Kirkpatrick and Partners, 47 Victoria 
Street, S.W.1. 


SLUM-RECLAMATION PLAN 


In a major slum-reclamation scheme in 
Melbourne, Australia, the City Council and 
the Victoria State Housing Commission 
will build flats for nearly 4,680 people 
during the next three years. The Com- 
mission will spend more than £A4,250,000 
and the Council will provide £A300,000. 

Nearly 22 acres of slums and _ sub- 
standard properties will be cleared in the 
suburbs of North Melbourne, Flemington 
and Carlton. More than 1,200 flats will be 
built in blocks of up to 16 storeys. 


\ 


\ 


\" 


Seen being loaded on board the S.S. “Indian Trader” at Birkenhead Docks is a Scammell 

Super Constructor tractor, which will be operated by the Water and Power Development 

Authority of Lahore, Pakistan. Powered by a Leyland 0.900 diesel engine of 230-b.h.p., 

and equipped with an cight-speed semi-automatic gearbox, the vehicle will be used on 
new hydro-electric projects 
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£2M. CONTRACTS FOR RAILWay | In 


RECONSTRUCTION 


K URTHER contracts, 


worth 
£2 million, have been More than 


placed in Conner. | 


tion with the Queensland Railway Recon. | 


struction Scheme. These cover bridge ¢o 
struction and associated works on , 
Hughenden-Duchess section of the ]j 
and deviation works between ra 
and Mount Isa. 

The successful tenderers are th 
Hawaiian Bridge Construction Co (Int) 
Honolulu, J. H. Pomeroy and Co., Inc, $n 
Francisco, and S. Haunstrup and Co. Py, 
Ltd., Melbourne. ai 

Track-laying for the first 242 miles of the 
scheme is being carried out by an inter. 
national consortium, the Hornibrook Rail. 
way Contracting Group. Work on this cop. 
tract began in February and is already pro. 
ceeding at the rate of one mile a day, 

The members of the consortium are 
Hornibrooks Ltd., Queensland; Kaiser 
Construction, America; Davis Construction 


Ltd., a subsidiary of Davis Contractors Ltd 
London; Fletcher Construction, Ney, 
Zealand; and Franco _ Railways Inc 
America. The consulting engineers for the 
scheme are Ford, Bacon and _ Dayis 
America. : 


YUGOSLAVS ORDER MICHIGANS 


Following an_ intensive export sales 
promotion campaign by Mr. A. H. Hounsell, 
general sales manager of Michigan (Grea 
Britain) Ltd., a contract to the value of 
£300,000 has been obtained from the 
Highways Department of the Yugoslavian 
Government for the supply of British-built 
Michigan scrapers, tractor dozers and 
tractor shovels. 


SWEDISH PRECAST CONCRETE 
MANUFACTURERS’ VISIT 


Representatives of the precast concrete 
industry in Sweden will be visiting England 
on a study tour next month. 

The Mono Concrete Co., Ltd., will be 
their hosts on May 8. Among the items 
which they will be inspecting during their 
tour of the works will be the company’s 
new pipe making machinery, an exhibition 
of cladding and other architectural pro- 
ducts, and the new production shop in 
which cladding is to be produced. 


PERKINS PLAN INTERNATIONAL 
DISPLAY 


The Perkins Group have booked the 
Brands Hatch racing circuit for an inter 


national display and demonstration of 
Perkins-powered equipment from June 
12-17. 


A Perkins spokesman said: “ We believe 
it will be the biggest display of power 
standardisation ever staged by one firm any- 
where in the world.” 


WEATHERILL SHOVELS FOR 
CONTINENT 


Ten hydraulic loading shovels were 
recently despatched from Felixstowe 
Rotterdam, by F. E. Weatherill, 
Welwyn Garden City. Valued at £25 
the machines are bound for contractors 
Germany and Austria. They ¢ il 
eight 14H models and two 12H models, 
powered by Fordson Major diesel engines 


STEEL SUPERSTRUCTURE 
CONTRACT 
Braithwaite and Co. Structural, Ltd. 
have been awarded the contract to su 
a steel superstructure for the new b 
across the Nile at Karuma Falls. Tee 
ject sponsored by the Ministry of ves 
Uganda, comprises three contin 
welded plate girder spans of 65ft., 1601t. 
and 50ft., to carry a 24ft. roadway. 
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AY | 
; 
9 
a | BIRTH OF A HIGHWAY IN NEW ZEALAND’S 
eC. 
mn 
: NORTH ISLAND 
e 
Ne, 
len From a Correspondent 
= 30 MILE highway now being con- Work began last January on the first works have been in comparatively easy 
San AA structed west of Lake Taupo will 54-mile contract and _so far the major material and, if the weather is kind, this 
ty, § tly assist the progress of the heart- ‘ask has been a cutting through a hill first length should be completed to forma- 
, pea y New Zealand’s North Island. known as The Chinaman. This excavation tion level before the middle of the year. 
me The road will be a valuable addition to 
= ich is slowl tendin 
ail. qa network which is slowly exte ng 
on through the centre of the island. It will 
ro. provide a convenient alternative route, 
eventually taking its place in a system of 

are roads encircling Lake Taupo, and assisting 
ser in the transformation of thousands of acres 


ion of wasteland. 

The highway will follow the general line 
ew | ofan old track which was formed to assist 
the construction of the main electric trans- 
mission lines from generating stations on 
the Waikato River to Wellington. 


The southern end will be at Kuratau 
on State Highway 41, the road from 
; Turangi on State Highway 1 (the main 
> | route from Wellington to Auckland) 
to Taumarunui on State Highway 4 (a 
secondary north-south route). Thirty miles 
north it will terminate at Morotiri Junction 
and will be connected by existing sec- 
ondary roads with State Highway 1 and 3 
(the main road from Auckland to Welling- 
ton via the west coast), hydro-electric 
stations in the Waikato Valley, and forestry 
towns and industries. A development road 
being built around the north shore of Lake 
Taupo will also give direct access to the . y — >a 
thriving and expanding tourist and farm- , >. ay was 2 6 
ing centre of Taupo. : Ay = 

The first instalment of the new road will | sat. . 
be the nine miles north from Kuratau. The a: 2 GES arte 
formation of this section will be 30ft. wide 
and it will have 24ft. of metalled carriage- Excavating “The Chinaman” Hill 
way, and relatively easy curves and gradi- 

ents. The formation of the existing track has sides 60ft. high. A little to the north The second contract will take the road 
Ms } will be used “only where it fits”. Speeds of a 6ft. diameter culvert covered by 30ft. from the 54-mile point to the 9-mile point. 
- 40 miles an hour and up to 50 on some of filling will cross a gully. It will involve a high proportion of rock 
& stretches should be possible. Up to the present most of the earth- cutting. 
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* new West Taupo road follows the general line of an old construction track, but the two coincide only occasionally, as this 
Photograph shows. The track enters the picture at the right and makes a sharp hairpin curve across the background, its course marked 
by a thin line of bushes. The area shown is about the northern end of the first contract 
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Do the 
ordinary jobs 
cheaper 


From a Gas-fired boilers, heaters and cauldrons 
patching 
outfit 
to the being capable of regulation in Braham 
largest 
heater 


lower your costings. Gas is a cheaper fuel and, 


equipment, can be used with real economy. 

The ordinary replacements—fire grates, 

linings and the like—are non-existent. 

Maintenance is more than halved. 

Send for illustrated particulars, specifications } 


and prices right away. 
Enquiry costs nothing ‘a. 


BRAHAM, PATTERSON & BENHAM, 


Straysfield less, Clay Hill, 
Enfield, Middlesex. 
Telephone: Enfield 6622 


'9 cwt. Asphalt Heater 


Distributors in 


LANCASHIRE, CHESHIRE & NORTH WALES 


FOR 


FRONTLOADER59 


LOAD OVER HEIGHT 12’ 9” 
FULL 45° ROLL BACK BUCKET 3-2 cu.yds. 
PERFECT VISIBILITY 


Full Details & Demonstrations from... 


lig: =~ er gl 
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OUTPERFORMING ALL DUMPERS IN ITS CLASS! 


Unmatched in capacity ...in speed...in power, the mighty Important users in the United Kingdom include:— 
a oe ton dumper is Britain’s supreme Lomount Construction Lt d., 
Features that give the SN complete mastery over the toughest R. A. Davies (Midlands), Ltd., 
site conditions include:—400 b.h.p. Rolls-Royce turbo- 
charged diesel engine; optional transmissions :—mechanical Richard Thomas & Baldwins Ltd., 
—six forward, constant mesh, and one reverse speed—top 
30 m.p.h; or Allison Torqmatic No. CLBT 5940—four speed John Lysaght’s Scunthorpe Works Ltd., 
ranges with additional automatically selected high ratios in The United Steel Companies Ltd. 
Ist, 2nd, 4th and reverse ranges—top 33 m.p.h; high tensile . 
steel body; power assisted steering; 9 second hydraulic tip; | National Coal Board. 
double reduction rear hubs and air-powered brakes. 

Photographs by courtesy of the National Coal Board, 
For full particulars of the ‘SN’ write for Publication No. 18§2. Opencast Executive, and Lomount Construction Limited. 


Aveling-Barford \ \ 30T0N | 
DUMPER © 


VELING-BARFORD LIMITED - GRANTHAM - ENGLA 
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GO PLACES WITH 
THE TRACK—MARSHALL! 


Photo shows a Track-Marshall at work on the construction of M.1. Main contractors John Laing and Son Limited, 


Angles and inclines? The Track-Marshall takes 
them in its stride. No wonder so many contractors 
use it for finishing-off operations; sometimes they 
have no choice because the Track-Marshall is the 
only tractor that will tackle the job! Not that they 
lose because of this. On the contrary. Track- 
Marshall users score economy-wise too. For its 
versatility means that it’s never idle. The Track- 
Marshall is just as much at home in the thick of 
it, where the work is toughest, as smoothing those 


ALBION WORKS, SHEFFIELD. 
London Office: Brettenham House, W.C.2. 


awkward jobs that soon whittle away the profit if 
you don’t take the right line. And the right line for 
you at this moment (if you’re not already one of 
the enthusiastic Track-Marshall users!) is Sheffield 
26311. That’s Ward’s. They’ll give you all the tech- 
nical details and performance figures, and arrange 
a suitably impressive demonstration. You'll be in 
for several pleasant surprises, including the price 
—with Angledozing equipment, the Track- 
Marshall is only £2,511 ex works. Get moving ! 


SALES & SERVICE DEPOTS AT: 


PHONE: 26311 
Phone: TEM 1515 
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Match your job with IMitaira lta 
BUILT BY BOYDELL 


The popular 14B 4} yd. Dumper for 
matchless performance over rough, tough 
hauls. A range of hydraulic or gravity 
bodies for all materials. Twin driving 
wheels, as an extra, for improved flotation. 
Write now for fully detailed information. 


*? 


Ld 


ny The tremendously robust 18B 
6 yd. Dumper with power assis- 
ted steering and power brakes. 
Good flotation and rough ground 
performance with large body 
area for accurate spotting. 


(2) The 10B 3 yd. Dumper of ad- 
vanced design with supreme 
driver comfort. Excellent visib- 
ility, ease of control and ready 
accessibility for maintenance, 
all contribute to higher output. 
Hydraulic or gravity bodies for 
every type of material. 


E. BOYDELL & CO. LTD. EAGLE WORKS, OLD TRAFFORD, MANCHESTER 16 


Telephone: TRAfford Park 1641 Telegrams: Muirhil Manchester 16 
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Post this coupon now for illustrated leaflet to: 


FABLON LIMITED, 49 Park Lane, London, W.1. 








> Perfect protection for plant and materials 










> As temporary glazing 


Whatever the weather 
conditions, Fablon Polythene 
film on-site means progress 
as planned. 


> As a separation medium 





> Tough — all-weather proof 


NAME 


ADDRESS Transparent Fablon Polythene film is supremely tough and 
resistant to tearing. Non-absorbent. Unaffected by alkalis, 
aqueous Salt solutions, most acids, corrosive sub-soils. 
Exceptionally lightweight and flexible. Available in full range 
ceiciliaciasabidiahinaaiaaiaiati . sinks “ shiaseeabebiapinaiedicbsbadi of gauges and widths. 


FABLON LTD., 49 Park Lane, London, W.1. Tel: HYDe Park 2155 
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PETERBOROUGH 
QUARRIES— 


standardise 
with 


ARMSTRONG 
SIDDELEY 


ON CONVEYOR AND SCREENING 
EQUIPMENT 








The ASI single cylinder air cooled 
diesel powering this Peterborough 
Quarries Ltd conveyor is capable of 
developing 6} to 11 b.h.p. at 1000 
to 1800 rev/min. 


This new type conveyor the A.R.D. Load Piler used by Peterborough 
Quarries Ltd., is powered by an Armstrong Siddeley ASI air cooled 
diesel. These engines have proved to be so efficient and economical, 
despite the fine-ground dust inevitably associated with the quarrying 
and crushing of limestone, that they are now being fitted to much 
of the equipment used by the firm, including six conveyors and 
two screening plants. 
Supplied in a range from 64 to 33 b.h.p., with one, two, or three 
cylinders, they are manufactured by a company with more than 
65 years experience of engine design and backed by a country-wide 
spares and maintenance service. Over 40 engineers, each with a 
specially equipped van, are ready to give such assistance as might 
be required. In fact, users and equipment makers everywhere rely on 
Armstrong Siddeley! Showing at the Engineering, Marine, Welding and 
Nuclear Energy Exhibition on STAND No. 36, Grand Hall Gallery. 
Another industrial use. An AS3 air cooled diesel is used to power this 
welding set employed by Christiani Nielsen Ltd., contractors to the 


B.P. Trading Co. Angle Bay Tanker Terminal Project. It is a three 
cylinder engine developing 20 to 33 b.h.p. at 1000 to 1800 rev/min. 


ARMSTRONG SIDDELEY 
Air Cooled Diesels 


MANUFACTURED AND SOLD BY PETTERS LTD 








STAINBS - MIDDLESEX * ENGLAND <« TEL: STAINES 51333 A Member of the Hawker Siddeley Group YY 
Ow/aas!s 
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GOUGH & CO. (HANLEY) LTD. KEBRIC PLANT HIRE, CLAUDE FENTON (SALES) LTD., GENERAL ROADWORK LID, 


Clough Street, The Mead, Rose Kiln Lane, 616 Mitcham Road, 
Hanley, Staffs. Watford, Herts. Basingstoke Road, Croydon, Surrey. 
Reading, Berks. 


EO 4 


MODERN BUILDINGS LTD.. ADEPT CONSTRUCTION PLANT LTD., NORTHERN PLANT & NORTHERN pg 
Menzies Street, Clarence Wharf, MACHINERY CO. LTD., MACHINERY CO. L 


Rutherglen, Rodney Road, Richmond Park, 75 Walkinstown Road, 
Lanarkshire, Scotland. Newport, Mon. Finaghy, Dublin, Eire. 
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Roap Mac 





@ - ODD SE 


15 cwT. ‘WHELFP”’ =Se= 


—. ce YX 


< | 22; cwrT. CUB’ 2425 


) 30 cwr.'LIONESS’ £57¢ 


EPENDABLE * ECONOMIC 
~~, 


For further details about the RoadMac Dumpers fill in this coupon and 

ROAD MACHINES dispatch it to: 
ROAD MACHINES (DRAYTON) LTD., WEST DRAYTON, MIDDLESEX 
Telephone: WEST DRAYTON 3721/6 


Telephone: WEST DRAYTON 3721/6 
Telegrams: *ROADMACH ” WEST DRAYTON 
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' designed for its purpose 
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engineered for extra performance 


These are a few recent improvements incorporated in the 30-RB 1} cubic yard excavator with air control: 


Air operation extended to swing/propel changeover (facilitates operation of the swing/propel 
changeover as required, especially on dragshovels engaged on trenching and pipeline work). 


Introduction of involute splines on vertical swing and propel shafts and clutches 


(to ensure easier clutch engagement). 


Full air control of the power raising and lowering type boom-hoist clutches and the ratchet pawl. 

(Advantageous on lifting crane work where boom luffing is frequently required). 

TUCO), a 
ooh a ths 


Air-pressure regulator for crowd (for finer control of cutting depth of shovel operation). 






Air-controlled dipper trip improvements. 





EXCAVATOR LINCOLN 





RUSTON-BUCYRUS LIMITED, SPECIALISTS, 
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McKIERNAN -TERRY 


Diesel Pile Hammers 


McKiernan-Terry Diesel Pile Hammers are now being 
successfully employed for driving steel box piles, reinforced 
concrete piles and steel sheet piling. Completely self-contained, 
these hammers can be used freely suspended from a crane or 
excavator, or operated in pile leads, and all parts are readily 


accessible for inspection or maintenance. 


When freely suspended, the hammer is fitted with leg grips 
designed to ensure that it remains vertical and steady on the 
piles, thus minimising the danger of damage during driving. 
Leg grips are supplied to suit any type of steel or concrete 
piling. The McKiernan-Terry range of diesel pile hammers 
provides a most economical and reliable means of driving 


piles of all types. 


For full details write for List No. 190/K. 


McKiernan-Terry DE-30 diesel pile hammer fitted with 
leg grips driving Frodingham steel sheet piling. The 
hammer is freely suspended from the crane rope and 
supported on the piles by the leg grips. 


TECHNICAL REPRESENTATIVES THROUGHOUT THE WORLD 


THE BRITISH STEEL PILING CO. LTD. 


10 HAYMARKET, LONDON, S.W.1. Telephone: TRAfalgar 1024 
BSP 198 
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what’s so good 
about this machine? 


(apart from its name) 


Though a famous name like ours is enough for many 
builders all over the world ; though we were the inventors 
of the roller-pan mixer, we still like to state our case as 
though starting from scratch, as it were. 

What’s so good about the ROLPANIT? We hardly 
know where to begin, so versatile is this beauty! Perhaps 
the primary point is its ability to mix a better mortar 
in 60 seconds than any tilt-drum model can achieve in 
8 minutes (research into bricklaying reveals that generally I 
25% more bricks are laid daily on ROLPANIT sites) and 
if some people still don’t think texture and quality means 
anything in bricklaying we can tell them that a hod of 


ROLPANIT mortar will lay 4 bricks for every 3 that a 
hod of spade-mix can lay. 
ieee Lime-sand mortar, cement-sand mortar, haired 


plaster, breeze, clinker . . . all get the V.I.P, treatment in 
the ROLPANIT—a smooth, speedy passage in a Ist class 
vehicle. The variation of performance is virtually nil and 
the mix strength high (3-1 mortar in 60 secs. = 3120p.s.i. 
at 7 days) and there’s a size that will suit your needs. 

Get a ROLPANIT to speed the job and lower the 
cost—you'll be as proud of it as we are! 





You may well want to know what's so 
good about LINER’S other machines— 
Fillin the coupon-we’re eager to tell you! 


| Please send full details of items marked ‘X’ 
© ROLPANIT MIXERS O HOPPER FED T.D. MIXERS O CUMFLOW MIXERS 
| © PORTASAWS © HAND FED T.D. MIXERS © ROUGHRIDER DUMPERS 


| SE SG A NR 


MODEL HVYM BG I5 | as 


Hydraulic Tube Sinking and Extracting Machine incorpora- | | oo 
wal aoe ——— Grab. Application: Bored Piles, | sie piNER CONCRETE MACHINERY CO. LTD. 


i854, PARK ROAD, GATESHEAD, 8. 


e 
Please ask for detailed information. Telephone: 72501 Telngresses * nos, al 
London Office & Showrooms: Liner House, Lexden Road, Acton, W.3 Phone: ACOrn 8931 
a & é Birmingham, Manchester, Liverpool, Bristol, Leeds, Grantham, NIE 
Ti » Edinb , Glasgow, Dundee, Belfast, etc. 
GURLINGTON WORKS, ABBEY ROAD, PARK ROYAL, LONDON, ¥.W.1 RRR pennant serene re = 
Tel.: ELGAR 6777 (4 limes) 
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If you know your business from any angle... 


Knowledge? You have it. Experience? That, too. Success? Your flourishing business 
proves it. Finance? Ah, now that’s another question. There isn’t a successful business anywhere 
that couldn’t be more successful with the help of Forward finance. 
If finance is your problem, for the purchase of new plant, equipment, and machinery, 
get in touch with Forward Trust at any of its many branches in the major centres 
of the U.K. or through any one of the 2,700 branches of the Midland Bank, 
the Clydesdale & North of Scotland Bank, and the Belfast Banking Company. 


FORWARD TRUST 


will give you credit for it 


a subsidiary of 
a MIDLAND BANK and 
NNE HOUSE, CALTHORPE ROAD, BIRMINGHAM 15 
Tel: EDGbaston 6141 
CLYDESDALE & 
BRANCHES THROUGHOUT THE UNITED KINGDOM 
NORTH OF SCOTLAND BANK 


FORWARD TRUST LIMITED, 14 WATERLOO PLACE 
PALL MALL, LONDON, S.W.1, Tel: TRAfalgar 1888/9 
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FOR HIRE 


HEAVY CONSTRUCTIONAL PLANT 


40 tons—131ft. jib at 110ft. 
radius (20 tons at 128ft. 
radius, 16lft. jib). 


20 tons—95ft. radius — 
125ft. jib. Jib extensions to 
140ft. Available Feb., 1961. 


7 tons—75ft. radius—120ft. 
jib. Available Feb., 1961. 


All - Electric Stiff Legged 
Derricks. 





Mobile and Crawler up to 
45 tons capacity. 


GRANES 


Self - contained Steam 
Crawler Cranes, eminently 
suitable for piling opera- 
tions, capable of handling 
and driving 9B3 McKiernan- 
Terry hammer. 


Hammers — McKiernan- 


PILING 


Terry No. 3 to 10B3, 
Delmag D12, D22. 
Extractors — Nos. 20, 80, 


120, HD10. 


Extensive range. 


BOILERS 
TRACTORS 
EXCAVATORS 
WINGHES 


D8, D7, D4, etc. 
Up to 24 cu. yd. capacities. 


7-30 tons. Manual and 


Electric. 


Crowd Shovels for 38RB 
and Lima 802. 


Le Tourneau Crane — suit- 
able for D8 (towed unit). 


Hyster Crane—suitable for 
D7 or D8. 


Durogun Pneumatic 
crete Placer. 


Hough Loading Shovel, 24 
cu. yd. capacity. 


LA 


CIVIL ENGINEERING PLANT HIRE 


AGGESSORIES 


Con- 


PLANT HIRE DEPT. 
Tel. MAin (Oldham) 8291 
Telex. 66473 


G. DEW & COMPANY LIMITED 
MAIN ROAD 
OLDHAM 
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SMALL 
TOUGH AND 


EFFICIENT 


A new Sumo, the Minor, for building-site 
drainage, emptying sumps, pumping out 
excavations; for pumping dirty water, sewage 
effluent, lime slurries. 

It will work wherever it will stand, and in only 
2” of water. It will pump air and water—‘on 
snore’—indefinitely if the suction is partially 
uncovered. Being made of light alloy it can be easily 
handled over the most difficult ground. 








| Capacity: 6000 g.p.h. at 30 ft. head to 3000 g.p.h. at 50 ft. 
head. The 2” outlet can be vertical or angled. 


Electrical Supply : 110 to 550 volts; 50 or 60 cycles, single or 
three phase. A built-in overload protection prevents 
the motor from overheating. 


Dimensions: Diameter: 7§ in. Height: 2 ft. 2 in.—to top 
handle. Weight :93lbs. Price: £125. 


OUMO PUMP 


for long-running reliability 
SUMO PUMPS LIMITED, Schomberg House, 82 Pall Mall 


; London, S.W.1 Telephone: TRAfalgar 194 





(A subsidiary of Stone-Chance Ltd.—makers of Austinlite 
electrical specialities and Stone-Chance lighthouses) 
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Country-wide 
Lorry-mounted 
Grane Service 


—_ 
—— ee 
— 


























——— 


TARMAC 






— 
a —————— 

NEWCASTLE 
Newcastle 21377 











— 


STOCKTON-ON-TEES= 
Stockton 65101 

ROTHERHAM 
Rotherham 78481 


SCUNTHORPE == 
Scunthorpe 3353 






\, WOLVERHAMPTON 
Bilston 41101 


CORBY 
Corby 2521 


et ae 
NORTHOLT Grosvenor 1422: 
Viking 4441 — 





oar 
ardiff 26538 


= 


Largest Range of lorry-mounted cranes 
from 3 to 70 tons FOR HIRE OR CONTRACT 





ANYWHERE IN THE UNITED KINGDOM. 


SKILLED & RESPONSIBLE PERSONNEL 
SPECIALIST LIFTING ENGINEERS 
EXPERIENCED TRADESMEN * UTMOST AVAILABILITY 
COMPREHENSIVE SERVICE & QUOTATIONS 


Mi oBiLe 
LiFTiING 
S ERVICES iro. 


Founder Member of the LORRY-MOUNTED CRANE ASSOCIATION. 


HEAD OFFICE & DEPOTS: Upper Wortley Road, ROTHERHAM. Tel: 
Rotherham 78481: Bowesfield Lane, STOCKTON-ON-TEES. Tel: Stockton 
65101: Ward Street, Bilston, WOLVERHAMPTON. Tel: Bilston 41101. 


AREA OFFICES: 50 Park Street, LONDON W.1; Stanion Lane, CORBY; 
Tremorfa Works, CARDIFF; Church Road, NORTHOLT; Westgate Road, 
NEWCASTLE-UPON-TYNE; Normanby Park Road, SCUNTHORPE. 























Why ‘mark time’ 
in standing time? 


Nothing upsets a builder’s 
economy more than having 

to put men on unproductive 
chores in standing time. 
What a great opportunity to 
make your Own concrete slabs 
and bricks for future jobs, 
and what a great little machine 
LINER make to do just that! 


Makes Plain Slabs, Grooved or 
Tongued and Grooved Slabs, 
Frogged or Plain Bricks, Rock 
Faced and other Building Blocks. 
Handtamping unnecessary. Fast 
in operation. Needs only wood 
pallets. Write for Brochure. 


H.P. TERMS ..ONLY 10% DEPOSIT § 
THE 





CONCRETE MACHINERY CO. LTD. 
187, Park Road, GATESHEAD, 8. 
Phone: 72501 (7 lines) 
Grams : ‘‘Liner, Gateshead” 


Leadon Office: 2 Lexden Road, Acton, W.3. ° Telephone: ACOrn $931 





Also at: 
Birmingham, Manchester, Liverpool, Bristol, Leeds, Grantham, 
Torquay, Edinburgh, Glasgow, Dundee, Belfast, etc. 


PLANET 











ay. 
v, Only the Best 1960 Alan 
To Flive. ‘4 


CASE 


TRACTOR SHOVELS 


BRISTOL 
KRing\Me at... 294222 


Victoria House, Temple Gate, Bristol, | 
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R. PRATT LTD. 


Distributors for THE 


POWERTRUC 


FOR MOBILE 
SELF- 
PROPELLED 


POWER 













AH 


ONE Engine 
drives both Transmission 
OR Equipment 


A revolutionary achievement of British engineering, an entirely 
new concept in mobile power — Powertruc mobile se/f-propelled power. 
ONE engine provides power to transmission as well as for driving 
equipment (pumps, heaters, generators, compressors etc.) No gearing, 
No power-loss, no complications. For two-in-one economy, progressive 
Powertruc is supremely efficient, with a power output comparable to 
units twice its size. 


Full engine power through DIRECT DRIVE between 


Powertruc consists basically of Th three- ter t ts powered b ; A ‘ 
Secunemn cau a. tee ; ceeae ean soo cueing? ene an Engine and Equipment without any POWER LOSS. 


Width 6’ 9°. Length 13’ 62°. Turning Circle 35’. 






MAIN 6669 DEALER 


268-270 HIGH STREET, SUTTON, SURREY 
VIGILANT 4456 





PRATT Fi 


Powertruc Main Distributors 
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* 
NOTTINGHAM 


All machines in stock. 


LIMA 1201 late type Dragline Excavator/Crane, with 
Forward Shovel, 34 cu. yd. Bucket, Cummins Diesel 
Engine. In perfect order throughout. 
BUCYRUS - ERIE 54BE 2} cu. yd. 
Excavator, Diesel. In perfect order. 
RUSTON-BUCYRUS 54RB Electric 24 cu. yd. 
Dragline Excavator. 


Dragline 


In good condition. 
MARION type 111M Dragline Excavator, also with 
Forward Shovel, 4} cu. yd. capacity, Diesel/Electric. 
Choice of two. 

LIMA Model 2400 Excavator with Dragline and 
Forward Shovel, torque converter, fitted with 
7 cu. yd. Bucket. In splendid cond. Choice of two. 
RANSOMES-RAPIER 1} cu. yd. Dragline Excavator, 
also has Forward Shovel. Done very little work 
since new. Perfect throughout. 

N.C.K. Model 304 Excavator, } cu. yd. capacity, 
fitted with Forward Shovel and Dragline. In very 
nice condition. 

RUSTON-BUCYRUS 19RB Excavator, late type, 
with Dragline and Forward Shovel. Excellent 
machines. Choice of five in stock. 
RUSTON-BUCYRUS 22RB Excavator, fitted with 
Dragline and Forward Shovel. In nice condition. 
Choice of three. 

RUSTON-BUCYRUS I0RB Excavator, 3 cu. yd., 
Diesel driven, with Forward Shovel, Skimmer and 
Backacter. Choice of three. 

SMITH Type 21 Excavator, } cu. yd., fitted with 
Forward Shovel. In excellent condition throughout. 
CATERPILLAR D9 Cable-operated Bulldozer and 
Heavy Duty P.C.U. In perfect order throughout. 
CATERPILLAR D8, Type 2U, 22000 Series, with 
Hydraulic Bull/Angledozer and P.C.U. Choice of 


three. 

CATERPILLAR D8, Type 2U, 16000 Series, with 
Hydraulic Angledozer and Hyster Timber Winch. 
In excellent condition throughout. 

CATERPILLAR D8, Type 2U, 15000 Series, with 
Cable-operated Angledozing Equipment, P.C.U. and 
14 cu. yd. Scraper. An excellent outfit. 
CATERPILLAR D8, Type 2U, 18000 Series, with 
Hydraulic Angledozing Equipment, Caterpillar P25 
Winch and Caterpillar Model 80 Scraper. In very 
nice condition. 
CATERPILLAR D8, 
Choice of 10. 
CATERPILLAR D7, Type 3T, 22000 Series, with 
Hydraulic Angledozing Equip. and Caterpillar P.C.U. 
CATERPILLAR D7, Type 3T, 14000 Series, with 
Cable-operated Bull/Angledozing Equipment. Choice 


of several. 
Type 4T, with Hydraulic 


Type 8R, base machines. 


CATERPILLAR D7, 
Angledozing Equipment, Caterpillar P.C.U. and 
Onions 9 cu. yd. Scraper. 

CATERPILLAR D6, Type 5R, 6-cyl., with Hydraulic 
Angledozing Equipment and P.C. U. In immaculate 
condition. 

CATERPILLAR D4, with Hydraulic Angledozing 
Equipment. Nice machines. Choice of several. 
CATERPILLAR DW21 Rubber-tyred Motorised 
Scrapers. Choice of six. In excellent condition. 
LE TOURNEAU Motorised Scraper, 50 cu. yd. 
capacity, Cummins Diesel Engine. Had very little 





& ad 
- ENGLAND 


Renowned for Reliability throughout the World 


Offer the following machines at the most competitive prices in the World. 


Trade supplied. 


work. Complete with £10,000 worth of new Spares. 
The whole lot cheap to clear. ’ 
LE TOURNEAU Super C 9 cu. yd. Motorised 
Scrapers, on rubber tyres. Choice of three: In 
perfect order throughout. w ; 
GALION Grader, Model 101, with Scarifier, Diesel 
driven. All new tyres. Perfect throughout. 
CARLISLE Motorised Grader, Diesel driven, com- 
plete with Scarifier. Completely reconditioned 
throughout. New Tyres. Choice of two. ; 
AVELING-BARFORD 44 cu. yd. Diesel driven 
Dumpers. Choice of four. 

EUCLID 15-ton Rear Dump Trucks, Diesel driven. 
In good working condition. 

HUBER 10/12-ton Diesel Road Roller, with scarifier, 
water ballast, sprinklers, etc. In nice condition, 
AVELING-BARFORD 10-ton Diesel driven Road 
Roller, with scarifier, water ballast, sprinklers, etc. 
LORAIN Model MC3 Mobile Crane, Diesel driven. 
In excellent condition throughout. : 
CATERPILLAR Model 463 Scrapers. Choice of 
two. In good condition. 

INTERNATIONAL TD18 Hydraulic Bull/Angle- 
dozer. In first-class condition throughout. 
INTERNATIONAL TD14 Hydraulic Bull/Angle- 
dozer. Choice of two. In excellent condition. 
ALLIS-CHALMERS HD14 Hydraulic Angledozer, 
with P.C.U. Choice of three. In good condition. 
BARBER-GREENE 44C Trenchers, been completely 
reconditioned throughout, Diesel driven. Choice 


of two. 

BARBER-GREENE 879A Spreader and Finisher, 
Diesel driven. Choice of three. 

SCAMMELL 25-ton Low-loader Machinery Carrier, 
4-in-line knock-out axle, 20ft. well, 7ft. deck, 6LW 
Gardner Diesel Engine. In excellent condition 
throughout. : 
FODEN 20/25-ton Low-loader Machinery Carrier, 
4-in-line knock-out axle, 18ft. 6in. well, 7ft. deck, 
5-speed gearbox, 6LW Gardner Diesel Engine. In 
excellent condition. 

AVELING-BARFORD 5-ton Diesel Road Roller. 
In good condition throughout. 
AVELING-BARFORD 3-ton Diesel Road Rollers. 
Choice of five. In good working cond. throughout. 


JAEGER Tarmacadam Spreader and_ Finisher. 
Choice of two. Ex Army. 

RUSTON-BUCYRUS 100RB Walking Dragline 
Excavator, fitted with 120ft. boom. In_ perfect 
order throughout. 

C.P.T. 4-Tool Compressors, Diesel driven. In good 


condition. With all accessories. 

CATERPILLAR D8, Type 1H, with and without 

equipment. Choice of several. Cheap to clear. 

LE TOURNEAU LP 12 cu. yd. Scrapers. Several in 

stock. Ex Army. 

CATERPILLAR D7 Traxcavator, with 34 

Bucket. Done very little work. Ex Army. 

STOTHERT AND PITT 10/7 Concrete Mixers, 

Diesel driven. Several in stock. 

Also several 5/34 Concrete Mixers, Diesel driven 

Pumps, Tampers, etc. 

Also many other machines and allied equipment 
too numerous to list. 


cu. yd. 





All machines are our own property and are either 
in stock at our Nottingham depot or working on 
our various sites. No reasonable offer refused for 
any of the machines, or the lot. Excellent trading 
facilities available. 


Call, write or phone : 
A.R.C. 
ARNOLD - 


Telephone : 
Cables : 


MOTOR COMPANY 


NOTTINGHAM - 
NOTTINGHAM 


Tractarc, Nottingham. Telex 





We specialise in the export of all types of heavy 
earthmoving equipment and welcome your enquiries 
in any language, which will receive our usual prompt 
and careful attention, our resident interpreters 
being at your service. 


LIMITED 
ENGLAND 


26-3331 (5 lines) 


April 27 196) 


oe 


os 


EE AAR 


6} 


a 


a 


bieess 


April 27 1961 


PLANT AND MACHINERY 


a 
oRS AND EXCAVATORS (EXPORTERS), LTD. | 
mace OFFER FOR SALE 

a 1201 EXCAVATOR, 80ft. 
mm aye Bucket, completely rebuilt. 


Dragline, 

(u Yo402 EXCAVATOR, 7Oft. Dragline Equip- | 
| 

| 


3'2 


One Ute yd. Bucket. 

ments 24 300 ‘Series SHOVEL or DRAGLINE. 
One NL. s 

Choice Ofaucyrus 24RB EXCAVATOR, 16000 
me ol , Dragline Equipment. 


e Ruston-Bucyrus 17RB EXCAVATOR, Dragline, | 
acter 
skimmet ene 879A FINISHER AND SPREADER. 
oad Gaterpillar 2U, 3000 Series, complete with 
ne 
Drum Winch. 

Doubt tional BTD6 Drott SHOVEL. 
e 1960 International BTD2O Drott SHOVELS. 
Two 196M ilar 144 TRACTOR, complete with Birtley 
= Hydraulic Equipment. 

Inspection by arrangement. 
TRACTORS AND EXCAVATORS 
(EXPORTERS), LTD., 

Conington, near Peterborough. Tel.: Sawtry 277. 


7 OADING SHOVELS. 
1959 Chaseside 800TC, 1 cu. yd. Bucket, Torque 
Converter, Cab, £1,450. 


1958 Chaseside 700, 1 cu. yd., 


Cab, power steering, 


£1, 
Bray BL430, 1'2 cu. yd., Four-wheel drive, Cab, 
om steering, £1,450. 


BL30, 1'2 cu. yd., Cab, ex Council, £850. 
toes to Crawler, 1 cu. yd., Cab, Ford Diesel, 
uw Biay Four-wheel drive and Two-wheel drive 


Shovels always in stock. 


WILLIAM R. SELWOOD, LTD., 
Chandler's Ford, Hants. ‘Phone 2981. 
POR SALE. 
O oR, $000 Series, with Shovel, £1,250 


4600 Series, Skimmer Backacter, £1,100 
ORB. in Panther. with Shovel, £1,250 
Caterpillar D2 SU TRAXCAVATOR and Dozer, £700. 


00 LOADING SHOVEL, £700. 
— WELDER, D4 Engine, truck mounted, £275. 
froomwade 1-tool| COMPRESSOR, Ruston Engine, 
£150. 


. Diesel PUMP, £550. 
HOLLAND PLANT, LTD., Otley, 


ANTED, Late type 4-in-1 Drott, in first-class 

condition. 19RB, 14000 Series onwards. Jones 
KL44 or KL66 or equivalent. For SALE—International 
Drott Skid SHOVEL, B14K3, 1'2 cu. yd. Bucket, 1958, 
overhauled, excellent, £3,750.—GABRIEL MACHINERY 
CO., LTD., Palmers Lane, Enfield, Middlesex. Tel.: 
HOWard 4353. 


TIRGENTLY WANTED, 19RBs, 22RBs, 33RBs and 
U N.C.K. 304 EXCAVATORS, fitted with Dragline 
or Face Shovel Equipments. Machines must be in 
good condition. Immediate inspection and settlement. 
Write GRAYSTON PLANT AND ENGINEERING CO., 
LTD., 32 Stewarts Road, S.W.8. Macaulay 6688. 


QTOTHERT AND PITT 28W Vibroli ROLLERS, for 
immediate delivery, £345 each.—ABELSON AND 
CO. (ENGINEERS), LTD. Tel.: SHEldon 2424. 


FOR SALE 


Piene 28/35 Tower Crane. 


Yorks. Tel. 3073 


New 


1956. 68 ft. to jib foot. Luffing 
Jib, length 66 ft. | Ton at 


70 ft. 
with curve travelling. 


JAMES MILLER & PARTNERS LIMITED 


PUMP LANE, HAYES, MIDDLESEX 
Telephone: HAYes 3981 


DRAGON 
PLANT HIRE LTD. 


Excavators, Bulldozers, Overloaders, 

Crawler-Cranes, Trenchers, Dumpers, 

Mixers, Pumps, Drott Shovels, Road 

Rollers, Scrapers, 10-ton Articulated 
Loader, ete. 


FOR HIRE EVERYWHERE 
RING GUILDFORD 67277 


Travelling bogie 

















Modern Diesel 


COMPRESSORS 


EXCAVATORS 
TRENCHERS 
BULLDOZERS 


WANTED—FOR SALE—FOR HIRE 


THE CONTRACT JOURNAL 


1LING PLANT FOR SALE. 
Deimag Diesel PILE DRIVERS, DS and D12, with 
rope suspended leaders and leg guides, approx. 
two years old. 
McKiernan-Terry PILE HAMMERS, Nos. 5, 7 and 9B3 
Zenith 20 PILE EXTRACTOR. 


No. 16 Spencer-Hopwood BOILERS. 
HANGING LEADERS, suitable for 19RB. 40ft. Jib. 
Various STEEL SHEET PILES. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


OR SALE, LOW-LOADING TRAILERS, from 3 tons 
to 12 tons; Lister-Air Pumps COMPRESSORS, 
equal to new, from £425; TANKERS, from 100 galls. 


to 950 galls.; GENERATING SETS, from 11'2-kVA 
upwards, Diesel and Petrol driven; large stocks of 
ex M.O.S. Equipment. Send for lists.—S. T. BELTON 
(TRACTORS), LTD., Tower Road, Boston, Lincs. 


‘Phone 2590/2690. 


OR SALE, j.C.B. EXCAVATOR on Fordson with 
Major Loader. This machine has been extensively 
overhauled, cleaned and repainted, and is in excellent 
condition throughout. Price £775.—PLANT REPAIRS 
(BRISTOL), Fox Road, Bristol, 2. Telephone: 
Bristol! 5-6009 (2 lines). 


OR SALE, 10RB, No. 21570 (May, 1957), Type 
3YC, with complete Dragline and Forward Shovel 
Equipment. In almost new condition—Forward Shovel 
used only once. Price £3,000 or near offer.—H. EVERS, 
LTD., 2 Sebastopol Street, Manchester, 4. Telephone: 
Collyhurst 1378/9. 
OR SALE. 
D8 Caterpillar, Series cw Winch and 
Angledozing Equipment. Details on application. 
Two new Alpha-Harris 50-kVA ALTERNATORS, ciw 
Control Panels and Exciters. 
WINDER, S8 Exeter 


ITCHELL'S 
can always 


14A, 


Gardens, Stamford 2680. 


PLANT SERVICES, LTD., 
n offer an excellent range of used 
Weatherill Hydraulic or Chaseside MECHANICAL 
SHOVELS. Price to suit all users.—Write or ‘phone 
Palmers Lane, Enfield, Middlesex. HOWard 3493. 
OR SALE.—We have a few DRAGLINE BUCKETS 
for Lima or similar machines, 3'2yd., 2'2yd. and 
2yd. complete with Dressings. 
PLANT SALES, LTD., 
2S Castlereagh Street, London, W.1. PAD. 2663/5. 


ANTED, 15BE and 17RB EXCAVATORS. Prefer- 
ably to have Forward Shovel, but other equip- 


ments considered.—AXWORTHY AND COMPANY, 
LTD. (Drotts for Hire), Straight Road, Old Windsor, 
Berks. Tel.: Windsor 3434 or 3384. 


OR SALE, Parker 6 x 3ft. LOADER SCREEN, 40 
tons per hour, complete with Hopper and 
Reciprocating Feed, 12 months old, £1,350.—'Phone: 
C. F. WILLIAMS, LTD., Turncroft Lane Sand Quarry, 
Stockport, Ches. STO 7096. 


ANTED by Continental buyers, 20 N.C.K.304s, 
any condition, any equipment. Immediate 


inspection and prompt cash settlement. 
Write Box P.4023, ‘‘ The Contract Journal." 


MARSH PLANT 
AND DISTRIBUTORS 


HAMPSHIRE AND WEST SUSSEX 


New J.C.B. 4 Hydraulic EXCAVATOR £2,780 
New BROOMWADE WR120 2-Tool COM- 
PRESSOR adcue Teak Wenete ache £1,050 
RANSOMES 414 EXCAVATOR, fitted Skimmer / 
Backacter Equipment. 2,500 hours only £1,800 
RUSTON-BUCYRUS 10RB, 15000 Series, fitted 
Skimmer /Backacter. Offers. Exchanges. 
RANSOMES 410 EXCAVATOR, reconditioned 
for export a short time ago. Genuine machine. 
Offers. Exchanges. 


MAIN 


LOW-LOADER 12-ton unit, Bedford TRACTOR, 
with Leyland Engine, one driver, 60,000 miles. 


In excellent condition .... £1,250 


).C.B. LOADALL 65, ‘7syd. Bucket. Little 
used sais owen ehagete £850 
).C.B. Mk. 1 Hydraulic EXCAVATOR, with 
Major Front-end Loader, 18in. and 30in. 
Buckets and Bulldozer Blade 


}.C.B. Mk. 1 Hydraulic EXCAVATOR, fitted 
Counterweight. Choice of equipments ...£575 


RECORD TOWER CRANE, 1959 machine, 40ft. 
high, 4cwt. at 34ft. radius, Petter Diesel. 
Hardly used ... £850 


2'2-ton Advance WALLIS AND STEEVENS 
ROLLERS, Diesel, each £400 
EXTENSIVE CHOICE of 
All sizes. All prices. 


HIRE — SALES 
EMSWORTH 


MARSH PLANT 
& MACHINERY CO., LTD. 


SOUTH STREET, 


CONCRETE MIXERS. 
Inspections invited. 


SERVICE 
2032-2634. 


For 
“Phone: 


EMSWORTH, HAMPSHIRE. 





CAMBRIDGE 


HIRE—SALES—SERVICE 


OS 


LTO 


CAMBRIDGE 
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(Continued from page 384) 


IGHT RAILWAY MATERIAL FOR SALE 
3,000yd. 2S5ib. B.S.S. TRACK, 24in. gauge. 
1,000yd. 20ib. B.S.S. TRACK. 
New Lister Diese! LOCOS., from £455. 
Four Diesel LOCOMOTIVES, by Motor Rail, 
with Dorman Engines, 3'2-ton, 
Two Montania Diesel LOCOS., 
One Simplex Diesel LOCO., with National Engine. 
2'2-ton, 24in. gauge, completely overhauled. 
20 tyd. TIPPING WAGONS. 
Three cu. yd. 24in. gauge Rugga TIPPING 
WAGONS. 
Maco Pressed Steel Lay-on SWITCHES. 
Maco Pressed Steel Lay-on TURNTABLES. 
POINTS and CROSSINGS and TURNTABLES. 
WHEELS and AXLES, all gauges. 
Maco AXLEBOXES. 
PLATELAYERS' BOGIES, 4ft. 8'2in. gauge. 
M.E. ENGINEERING, LTD., 
457 Finchley Road, London, N.W.3. Telegrams: 
Mengilim, London. ‘Phone: HAMpstead 7481-2-3. 


ONCRETE MIXERS FOR SALE OR HIRE. 
S/3'2 Bénford, Parker, Goodwin, Winget and 
Stothert and Pitt. Choice of 50, in good working 
order or reconditioned and guaranteed. Petrol, 
Diesel and Electric driven. 


Ltd., 
24in. gauge. 
234-ton, 24in. gauge. 


7.5, 10/7, 14/10, 18/12 and 21/14 Tilting and 
Closed Drum models. Some with Weighers and 
Scrapers. 


New 4/3 and S/3'2 Barford CONCRETE MIXERS 
from stock. 


W. V. DAVIES, Concrete Mixer Service, 
Shipston-on-Stour. Telephone 125 _and 3212. — 
1R COMPRESSORS for SALE.—Two Bellis and 
Morcom 2,450 c.f.m., 100 p.s.i., 550-h.p. motors 

1,110 c.f.m. Holland Rotary; 525 c.f.m. Holman Type 


1605; Broomwade 400 c.f.m. EH245; 300 c.f.m. 
EH240; 200 c.f.m. D23; 80 c.f.m. D21, new 1950; 
also_ numerous others of all makes, and AIR 
RECEIVERS from 1ft. to 9ft. dia., 100Ib. to 1,000Ib., 
w.p. 


FRED. WATKINS (ENGINEERING), LTD., 


Coleford, Glos. __'Phone: Coleford 2271/5. subtle s 
VAILABLE FOR HIRE: EXCAVATORS, BULL- 
DOZERS, DUMPERS, MIXERS, Coles CRANES, 
All classes of LORRIES, including Low-loaders. 


AMEY'S AGGREGATES, LTD., 
Lower Wootton, Boars Hill, Oxford. Oxford 3542. 


“ae VALLEY PNEUMATIC, Pneumatic Tool 
Specialists.—Complete RECONDITIONING SER- 
VICE for all makes of tool.—South Lodge, Sunbury 
Park, Sunbury-on-Thames, Middx. Sunbury 3168. 


OR HIRE, Two Stothert and Pitt 1 cu. yd. 
BATCHING AND MIXING PLANTS, with Bulk 
Cement Equipment; Electric or Diesel drive. 
Telephone: Watford 27252. 


ANTED to PURCHASE, Mobile Self-propelied 

Coles CRANE, with capacity of approx. 3 to S 

tons. Must be in sound order.—Quotations to be 
sent to DUMA-HOGEWEG 57 Bis, Zeist, Holland. 


‘LOGGETTS PLANT HIRE.—Fleet of DIGGER- 
LOADERS for immediate HIRE.—2 Burtons Road, 
Hampton Hill, Middx. Tel.: Teddington Lock 1138/9. 


WELDERS 


300 amp. LINCOLN PORTABLE 
DIESEL SETS 


Very Keen Rates—For Long Term Hires 


MOORE’S PLANT LIMITED 


105-129 MARKFIELD ROAD, 
Phone: TOTtenham 0401/8 


MECHANICAL ENTERPRISES LID., 


PLANT FOR HIRE 


LAND ROVERS - DUMPERS 4 cu. yd. 
4x 4 POLE CARRYING TRUCKS 

4 x 4 TOWER WAGONS - TIPPERS 

4x4 GS TRUCKS - VANS, 5 cwt.-2 ton 

SHAWNEE DIGGERS, etc. > SMALL PLANT 


PORTSMOUTH (A3) ROAD, 
SEND SURREY 


Phone: RIPLEY 3122-4 


etc. 














Modern Diesel 


ROLLERS 


DUMPERS 
MIXERS 


146 HILLS ROAD, CAMBRIDGE. Phone: 87519 PUMPS, ETC. 








OR SAL E. 

Opportunity occurs to acquire the latest Type 
1960 Matbro Series tI! Indoor Outdoor Diesel 
FORKLIFT TRUCK, 6,000lb. capacity, 12ft. lift, 
fitted Torque Converter, power steering. Rarely 
offered in the second-hand market. One owner. 
Cost new £2,380. Price £1,575 ex works. Terms 


available. 

1952 Stacatruc Diesel FORKLIFT TRUCK, 4,500Ib 
capacity, 12ft. lift, solids. Checked over. Excellent 
working order. Price £695 ex works. Terms 
available. 

Matbro Series I! Diesel FORKLIFT TRUCK, 12ft. lift, 
4,500Ib capacity, reconditioned engine, new 
battery, excellent tyres. Repainted. Completely 
overhauled—in fact, carrying the Matbro Test 
Certificate (20.4.61). Price £795 ex works. 
Terms available. 

MATHEW BROTHERS, 

House, Beddington Lane, Croydon, 

Tel.: THOrnton Heath 3402 (5 lines). 


ce ees 
Caterpillar 2U 


Matbro Surrey. 


16000 Series D8 TRACTOR. 


Caterpillar 2T Series D4 TRACTOR, with Birtley 
Angledozer, £875. 

Caterpillar 2T Series D4 TRACTOR, with L.P.C. 
Angledozer, £650. 

Caterpillar D4N Hyster WINCH, £100. 

Caterpillar No. 25 C.C.U., £450. 

Jones Super 22 2-ton MOBILE CRANE, £750. : 

Neals 1-ton MOBILE CRANE, solids, Diesel Engine, 


£225. 
BTD6 Drott TRACTOR SHOVEL, £1,250. 
Three Le Tourneau 12yd. LP SCRAPERS, £600 each. 


Two Caterpillar D8 ENGINES complete, £750 each. 
A. |. TYLER AND COMPANY, 
13 Headstone Lane, North Harrow, Middlesex. 
Telephone: UNDerhill 1515. 
RANES FOR SALE — EX STOCK. 
8'2-ton Rapier Super Diesel/Electric, SOft. Jib, 


two off, £3,750. 


7-ton Rapier, Fast Standard Diesel/Electric, 1957, 

£3,250. 

5-ton Coles-Thornycroft Diesel/Electric, Series 7, 

Mk. 7, £2,750. ; 

S-ton Michigan T6K Lorry Crane. Dorman Diesel, 

£2,750. ; 

2-ton Neals NM, Ruston Diesel, pneumatics, 30ft. 

Jib, 1951, £1,250. : 

All machines certified test-loaded before dispatch. 
Hire Purchase Spares. Service. 
WILLIAM R. SELWOOD, LTD., 

Chandler's Ford, Hants. ‘Phone 2981. 


a 


A. R. C. 
Are best CASH BUYERS of EXCAVATORS, TRACTORS, 


PLANT and MACHINERY. You will do a good 
deal better at: 
A.R.C. MOTOR CO., LTD., 
Redhill Works, Arnold, Nottingham. 


Telephone 26-3331/S. 





USED CHASESIDE 
LOADMASTERS 


BEFORE PURCHASING 
a loading shovel 
IT WILL PAY YOU 
to inspect our guaranteed used LOAD- 
MASTERS which have passed through 
our own workshops, have been brought 
up to this standard, and are offered at 
very keen prices. 

In addition to Loadmasters we have 
all makes of Loading Shovels at prices 
to suit all requirements. 


Please write, phone or better still call 


CHASESIDE ENGINEERING COLTD. 
USED EQUIPMENT DIVISION, 
STATION WORKS, HERTFORD, HERTS. 

Tel: Hertford 3113 
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THE CONTRACT JOURNAL 


PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


| OR SALE. 
37RB, Serial No. 7570, fitted Dragline Equip- 
ment, £3,600. 
10RB, Serial No. 7480, four equipments, £1,000. 
by | rae TRACTOR, Hydraulic Dozing Equipment, 
Caterpillar D4 Series 273120, No. 3300, complete 
with Hydraulic Angledozing Equipment, Winch 
and 4 cu. yd. Le Tourneau Scraper, £900. 
Atlas 2-tool Portable AIR COMPRESSOR, Dorman 
Diesel Engine, £200. 


Broomwade 400 cu. ft. 


Buckets, £1,350. 
Muir-Hill 148 DUMPERS, new 1956, £550 each. 
Coles Mk. Vil Series 7, Thornycroft Diesel, Rope 


Derricking, 25ft. Jib, £1,500. 
WALKERS AND PARTNERS, LTD., 


23 Claremont Crescent, Sheffield, 10. ‘Phone 62428-9. 


tESEL LOCOMOTIVES. 
One 150-h.p. Direct Diesel 
Hudswell-Clarke, suitable for 
gauge, three speeds, 
Poppet Valve Engine. 


4ft. 8'2in. 


One Standard Gauge Ruston 48DS, powered by VRSO 


Diesel Engine, weight approx. 7 tons. 

Four 24in. Narrow Gauge Locomotives, by Hunslett, 
25-h.p. 2-cyl. engine by McLaren, weight approx. 
2'2 tons each. 

One 24in. Narrow Gauge Locomotive, by Ruston- 
Hornsby, engine by Ruston-Hornsby, weight 
aporox. 2'2 tons. 

One 24in. Narrow Gauge Locomotive, by Simplex, 


powered by Dorman 2DMD Diesel 
| Full particulars from 
JAMES N. CONNELL, LTD., 


Engine. 


Union Works, Coatbridge. Coatbridge 1121 (7 I.nes). 
ELMAG Diese! PILE HAMMERS for HIRE 
Models DS, D012, O22, available with 


suspended leaders and leg guides, suitable 
any section of piles. 
| with Turntable and Diesel Winch. 


| DUDLEY VALE, 


| 
| 


LTD., 


OR HIRE, 
Equipment. 

| tory period.—Apply R. G. HORTON 
LTD., Contractors, Brierley Hill, Staffs. 


4/3 MIXERS ‘Half-Bag’ 


FOR HIRE 


S4RB EXCAVATOR, with 


30/- PER WEEK 


PETROL OR ELECTRIC—I PHASE 


JOHN MACNAMARA & CO. LTD., 
Bush Rd.,Deptford, London, S.E.8 Bermondsey 3275-1435 


WELDERS 


MUREX, LINCOLN and PETBOW 
Diesel Sets, Trailer Mounted. Available for 
Immediate Hire with or without Operators. 


FOR HIRE 


Also Stockists of new Oxford Transformer 
Sets - Write for Leaflets 


K. J. SENIOR AND CO. 


FORDWATER TRADING ESTATE 
Chertsey, Surrey. Tele: Chertsey 2950 



































Connections suitable for Steel Scrap, etc. 


JOSEPH WESTWOOD & Co. Ltd. 


Contractors to H.M. Government Departments, Crown 
Agents for the Colonies, British Railways (British 
Transport Commission) etc., etc. Bridge and Con- 
structional Engineers, Manufacturers of Pressed Stee! 
Troughing and Sheet Metal Equipment. Steel Stock 
Holders. 


NAPIER YARD, MILLWALL, LONDON, £.14 


Telephone: EASt 1043 


Grams: Westwood, Easphone, London 
Cables: Westwood, London 





Stationary AIR COMPRESSOR 

SET, Model EH245, complete with electrics, £950. 
).C.B. Mk. 4, new late 1960, 200 hours only, £2,200. 
1959 Dinkum Major Hydraulic EXCAVATOR, two rear 


Locomotive, by 
rail 
powered by Paxman-Ricardo 


rope 
for driving 
Also G17T Deimag PILE FRAME 


| 3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


Dragline 
Reasonable rates of hire for satisfac- 
(ENGINEERS), 








WS ES 


Single Chain Ring discharge Grab of the 
Multiblade type fitted with patented Flexible 


April 27 196) 


CRIPPS AND CO., LTD., hay 

R. Used Contractors’ Plant and tone following 
able for IMMEDIATE SALE: ment ana. 

International TD24, with Front Winch-op 

Buligrader and Onions Model 18 baba Cable 

overhauled, with rebuilt engine ang naa fully 


e £4,500. anteeg 

ray BL432 Hydraulic Four-wheel 

SHOVEL, with 1'2 cu. yd. Buck? LOADING 
condition, new 1959, £1,175. * Very goog 


Priestman Panther EXCAVATOR, complete with F, 
‘ae 


Shovel, Skimmer and Drag Sh 
good condition, £900. Ve! attachment 
Caterpillar D4 TRACTOR, with 


Angledozer ang 


c.c.U Inspection weicome. £550 


Fiat SSL TRACTOR, complete with 
dozer Equipment, very good orders Saic, Anil 
Full details or machine inspection ; ; 


through any depot. 


R. CRIPPS AND CO., LTp. 

Nottingham (Tel. No.: 71161): Manchester (7 

Trafford Park 1658): Shildon © (County ‘ trsN 
______el, No. 261). urham 
ANTED TO PURCHASE —— 

1ORBs, with equipments. o 

sere with equipments. 

-, 5: and 6-ton MOBILE CR : 
Channel Jibs. ANES, Lattice 


PLANT HIRE SERVICE (LONDO 
1 Chatheld Road London, S.W.11. BATtersee in 


Fr“, SALE OR PART EXCHANGE. 
ne Vickers VR180, complete wi 
and Winch. Whole unit in good conditigae ae 
One ditto dismantied for repair. ; 
One TD18 CABLEDOZER, complete. 

W. AND W. H. PETTIT, 
Cowbit Road, Spalding, 3411/2674 


OR SALE, 12-ton LOW-LOADER, as new ws 
1954 Dennis Centuar Tractor Unit, £790.) “" 
J. R. C. McQUEEN, LTD., 

54 Wrawby Street, Brigg, Lincs. 


Portaste ASH-SCREENING PLANT REQUIRED 
by BENSTEAD INDUSTRIES, LTD., 33 Isie la 
Leeds, 11. Telephone: 30784/5 a 


Wee to eo D8 TRACTOR T3A/144 
complete with Scraper Unit.—Wri 
“The Contract Journal." ree San 


OR SALE, 1960 (une) J.C.B. 4, 350 hous a 
new, £2,350.—BROWNS INDUSTRIAL EQUIP 
MENT, LTD., Leighton Buzzard, Beds. ‘Phone 206) 


FOR HIRE 
COMPRESSORS—ALL TYPES 


FRANK K. MILES 


COWBURN STREET, HEYWOOD, LANG, 
Phone: HEYWOOD 6856 








CYMRIC PLANT 
FOR HIRE 


SHAW NEE-POOLE 


DUMP TRUCKS 


Delivered anywhere in U.K. 


BRIDGEND, GLAM. Tel: 2258 








— F 


can be arranges ; 
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ANT wo ACTORS and Bulldozers, any 

CRAM Fiiso Parcels of Spares for same. Prompt 

and cortable tor TDG, 9, 14, 18, Caterpiliar 
Fowler VF, FD3, Allis M and County 

* “ROBIN BOSWORTH, 

aint Milbro 237. Nr. Ludiow, Shropshire 


TRENCH BUCKETS to fit all 
SALE or HIRE. The Norton Backacter 

designed by user digs harder material and 
backs ore efficiently. Sizes ft. Gin./2ft. din. 
empties | ee DELIVERY. Other sizes within 10 days. 
IMMEDIATE TON. PLANT HIRE, LTD., Ramsden, 
Essex. Tel.: Ramsden Heath 365/6. 


— o. 8 Parker Contraflow WASHING 
F% ea Ec REENING PLANT, with 7Oft. x 18in. 

ae nveyor, Syd. Feed Hopper and Belt Feeder, 
Fixed eal Pump, £1,200, or will separate. Also 
sin, Vacseal 7 OCHOVEL, Weatherill 12H LOADER 
Caterpillar WEIGHBRIDGE.—For details and photos, 
and ee p.4040, “ The Contract Journal." 


ALE, CPOAC PLACER, Type G350F, complete 
es ~~ Receiver, Discharge Box and approx. 
ee . delivery pipe. This equipment has only 


150 a tor a few hours’ work and since then has 
ee 


Tel; Stoke Si 


aTARROW 
N machines. 


Contact 
Billericay» 


write 


. Price £900.—Write GRAYSTON 
OF AND ENGINEERING co., LTD., 32 Stewarts 
a sW.8. Tel.: Macaulay 6688. 


Tor OMPRESSOR HIRE SERVICE.— 
Fo eom’1-toot to 12-tool (70 c.f.m. to 625 c.f.m 
Lorry-mounted and Portabie. Full _ range of 

HUBERT C. LEACH, LTD., Higr 
Tel.: Waltham Cross 2516! 


1.a.d.). 
tic Tools.— 
oat Cheshunt, Herts. 
(5 lines). oe 7 ; ae 
NTED for Caterpillar R4 Tractor, One DYNAMO 


A - 
TARTER, either 6-V_or 12-V 
W ie OMLKER (MACHINERY), LTD., Anlaby, 
Hull. : 
TOR SALE. a good _oeere Lima 2400 
both ulpments, an nm very good order. 
wali SALES, LTD., 25 Castlereagh Street, London, 
w.1, Telephone: Paddington 2663/5. 


Will consider offers 
from 2- to_ 6-ton 
Box P.3921, 


<XyANTED, MOBILE CRANES. 
Coles, Jones or Neals_— 
capacities —Write Managing Director, 
“The Contract Journal. 
HIRE IN THE MIDLANDS: 10-ton Lorry- 
mounted CRANES, Jibs to 75ft.—L. NELSON 
AND CO., LTO., Lugtrout Lane, Solihull, Warwickshire. 
Telephone: Sheldon 4005. 
T HIRE: Earthmoving, Site Clearance. 
_ Excavations for Roads, etc. 
DOUGLAS HAMILTON, LTD., 
Tunbridge Wells. Telephone: Southborough 1538. 


NM E CRANES for SALE, HIRE and SPARES 

ee Ransomes, Morris, etc.—ROBERT DIXON, 
LTD., Authorised Coles Repairers, Hunsdon, Herts. 
Tel; Stanstead Abbots 301/3. 

TANTE D: CATERPILLAR TRACTORS, 
W fraxcavators and EQUIPMENTS, not more 
than five years old.—'Phone Rothwell 3258, or write 
JAW BONE WORKS, Wood Lane, Rothwell, Yorks. 


1EBHERR 144 TOWER CRANE, Serial No. 5358. 
L New Dec., 1955. Inspection invited. Excellent 
condition, £1,100. — HAWLEY PLANT, LTD., 
Dartford 21166. 


LOGGETTS PLANT HIRE.—For DINKUM DIGGERS, 





modern machines.—2 Burtons Road, Hampton 

Hill, Middx Tel.: Teddington Lock 1138 9. 

RAILS FOR SALE 

100 tons New Slightly Defective B.H. Rails, 9Sib. yd., 
chiefly 60ft. 

100 tons Slightly Defective F.B. Rails, 110lb. yd., 
chiefly 60ft. lengths. 

200 tons Good Second-hand 8.H. Rails, originally 
85ib. yd., B.S. Section, chiefly 60ft 

200 tons Second-hand Bull Head Rails, 90 95Ilb. yd., 
chiefly 44ft. Gin. lengths. 

100 tons New Perfect F.B. Rails, 7Sib. yd., R.B.S., 
chiefly 40ft. lengths. 


250 tons Unused but Stock Rusty F.B. Rails, 7S5ib. yd., 
R.B.S., chiefly 30/36ft. 

50 tons New Slightly Defective F.B. Rails, 80lb. yd., 
Revised B.S. Section, lengths chiefly 40ft 

30 tons Second-hand Coach Screws, 65gin. x 
Standard Railway Pattern. 


17gin., 


50 tons Mild Steel Flat, Sin. x '2in., new but stock 
rusty, 15ft. to 26ft. chiefly. 

300 tons Good Second-hand Re-layable B.H. Rails, 
90 95ib., in 45ft. lengths. 

700 tons Good Second-hand F.B. Rails, 75Ib. yd., 
R.B.S., chiefly 36ft. lengths. 

150 tons Good Second-hand F.B. Rails, 6Olb. yd., 
0.B.S. Section, in 40 45ft. lengths. 

170 tons Good Second-hand F.B. Rails, 75lb. yd., 
0.B.S. Section, in 30 36ft. lengths. 


Ward's also have large stocks of all classes of other 


Railway Materials. 
ALBION WORKS - - - - SHEFFIELD 


Telephone: 26311. 


me Bell 


Drotts, Excavators, Compressors etc. 


HARROGATE 84800 





PLANT 








LORRY- 
MOUNTED 







CRANE HIRE 


Capacities ; 4°5+6°10°15+20- 224-25 tons 


OR SALE. 
EXCAVATORS, 3s cu. yd. to 7 cu. yd. 
Caterpillar TRACTORS, D8 and D9s. 


Allis-Chalmers TRACTORS, HD15 and HD21. 
Fowler Challenger TRACTORS Mk. 3 

LOCOS., 24in. gauge. 

Tournapull C Motorised SCRAPERS and Euclid 


Motorised Scrapers. 
Greens Tandem ROAD ROLLERS, 7/9-ton. 
CONCRETE FINISHERS AND SPREADERS. 
Koehring PAVERS. 
Ruston DRILLS. 
Ace Static HOIST, 10/15cwt. 
MIXERS 10/7, 14/10, and MORTAR PAN MIXERS 
CRANES, Hand, Derricks, and Mono TOWER CRANES 
COMPRESSORS, 13 cu. ft. upwards. 
Barber-Greene 44C DITCHER. 


DUMPERS, °4 cu. yd., 1'2 cu. yd., 3 cu. yd. and 
4'2 cu. yd. 
10RB and 19RB EQUIPMENTS. 
METAL UNION (PLANT), LTD., 
75 Victoria Street, S.W.1. Tel.: Victoria 4868/9. 


ONTRACTORS’ PLANT FOR HIRE. 
New Motorised PAYSCRAPERS immediate 
HIRE (22 cu. yd.). 

BTD6, TD14 and TD18 TRACTORS, fitted with Drott 
Skid_ Shovels. 

BTD6, B8TD20, TD9Y, TO14, TO18 and TD24 
TRACTORS, with Buligraders and/or Scrapers. 

TD18 TRACTORS with Pipe-laying Equipment. 


for 


10RB, 19RB and 22RB EXCAVATORS, with al! 
Equipments. 
First-class machines and operators, backed 


by finest field service in Great Britain. 
Generous transport terms to all parts of England. 
LUMLEY (PLANT), LTD., 
Stratford-on-Avon 4242, Ashford (Middx.) 4191, 
Cardiff 33572. 


RGENTLY REQUIRED. 
One set of Bickerstaff Hydraulic BLOCK FORKS, 


18in. centres. 
One set of Bickerstaff Hydraulic BRICK FORKS, 
suitable for attachment to 4,000lb. capacity 


Forklift Truck. 
Offers of Trucks fitted either of 
considered. 
Write Box P.3993, ‘‘ The Contract Journal.” 


AVE CASH—WILL TRAVEL. If you have SURPLUS 

PLANT but prefer SURPLUS CASH—if you wish 
to sell without delay at a_reasonable price your 
DROTT, or TRACTOR SHOVEL, or other type 
plant—then contact, with date, condition, and price 
required FIELDS, Forest Edge, Ringwood Road, 
Ferndown, Dorset. Ferndown 837. 


ANTED, 24RB and 32RB or 33RB EXCAVATORS, 
Forward Shovel or Dragline Equipments or both 
required. — AXWORTHY AND COMPANY, LTD., 
(Drotts for Hire), Straight Road, Old Windsor, Berks. 
Tel.: Windsor 3434 or 3384. 


ANSOMES AND RAPIER 410 EXCAVATOR, fitted 
with Perkins P4 Diesel Engine, Skimmer and 
Backacter Equipment. In good working order, £550. 
L. W. VASS, LTD., Ampthill, Bedford. Tel.: Ampthill 
3255. 


ANTEOD, ALL TYPES’ OF 

TRACTORS, any condition. State Seriai 
and price required.—cC. J. THORNE AND CO., 
Uckfield, Sussex. Telephone 178 (3 lings). 


ANTED, 3-ton MOBILE CRANE, Diesel driven, 
on pneumatics. 
Write Box P.4024, ‘‘ The Contract Journal." 


OR HIRE, N.C.K. 304 FACE SHOVEL EQUIP- 
MENTS.—'Phone Watford 27252. 


these attachments 


CLETRAC 
No. 
LTD., 





USED LOADER DEPARTMENT 


CHASESIDE DIESEL SOO, 1957, In really good 


order. One owner, 
(parts and 
available). 


one driver, well maintained 
instruction books and service log 
Four good tyres, plus spare front 


wheel and tyre. A thoroughly good recom- 
mended Machine St ..........cccccccccceces £985 
MERTON RSO Two-way LOADER, 1957, 
Diesel Engine, double-acting rams, 1 cu. yd. 
bucket. A first-class machine at ......... £795 
CHASESIDE DIESEL CABLE LOADER, 1955. 
GOOD WHO 680s op bee ccsinavccsadsccesahucnadyets £245 


WEATHERILL DIESEL 4H OVERLOADER, 
1956, carefully overhauled and in excellent 
working order, *s4yd. bucket, good tyres and 
paint Recweune ; scan lh 4 aell 


1957 COUNTY SPECIAL FORESTRY/SWAMP 
TRACTOR, fitted 30in. tracks and Boughton 
Winch. 800 hours work only. Excellent con- 
dition. New price £2,800. Offered at £1,050 


MERTON ENGINEERING CO. LTD. 


Faggs Road, Feltham, Middlesex 


Telephone: Feitham 3045-8 





JIB LENGTHS: 25’ to 140’ 





PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 





FREDERICK ATTWOOD LTD. 











oR $AEB CE. 
Caterpillar D4, wide gauge, L.P.C. Hydraulic 
Bulldozer, £950. 

ee D4, standard gauge, L.P.C. Angledozer, 


Caterpillar D2, fitted L.P.C. Dozer, £400. 
International TD9, Ruston Angledozer, £650. 
International BTD6, fitted R.B. Angledozer, £575. 
Allis-Chalmers HD14, fitted Bulldozer, £725. 
Allis-Chalmers HD7, Hydraulic Angledozer, £625. 
Allis-Chalmers HD7, Hydraulic Angledozer, £350. 
TRACKS for HD7, new and unused, £175. 
Fordson County, fitted late-type Angledozer, £475. 
HYDRAULIC ANGLEDOZING EQUIPMENTS to fit 
International BTDG and TD9, Fordson County, 
Caterpillar D2 and D4, Allis-Chaimers HD7. 
Buffalo 6-ton Self-start Diesel ROLLER, £350. 
Holman 2-tool Self-start Diesel COMPRESSOR, £250. 
Atlas 2-tool Diesel COMPRESSOR, £150. 
DINKUM DIGGER, on Fordson Major 
Skyhi Front Shovel, £550. 
Jones SLEWING CRANE, 12cwt., £75. 
LAND-ROVER, 1959 registration, £155. 
Scammell TRACTOR and 12-ton Semi-low Trailer 


£295. 
ROBIN BOSWORTH, 
Tel.: Stoke Saint Milborough 237—near Ludiow 
Shropshire. 


Fee (IMMEDIATE HIRE. 

Deimag Diesel PILE HAMMERS, DS, D12 and D22. 

G17T Delmag PILE FRAME with Turntable. 

Zenith PILE EXTRACTORS, Nos. 20 and 80. 

McKiernan-Terry PILING HAMMERS, 5S, 6, 7 and 9B3. 

STEEL SHEET PILES, Sections No. 1, No. 2 and No. 3, 
various lengths. 

Spencer-Hopwood BOILERS, all sizes. 

22RB, with Dragline and 7O0ft. Crane 

KL44 MOBILE CRANES, Jibs up to SOft., 
or tracks. 


and fitted 


Equipment. 
pneumatics 


meals — ate mosits CRANES, 30ft./35ft. Jibs. 

ohnson cu. yd. and 1 cu. yd. D ! P . 

20 tom Gece ACLS: : ; ———— 

uston iesel LOCOMOTIVE, 2ft. gauge, 25/30-h.p. 

10/7 Winget CONCRETE MIXERS, Diesel. 

Zin. and 4in. CENTRIFUGAL PUMPS. 

200 12ft. and 16ft. TRENCH SHEETS. 

Acrow No. 3 PROPS, 8&ft. Gin. extending to 13ft. 
DUDLEY VALE, LTD., 


3 Buckingham Place, 


London, S.W.1. ViCtoria 0252. 


CK. = for SALE some of their older 
Plant, _ viz.: aseside Diesel Super HI-LIF 
SHOVELS; 10/7 Millars MIXERS; 14 cu. ft. Single 
Bucket WEIGHBATCHERS; 1Scwt. Ace PLATFORM 
HOISTS: 12cwt. Neals Petrol CRANES; 25cwt. Novo 
WINCH; 10in. Centrifugal PUMP. Prices reasonable. 
Inspection near St. Albans. 
Write Box P.4021, ‘* The Contract Journal.” 


ANTED, FORK LIFT TRUCKS, 1-ton to 6-ton 
Capacity, Petrol or Diesel, any condition. Cash 
on Inspection. We offer reconditioned machines in 
PART EXCHANGE and HIRE FORK LIFTS for all! 
purposes.-FRED WATKINS (ENGINEERING), LTD., 
Coleford, Glos Telephone: Coleford 2271/5. 
W 28 KING in the Lancs. and Cheshire area? 
Woolfenden’s are your MOBILE CRANE people. 


Light or heavy Lorain, Michigan, Quick-Wa Neal 
Lifts up to 30 tons. Boom’ lengths te 1SOft. 
WOOLFENDEN’S, 

Anfield, Liverpool, 4. Tel: Stoneycroft 3755/9087. 





D'Nkum MAJOR DIGGER 
1960). Power Steering, 
fect order throughout, 


and Power Shovel (july, 

£1,795. — PLANT REPAIRS 
° —_— EPAIRS 

(BRISTOL), Fox Road, Bri $ 

S-6009 ty Wee. ristol, 2. Tel.: Bristol 


SE 


977 Traxcavators 955 Traxcavators 
HT4 Traxcavators 831 John Deere Load- 
ing Shovels | yd. 19 R.B. Excavators 
10 R.B. Excavators D.7 Dozer Scrapers 


D.4 Dozer Scrapers Rollers 2}- 10 ton 


Vibrating Rollers Compressors Mixers 
Dumpers Tippers 


PLANT HIRE & SALES, LTD. 
MILLBROOK POINT ROAD 
SOUTHAMPTON 


— Telephone: Southampton 7527} 


ALL BUILDERS’ PLANT 


Alloy and Steel Scaffold tube, 
boards, fittings, Acrow props, 
concrete mixers, etc. 


Prompt delivery, competitive prices and 
terms arranged 


M. SANDERS LTD. 
18/20 Mediar St., London, $.£.5. ROD 5143 








257-273 Wood Street, 
Walthamstow, 
London, E.17 


COPpermill 1151 (7 lines) 



















































































ALES PLANT REGISTER, 
OFFER FOR IMMEDIATE SALE: 
MISCELLANEOUS 

BENFORD '2-ton DIESEL DUMPERS, 1955, runners, 
£115 each. 

MUIR-HILL 10B 3 cu. yd. DUMPER, 

1954, good working order, £395. . 

AVELING 3 cu. yd. DUMPERS, Fordson Engine, 1955, 
good order, £675 each. 

LOW-LOADING TRAILERS, 3-ton, 6/7-ton, 8/10-ton, 
10 /12-ton, ex Ministry. Also TRAILER-MOUNTED 
TANKS, 250, 500, 750 and 900 gallons. 

C.P.T. 4-tool PORTABLE COMPRESSORS, 1953, solid 
tyres, Ruston Diesel, good working order, £700. 

ATLAS 2-, 3-, 4- and 6-tool DIESEL PORTABLE 
COMPRESSORS. Details on application. : 

AIR PUMPS 2/3-tool COMPRESSORS, Lister Diesel 
Engine, on 2- or 4-wheel Trailer or Lorry Chassis, 
ex Ministry, unused, £490 to £560 each. 

AVELING-BARFORD 2'2/3-ton DIESEL ROLLER, 
Perkins Diesel, Sprinklers, 1952, good condition, 


£400. 
AVELING-BARFORD 6/8-ton ROLLER, Sprinklers, 
Scarifier and Cab, new 1955, £1,950. ; 
GREENS 7/8-ton ROLLERS, new Ford Diesel, 
Sprinklers, Canopies, ex Ministry, £1,300 each. 
PEGSON 16in. x Sin. PORTABLE CRUSHING AND 
SCREENING PLANTS, Ruston Diesel, unused, as 
new, £675 each. Also 12in. x 7in. 
PARKER 16 x 9 Diesel CRUSHER AND SCREEN, 
Portable, very good order, £700. 
CATERPILLAR D9 TRACTORS, 18A, 
good working order, £8,250 each. 
HD21 TRACTORS, with or without 
£5,000 /£5,500 each. 
CATERPILLAR D7 3T TRACTOR, L.P.C. Hydraulic 
Dozer and Winch, reconditioned, £3,100. 
INTERNATIONAL BTD6 ODROTT, 1958/59, 
working order, £2,350. 
LE TOURNEAU 12 cu. yd. LP SCRAPERS, very good 
order, £925 each 
CATERPILLAR D4 6U TRACTOR, La Plant Choate 
Hydraulic Angledozer, overhauled, £1,500. 
ROAD MACHINES BATCHERMATIC, 30yd. Hopper 
and 16-ton Cement Hopper, new 1958, £2,000. 
DELMAG DS DIESEL HAMMER, 1959, £1,150. — 
TD14A INTERNATIONAL TRACTORS, with Hydraulic 
Angledozers, P.C.U.s and S67 Scrapers, £1,850 


LTD. 


Ford Engine, 


Cabledozers, 


Angledozer, 


good 


each. 
REX 7S 10/7 MIXERS, with Weighbatchers and 


Hand Scraper/Shovels, Ruston Diesels, £325 
each. 
REX 12S 18/12 MIXER, with Weighbatcher and 


Hand Scraper ‘Shovel, Ruston Diesel, £395. 
20-ton PORTASILO, 1957, very good condition, £32S. 
CATERPILLAR D8 2U TRACTOR, L.P.C. Hydraulic 

Dozer, good working order, £2,850. 
ALLIS-CHALMERS HD10 TRACTOR, Cabledozer and 

Winch, good working order, £900. 
INTERNATIONAL TDS TRACTORS, Hydraulic Angle- 

dozers, good working order, £650 each. 
APPLEBY-FRODINGHAM PILING No. 3, 35 S0ft. 

lengths, 150 tons. Price on application. 
FOR A COMPREHENSIVE LIST OF PLANT FOR SALE 
AND HIRE—SEND FOR VALES FREE PLANT 
REGISTER. 


Further details: 14 Lower Grosvenor Place, London, 
S.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines). 


RANE GANTRIES AND CRANES. 
Gantry, 150ft. by any span, S-ton to 20-ton, 
10in. x Bin. x 20ft. uprights, 1Sin. x Gin. rails, 
£1,250 delivered. 

Morris Crane, 15-ton, 22ft. 9'zin. span, hand, £125 
delivered. 
Gantry, 75ft. by any span, 15Sin. 
£150 delivered. 
Morris Crane, 10-ton, twin girder, 46ft. Gin. span, 
£300 delivered. 
BOWMANS, East Quay, Poole 334. 


OR SAL E. 
22RB EXCAVATOR, any 
condition. 
Caterpillar 955 TRAXCAVATOR. 
Onions EKO SCRAPER. 

Drott SHOVEL, 4-in-1 Bucket. 
Jones KL44 MOBILE CRANE. 
THE NEW WANSTEAD AGENCY, 

48 New Wanstead, Wanstead, E.11. Wanstead 5454. 


OR SALE, Five Broomwade 1955 SVD128 AIR 
COMPRESSORS, 3-cyl. Lister 


x Gin. side rails, 


equipment, excellent 


Diesel Engines, 
four pneumatics. Price £450 each.—jJOSEPH THOMP- 
SON AND CO. (LIVERPOOL), LTD., Wakefield Road, 
Netherton, Liverpool, 10. ‘Phone: AINtree 6262 
(4 lines). 


WANTED 





e PRIESTMAN PANTHER 
| e RUSTON 22RB 
e NCK 304 


EXCAVATORS 


Fitted with Dragline or Backshovel or Basic Units 
| only 


Immediate inspection and settlement 


| Write full details and price required to: 


Box RB22, ‘‘The Contract Journal ”’ 


THE CONTRACT JOURNAL 


PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


WEAsson (CONSTRUCTION), LTD. 
OFFER FOR SALE: 

BLAW KNOX BATCHING PLANT, 30-ton_ Silo, 

Trunking, Weighbatchers, Elevators, Cement 


Storage Unit, Compressors, two Winget 21/14 
Mixers. Overhauled. New 1957. 

EONIT 60-ton BULK CEMENT PLANT, 8-ton Cement 
Hopper, 60-ton Silo. New 1956. 

BROOMWADE Lorry-mounted COMPRESSOR, 2-tool, 
Breakers and Hoses, Lister Diese! Engine, S-ton 
Morris Chassis, £300. 

INGERSOLL-RAND 600 cu. ft. ROTARY COM- 
PRESSOR. New 1955. 

JONES KL44 34-ton MOBILE CRANE, 40Oft. Jib, 
Ruston Engine. New 1953. 


COLES 5-ton Lorry-mounted CRANE, Mk. 7, Series 
Vil, 2S5ft. Jib, New 1945. 
LIEBHERR Model F14T 2-ton capacity TOWER 


oe 52ft. 3in. Jib, track. Overhauled. New 

LIEBHERR Model 15H Climbing TOWER CRANE, 
S59ft. Gin. Jib. New 1959. 

PIENE Model 28/35 3-ton capacity TOWER CRANE, 
ry ay 6in. Luffing Jib, Travelling Bogie. New 

BUTTERS 7-ton 2-motor Electric DERRICK CRANES, 
120ft. Jibs, Bogies. New 1951. 

MORGAN 10-ton Steam DERRICK CRANE, 120ft. 
Jib, Three Drum machine, oil-firing equipment. 
New 1946. 

ANDERSON-GRICE 10-ton 2-motor Electric DERRICK 
CRANE, 120ft. Jib, Dumb Bogies, as new. New 


1959. 

MORGAN 15-ton Steam DERRICK CRANE, 120ft. 
Jib, Dumb Bogies. New 1958. 

N.C.K. Model 205 '2 cu. yd. EXCAVATOR, S5Sft. 
Jib, Dorman Diesel Engine New 1955. 


19RB EXCAVATOR, Face Shovel or Dragline Equip- 
ments. Overhauled. New 1954. 

34 cu. yd. EXCAVATOR, 45ft. Dragline Equip- 
ment, Ruston 4VROHN Diesel Engine. New 1953. 
MARION 111M _ 3'2 cu. yd. EXCAVATORS, Cater- 

pillar and G.M. Diesel Engines, short and long 
tracks. New 1951, 1954, 1956 
BARNARD '2 and “%4 cu. yd. Half-tine and Whole- 
tine Single Chain Ring Discharge GRABS. 
3,000 Ferro FLOOR PANS. 
Several ex R.A.F. RADAR VANS, fitted. 
PORTASILO Model P20 20-ton, P30 30-ton CEMENT 
CONTAINERS, 250ib. Weighmen. New 1954 and 


22RB 


1956. 

DUMBO 20-ton CEMENT CONTAINERS, 250Ib. or 
350\lb. Weighmen. New 1959. 

ROAD MACHINES 1Scwt. and 1-ton Diese! 
DUMPERS, Petter Diese! Engines 9H. New 
1957 and 1959 

B.H.C. Ant Queen MOBILE HOIST, Petter Diesel 
Engine. Overhauled. New 1957 


J.C.B. Hydra-Digga Loadall 65 Hydraulic TRENCHERS, 
Square Hole Bucket and Front Buckets. New 


1959. 

STOTHERT AND PITT Vibratory COMPACTOR AND 
FINISHER. New 1954. 

an 9.7 cu. yd. DUMP TRUCKS, Cummins Diesel 
ngines. 

BARBER-GREENE Model 44C TRENCHER. Fordson 
Engine. New 1958. 


INTERNATIONAL BTD6 Crawler TRACTORS, 1 cu. 

yd. Skid Shovel, 4-in-1 Buckets. 
INTERNATIONAL BTOD20 Crawier TRACTOR, 3 cu. 

yd. Skid Shovel, 4-in-1 Bucket. 
CATERPILLAR Model 22A D8 TRACTOR, Blade and 

Winch. 

Further details 
Abbey House, Victoria Street, London, S.W.1. 

Telephone: ABBey 5152, Sullivan 7626 (10 lines). 


“OR SALE. 
BTD6 ANGLEDOZER, 1959 machine, Serial No. 
8135. Very good condition, can be seen working, 


£1,600. 
c.P.T. 125 cu. ft. COMPRESSORS, Dorman Diesel 
Engines Choice of three 1942 machines, good 


running order, £185 each. 
21/14 Stothert and Pitt CONCRETE MIXER, Lister 
CE Diesel Engine, 1940 machine. Good clean 


condition. £160. 
R. ROBINSON AND CO. (CONTRACTORS), LTD., 
Ravensbourne Station, Beckenham, Kent. 
1030. 


Telephone: Ravensbourne 


OR SALE or HIRE, Barber-Greene Junior, new 

1957, and Barber-Greene Major, new 1959. 

a. WATKINS (ENGINEERING), LTD.. Coleford, 
os. 


JOR SALE, Two Caterpillar 463 SCRAPERS. 
Write Box P.3937, ‘* The Contract Journal." 






WANTED 
















































April 27 196) 





ie 
or SALE. 


Several Caterpillar D8 Model 14 
Winch, Caterpillar Cabledozing 9 cater: 
Price on application. Guipment, 
Several Caterpillar D8 Model 2U, 23000 Ser; 
Caterpillar Winch and Caterpillar ‘cycssftted 
Equipment. Price on application, Abledozing 
Taree. ee 977 TRAXCAVATORS Forw 
ucket, track group compl uy ard 
excellent condition, £4,500." overhauled, "in 
One Caterpillar 955 Series 12A, Forward 
track group completely overhauled £3 ontttt 
Several Caterpillar D7 TRACTORS. Price from £1,009 


upwards. 
D4 TRACTORS, fitted Birti 





















Ten cpereiier, ley 
-P.C. Hydraulic Dozer, £50 ud 
Four Allis-Chalmers HD15 TRACTORS es 
and Base Machine with Winch, £1,259 Dozers 
Pte’ Ener Whsder SSG TRABUNE, Dozer, ete 
imco Mode u VELS. ce 
6 upwards. a. ADING SHOVELS, £809 
ne International TO9, with R 
sever Vel: £800. un Suston Hydrate Lead 
everal International BTD6, with 
7 Price on application. ith Drott Loading Shovel, 
wo Caterpillar APERS. Pri 
Several Onions and LT 9yd. SCRAPERS pag 
Several Onions and LT 12yd. SCRAPERS £800 
e Staffa Mobile AVATOR, r : 
. Backacter,, £850. Atted Grab FIs, an 
ree Ruston-Bucyrus 15BE 
toe FACE SHOVEL ang DiL, 
Four Lima 34E, fitted F/S and DIL. 
One Lima 1201, fitted F/S and D/L. 
Two Smiths 21 EXCAVATORS, fitted D/L 
Two 33RB EXCAVATORS, fitted D/L oni 
One 33RB EXCAVATOR, fitted F/s. - 
One 22RB_ EXCAVATOR, fitted D/L. 
Several 19RB EXCAVATORS. Choice of equi 
Several ROAD ROLLERS, —1/10-ton, ° by pment 
Fo Sertore. aa and Huber. velng- 
ur Aveling-Barford 41'2 cu. yd. 
Twelve Euclid Bottom DUMPERS, Tavye*> £500. 
Ten Euclid Rear DUMPERS. ‘ 
ix Eucli cu. yd. Motorised § 
Three Le Tourneau Model D Motorised ‘scisape 
Sante Caterpitior Motorised SCRAPERS * 
e ournea id ‘ 
one SGRAPERS. 12 Cu. yon SUPEF C Motorie 
ne oles -ton Diesel/E! i 
Cie Leyland Hippo chassis, £2,500 MOBILE Chane 
-ton < 
8-ton LOW-LOADING ‘TRAILER, suitable for 05 








(NEE OE I 









































PPL AE SRE LTE LL LE RET ET: IRE ES TE 
sea alah eel, 


Several Two-tool 
- er, pope COMPRESSORS, by Holman an 
ne Four-tool COMPRE 

motor, £200. SSOR, powered by electri 


Two SNOWPLOUGHS, mo 
ao blower type, (E1280. on Forward Chassis ; 
ree-tine TER, i : 
= Tractor, fon Suitable for D6 or p7 § 
ne International TD14, i 
qua a 4, Hydraulic A/D, fitted new 


Several FORRLIFE TRUCKS, Petrol Engines, 1-ton 
Several Rogers TRAILERS, 40-ton cap. 


One D7N Hyster LOGGING WINCH 
One Gutters 3-ton electrically operated DERRICK 60 


One D/L JIB for N.C.K. 304. 
One set TRACKS for Smiths 520. 


EARTHSTRIP, 


Wakefield Road, Hampole, near D 
Telephone: Adwick-le-Street 22948" 


OR SALE—RECONDITIONED 
F One Sieh ane, SUCTION DREDGER tor 
’ ese ngine d 

Gwynnes Steel Pontoon’ — Se 
One Gin. Gwynnes GRAVEL PUMP. 
One 7in. Gwynnes GRAVEL PUMP. 
One 2'2-ton Greens FOOTPATH ROLLER. 
One 10/7 Blaw Knox Diesel CONCRETE MIXER 
Six S/3'2 Maximixam Diesel CONCRETE MIXERS 
Six unused 1-ton Butters Steel CRAB WINCHES 
Unused Felco CHAIN BLOCKS, 10cwt. to 10-tor 
THOMAS DUNLOP (MACHINERY), LTD. 


25 Wellington Street, Glasgow, C.2, 


BRAND new and unused Delmag G17T PILE FRAM 
e 

with Diesel Winch 
ieeenne neler in and Turntable, etc. Pre 
DUDLEY VALE. LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252 


OR SALE, Robel Articulated CONCRETE CON. 

VEYOR, new 1958, 7 x 18tt. seme 
WILLIAM G. SEARCH,  LTD., Whitehall Road 
Leeds, 12. Tel. 639081 (10 lines). 





DIESEL ROAD ROLLERS WANTED 


Aveling-Barford and Marshal! 6/8-ton and 10/12-ton, 
with Scarifiers, Sprinklers, Driver's Cab, etc. Post-war 
models preferred. Particulars, cash price or exchanges. 


A. M. COLE, 


Eastgate, Sleaford, Lincs. Tel. 463. 


Plant for Hire 


Available for immediate hire 








Model 45a/55 Liebherr Telescopic 


Tower Crane 





The above offered with 





first class operator. 








THOS W. WARD UD 


Contractors’ Plant Department 
BRETTENHAM HOUSE, STRAND, LONDON, W.C? 


Telephone: TEMple Bar 1515 








196) 


Loading 
) Shovel 
tion, 


F/S, and 
nd Dit, 


pments 
AVeling. 


500. 


ERS, 

toriseg 
RANE 
for Ds 
in and 
electric 


or 07 


a new 


1+ton 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 
T BROS. (WORTLEY), LTD. LECTRIC AIR COMPRESSOR SETS. OR IMMEDIATE DISPOSAL, subject to prior sale. 
LLior EXCAVATORS: 312 c.f.m. Air Pumps electrically driven AIR F Inspection at our Rothwell Works: 

h 2/10s, any equipment, £450 and £500. COMPRESSOR, 100 p.s.i., two-stage air cooled, | One Caterpillar D8 TRACTOR, Serial 14A, 6000 
two Smit 3. Dragline Grab or Crowd Shovel, £1,000. vee-belt-drive from 80-h.p. 440/3/50. S.R. | Series, complete with Caterpillar Hydraulic Angle- 
Ransomes 4°20 Lightweight Farm Dyke Machine, Sayd. motor. ; dozing Equipment, including first-class Blade and 
Ransomes 2 £500. 7 280 c.f.m. Broomwade ditto, type SVS, 100 p.s.i., Caterpillar 25 CCU Control Unit. This Tractor 

_ brag Tiger, %syd., Dragline, F/S, Skimmer water cooled, vee-belt-drive from 65-h.p. is fitted with new tracks and in excellent 

priestma”acter and Crane, 47ft. Heavy Duty Jib, 440/3/S0. S.R. motor. | F condition. Price £6,200 loaded on transport. 
#500 140 c.f.m. Holman ditto, direct coupled, radiator One Caterpillar 977 TRAXCAVATOR, Forward Tip, 

eae '17RB, Crowd Shovel, S780. | a — gg gg 28-h.p. 365/400/3/50 | Sore 20A, 2000 Series, in excellent condition 

: i ackacter, Luffing ovel or oc. : an eady f b 
Ruston Re — Vertical AIR RECEIVERS, igte. x *. diameter. tore. sensu? Or work. Price £5,000 loaded on 

. hovel o Dragline, A.E.C. . diameter, t. Gin. x t. diameter, an 
Ruston 32RD. S500. on . eo" 6ft. x 2ft. 4in. diameter. | COLBRO, LTD., 

Oa et 40 Crane, crawler, £700. JOSEPH PUGSLEY AND SONS, LTD., | Jawbone Works, Wood Lane, Rothwell Haigh, Leeds. 
felis NM, 2-ton, £600. Bristol, 5. Telephone: Bristol 56037. Tel.: Rothwell 3258. 

i - n, . re ov . - ae a — | = ANTED EC 7 ae <; <a 
tarford-Perkins Teokedener, b/D Winch, £900. LANT WANTED. j ANTED FOR OVERSEAS CONTRACT: 
caterpillar "D4, Angledozer, Logging Winch, £900. Broomwade COMPRESSORS, powered by Lister ,One Lima 1201 EXCAVATOR. 

Caterpil ee Winch, Dozer, £300. JP3 or jP4. One Lima 2400 EXCAVATOR. 
Fowler Zhatlenger, B/D Winch and Angledozer, £700. Greens 8-10 Hydraulic Steering ROLLER. One Lima 802 EXCAVATOR. 
Fowler, Ch 6, Angledozer, £750. 315 cu. ft. Portable AIR COMPRESSOR, powered by Four 22RB or 19RB_ EXCAVATORS. 
CaterPr er DG, Angledozer, £500. 6-cy!. Ruston. Two 43RB EXCAVATORS. 
caterer Angledozer and Winch D/D, £600. ad Four-wheel drive LOADING SHOVELS. 7 a La EXCAVATOR 
; ) ledozer an inch, /D, ; Write Box P. “ Sur Nwe  CYDS A s. 
Allis Hore, AD Winch only, £1,600. = ox _P.4029, “' The Contract Journal.” _ | Three Caterpillar. DW21s. 
Catere 38, Angledozer, £600. ONTRACTORS' PLANT FOR HIRE. Two 1S-ton MOBILE CRANES. 
fom Muledozers, Ford Diesel, cabs, lights, ballasted EXCAVATORS, TRAXCAVATORS, BULLDOZERS, | Three 6/12-ton Diesel ROAD ROLLERS. 
wo tyres, £275- 7-ton Diesel ROLLER, MONORAIL TRANSPORTER Send fullest details to: 
20in. x 12in. Crusher, £300. EQUIPMENT, VIBRATORY ROLLERS, COMPRESSORS, B K.K.387, “Th k v 
20in. mx Heavy Duty Screen, £450. MIXERS, PUMPS, etc.—Plant Dept., WM. TOWNSON | ———80x_K.K.387, je_Contract_Journal. i. 
Four 14/10 Blaw Knox Mixers, Ruston Diesel, high AND SONS, LTD., Higher Swan Lane, Bolton. Tel. WORKING IN HEREFORDSHIRE. 
discharge, £100 on i i seek ll ae ant on THE cuse He Vous coat from 
kes Diaphragm Pumps, Sin. Petrol, £45 each. PRiastman cus No. 3458, complete with Jib and oe AND ROLLING 
ie Ransomes-Rapier Gin. Pump, 40ft. hose, Petrol, | 4 appomtment ‘ae Eves ot Paces oe Clee Hill, Ludlow. Tel.: Cleehilistone 284. 

in. and 3in. Ditto, Petrol, £20 each Stores, Boston Road, Hoibeach. Tel.: Holbeach 2334. Road Rollers, Vibrators. Compressors, Mixers, 
Several 20, ane tO, Patenh: wen’ tena Bae, Offers’ in writing to Chief Engineer, Welland River Dumpers, Pumps, Tractors, Tippers, Excavators. 
iver 4-stage Gin. Pumps, Electric, £120 each. Board, Welland House, Spalding. _ | PDUCKBILL LOADERS. — Four Distington-Goodman 

SPARES: OR HIRE, jules Weitz GISHVA TOWER CRANE, Type 020 Shaker Conveyor Drive Units and 


smith 2/10, every possible Spare in stock, mostly 
second-hand. 
N.C.H. 150, every Spare in stock, second-hand. 
Fowler 28, 38, 4B Spares in stock. 
Ruston single-cylinder, air start, ex 
Roller, oe int 
ler VF, most Parts. 
Fowler Challenger, most Parts. Meadows 6-cyl. Diesels. 


Aveling-Barford 


Glen Works, Deepcar, near Sheffield. 
Telephone: Stocksbridge 3276. 
ar is six miles west of Shefheld, on A.616 | 
os (Woodhead Road). | 
LLEN-PA 12/18, com- 


LLEN-PARSONS TRENCHER, Type 
A plete with 12in. Bucket Line, powered by Dorman 
Diesel Engine and in reasonable working order. Offers | 
accepted around £500. Open for inspection, subject 
to prior appointment.—EDWARD THOMPSON, LTD., 
East Anglian Branch, Eye, Suffolk. 


OR SALE, One J.C.B. EXCAVATOR (1954), on 

Fordson Tractor, in good condition.—RANDALL 
LAND DRAINAGE CONTRACTORS, Gooden's Farm, 
Stoborough, Wareham, Dorset. Tel.: Wareham 187. 


ASSENGER HOISTS for SALE or HIRE. Wickham 
and A.C.E.—'Phone: MiTcham 4082. 
<ecieentnehaeceteneeemmmetn teenie LR ACADASED 


AXWORTHY OFFER FOR SALE 


EQUIPMENTS: 


Lima 802 FORWARD SHOVEL. 

Lima 802 HI-LIFT FORWARD SHOVEL. 
Lima 802 JIB SECTIONS. } 
Marion 33M FORWARD SHOVEL. 

Marion 33M_BACKACTER. 

Lorain 40E DRAGLINE JIBS, 35ft. 

Marion 33M JIB SECTIONS. 

Marion 33M %4yd. FORWARD SHOVEL BUCKET. 
24RB SKIMMER BUCKET. 

19RB SKIMMER BUCKET. 

Smith 2/10 SKIMMER BUCKET. 

Smith Super 10 SKIMMER /BACKACTER. 

Smith 2/10 BACKACTER. 

24RB DRAGLINE JIB, FAIRLEAD and BUCKET. 
2yd. DRAGLINE BUCKETS. | 
2'2yd. DRAGLINE BUCKET, fully dressed. 
Priestman Panther EQUIPMENTS. 


Ring Windsor 3434 or 3384, 


AXWORTHY AND COMPANY, LTD. 
(Drotts for Hire), 
Straight Road, Old Windsor, Berks. 


Telegrams: Axworthy, Windsor. 


M1 








TP / 
S| 


| OUTSTANDING OFFERS 





| 1.C.B. DIGGER, with Major Loader 

| 1.C.B. HYDRA-DIGGA /LOADALL 
1.C.B. HYDRA-DIGGA/LOADALL 

| SHAWNEE SCOUT and Dozaloda 


| 
| 
£625 | 
£1,350 | 
£1,725 
., £825 | 
£545 | 
FRONT /OVERLOADER 
voae | 
| 


DINKUM DIGGER and Skyhi 
BRISTOL CRAWLER 


£125 
£1,495 


£1,728 
used, £100 under 


LINER and G.F. Diesel DUMPERS 
1ORB, with Face Shovel 


| 33RB, with Dragline 


WINGET 10/7, little list. 


Sole West Midiand Distributors for J.C.B. 
Excavators, Joy-Sullivan Compressors, and 
Blaw Knox and Allam Concrete Equipment 


MODERN PLANT 
ala LTD 


ERHAMPTCN ROAD 
RY BIRMINGHAM 









new 1960. Immediately available. 
rates. — J. J. JOHNSTON AND CO., 
br Road, London, W.12. Tel.: 
1. 


ANTED, 43RB and 54BE or 54RB EXCAVATORS, 
with either Forward Shovel or Dragline. 
AXWORTHY AND COMPANY, LTD. (Drotts for Hire), 


Competitive 
LTD., 271 
Shepherds Bush 


Straight Road, Old Windsor, Berks. Tel.: Windsor 
3434 or 3384. 
‘OR SALE, Six Johnson Diesel DUMPERS, 1 cu. yd. 
and 1'2 cu. yd., Petter AVA/2 Diesel Engine 
All machines in good condition. 


DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


For SALE, Pingon P18 TOWER CRANE, 119ft. 
under hook, static mounting, new june, 1960. 
Available Birmingham area. — Further __ particulars 
from: THOMAS LOWE AND SONS, LTD., Curzon 
Street, Burton-on-Trent. 


OR SALE, Several DW21s, with Athey PR21 Rear 








Dumps, recent models, in very good mechanical 
condition. —- Write Box P.4012, ‘The Contract 
Journal." 

Several for Sale 


A.R.C. MOTOR Co. Ltd. 


REDHILL WORKS, ARNOLD, NOTTINGHAM 
Telephone: 26-3331 /5 





SECOND-HAND 


BARGAINS 


).C.B. HYDRAULIC 
mounted on Fordson 4D Diesel Tractor, 
complete with Major Loader, Face 
Shovel Equipment, Backfilling Blade and 
18in. Backacter Bucket. Operator's cab 
and lighting. A very good runner, in 
sound order ‘ .£680 


).C.B. HY DRA-DIGGA, late type 
Hydraulic Excavator, mounted on Fordson 
4D Diesel Tractor, complete with 18in. 
22in. Backacter Bucket. Operator's cab 
and lighting set. Regularly serviced and 
in good working order. One owner 
only £820 


}.C.B. HYDRA-DIGGA/LOADALL 65, 
late model, all-hydraulic machine, mounted 
on Fordson 4D Diesel Tractor. Complete 
with all equipment and Backacter Bucket. 
Operator's cab and lighting. This machine 
has been operated in our Plant Hire 
Service and maintained by our own staff. 
In very good condition and subject to 
any trial. Ref. 1278 ...£1,050 


}.C.B. HYDRA-DIGGA’LOADALL 65. 
A similar machine to Ref. 1278 above, 
and still in operation in our Plant Hire 
Service. A well maintained piece of plant 
subject to any trial. Ref. 1275 ..£1,350 


1954 


EXCAVATOR, 


1958 


1958 


1959 


from 


Sungmaey 


WwW. C. YOUNGMAN LIMITED, 
Wandsworth Works, Wandsworth Road, S.W.8. 
Telephone: MACaulay 2233. 





Size 1'2 Duckbill Loader Units, and fitted with Buxton 
certified Flameproof Electric Motor, suitable for 
operating on 400/440-V 3-phase, SO-cyc. — Full 
details from JAMES N. CONNELL, LTD., Union Works, 
Coatbridge, Scotland. Tel.: Coatbridge 1121 (7 lines). 


NE New and Unused 40 cu. yd. per hour 

BATCHING PLANT, complete with %4yd. Liner 
Batch Mixer, 30yd. Cement Silo and Three-compart- 
ment Aggregate Hoppers and Automatic Weigher. 
Price £7,200. 


___Write Box P.3932, 
ARSSEN PILING 





“ The Contract Journal.” 
1GB, 2 and 2B Section, 








in 


1Sft. to 30ft. lengths, for HIRE.—MABEY HIRE 
co., LTD., 54 Victoria Street, London, S.W.1. 
Tel.: VIC. 8025S and Manchester-Broughton 3959. 





OR SALE, Bray LOADING SHOVEL, Model BL25, 

late 1958, reconditioned throughout, £1,100 or 

near offer.—Apply F. MARTLAND, Brook House, 
Prey Heath Road, Mayford, Woking, Surrey. 


with Hydraulic 

Angledozer; must be first-class machine. Price 

and where’ inspected. — NORMAN WALKER 
(MACHINERY), LTD., Anlaby, Hull. 


WANTED 


to purchase urgently for export, Lima 


TANTED, CATERPILLAR D4, 





1201 excavators. Best possible price 
offered. Condition immaterial. 
Write, giving fullest details to ; 


Box No. V.V.520, “ The Contract Journal” 


SLOGGETTS PLANT HIRE 


ROLLERS OF ALL TYPES 


2 Burtons Road, Hampton Hill, Middx. 
Telephone : Teddington Lock 1138/9 




















HOSE 


Twa) a 
msl) 


-here in London 


Nobody replaces Hose until 
it leaks or collapses. That's 
why all our orders are 
URGENT. We're used to 

it and production is geared 
accordingly. Quality is high 
and we'll always do our best 
for you; standard sizes in 
stock at all our depots. 


George MacLellan & Go. Ltd. 


London: Burston Road, Putney, S.W. |5 
Be Pe aS eT 


orth Queen 











1LSON PLANT HIRE offer the _ following: 
Broadbent 14in. x S4in. S.S. Centre LATHE, 
motorised, 3'gin. hollow mandril, 12 spindle 


speeds, 6.7-230, c/w 24in. face plate and 12in. 


4-jaw chuck. 

Broadbent 14in. x S4in. S.S. Centre LATHE, motor- 
ised, 3'gin. hollow mandril, 12 spindle speeds, 
6.7-230, c/w 24in. face plate and 12in. 4-jaw 
chuck. 

One Dorman 4DS CYLINDER HEAD. 

One 4in. Auto Diesel CENTRIFUGAL PUMP. 

Several Parker 5/3'2 CONCRETE MIXERS. 

SKIMMER BUCKET for Tiger Mk. V_ Excavator. 

WILSON PLANT HIRE, LTD., 
Weedon Road, Northampton. Telephone 4653/4. 


CAD ROLLER SALE. 
6/8-ton Aveling-Barford, Diesel, 
£1,150. 
7'2-ton Greens P/TVO, checked and sprayed, £650. 
4-ton Aveling PT4, Petrol, ex Ministry, £475. 
3-ton Aveling-Barford, Diesel, very good, £450. 


Scarifier, etc., 


1Scwt. Greens _—Unirol Hand-guided FOOTPATH 
ROLLER, £225. 
8cwt. Greens VIBRATOR, Sprinklers, new, £332. 
Hire Purchase. Spares. Service. 
WILLIAM R. SELWOOD, LTD., 
Chandler's Ford, Hants. ‘Phone 2981. 
KHOR SALE OR HIRE. 


15cwt., 1-ton and 1'2-ton DUMPERS—Thwaites, 
Benford, Barford and G.F. 
2in. and 3in. Sykes and Wickham Lift and Force PUMPS. 
New Hoses and Fittings from stock. 
Broomwade 2-Tool COMPRESSOR on four pneumatics. 
Completely overhauled. 
Wickham Junior Diesel driven HOIST. 
20-ton PORTASILO, in good condition. 
S6 Warsop BREAKER. 
SOUTH MIDLANDS ENGINEERS, 
Shipston-on-Stour. Telephone 125 and 3212. 


ANTED, WANTED, WANTED. 
Heavy EARTHMOVING MACHINES and EQUIP- 
MENT of all types. Modern machines preferred, others 
considered. Immediate inspection; spot cash settlement 
Write, giving full detalis and location, to A.R.C 
MOTOR CO., LTD., Redhill Works, Arnold, Nottingham 
Telephone: Nottingham 263331/S. 


OR SALE, john Deere Lanz, fitted with 7s cu. yd. 
Bucket, new 1960.—WILLIAM G. SEARCH, LTD., 
Whitehall Road, Leeds, 12. Tel. 639081 (10 lines) 


LEVERTON 


EL YOUR 
Py Gr eet! 
ey Vet 








offer outstanding 
used Tractors, 
Equipments 
and parts. 


1 TRACK-MARSHALL. This 50-h.p. machine 
is in very good order. Checked in our 
workshops, £850. 


1 INTERNATIONAL BTD6 Drott, late series 


machine. Checked in our workshops. Very 
good condition, but rollers require attention, 
£1,575. 


1 CATERPILLAR D9, 18A Series. Machine is 
in excellent condition. Worked only 4,000 
hours. Tracks and rollers reconditioned. 
Recommended, £9,750. 

2 CATERPILLAR 463 Scrapers. In excellent 
condition. New 1958. Checked and repainted 
in our workshops. Recommended, £5,000 ea. 

1 CATERPILLAR D8, 22A Series. New 1959. 
Excellent condition. Tracks and rollers re- 
conditioned. A current series machine at 
low cost, £8,400. 

1 CATERPILLAR D8, 2U 7000 Series. 
being reconditioned. Available in 21 
Price on application. 

3 CATERPILLAR 619 Motor Scrapers. In good 
condition. New 1960, £36,000. 

2 CATERPILLAR 977 _ Traxcavators. 


Now 
days. 


New 


1959. In good condition. Specified repairs 
include reconditioned tracks and_ rollers, 
from £5,800 each. 

1 CATERPILLAR 955 Traxcavator. New 1958. 


Specified repairs include reconditioned tracks 
and rollers, £4,500. 







Genuine used parts and assemblies always 
available 


LEVERTON 


Gelderd Rd, Gildersome, Leeds 
Telephone: Morley 4221. 









Depots at: Windsor, Newcastle, 
Spalding, Wigan, Ashford, 
Rotherham, Brentwood, 


All prices 
These ma 
subj 





Wallis & Steevens 24 to 
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OBLE PLANT AND ENGINEERING CO. 

A 143 Hersham Road, Walton-on-Thames, Surrey. 

Telephone: Walton-on-Thames 23693/7. 

Marshall 8 10-ton TSP ROLLER, Ford 4D Scarifier, 
Sprinklers and Canopy, £1,700. 

Priestman Wolf, 1959, Mk. 4B, Dragline, Skimmer 
and Backacter, £2,850. 

10RB, 17000 Series, 1953, Dragline, Ruston Diesel, 
£1,400. 

ROTOVATOR, Gem, }.A.P. Petrol Engine, excellent 
order, £100. 

nae 6in. Roller PAN MIXER, Ruston Diesel, 


ses ati WOBBLY-WHEEL ROLLER, good order, 

19RB FACE SHOVEL BUCKET, £150. 

Westwood 27/21 Hook-on Self-dumping GRAB, 
Ministry, £135. 

ee 32 27 Single Chain Ring Discharge GRABS, 

bare 15/12 cu. ft. Hook-on Self-dumping GRAB, 

FAIRLEAD for 43RB, good order, £50 

Johnson 1yd. DUMPER, 1957/58, £275 

19RB SPARES. 

Ace HOIST, Master Mobile, Diesel, £115. 

Ace Comet Mobile HOIST, Diesel, £175. 

Neals G.M. 1S5cwt. CRANE, 1952, first-class, £450. 

Le Tourneau 4 cu. yd. SCRAPER, Model D, £170. 

Onions 4 cu. yd. SCRAPER, Model EM, £170. 


NOBLE PLANT AND ENGINEERING CO., 
143 Hersham Road, Walton-on-Thames, Surrey 


Telephone: Walton-on-Thames 23693 7. 


ex 


, OR SALE. 
One Blaw Knox 6yd. SCRAPER, completely re 
conditioned. 
One Ruston-Bucyrus C.C.U. for TD9. 
PLANT REPAIRS (BRISTOL). 


Fox Road, Bristol, 2. 


‘OR SALE or HIRE, 4-tool Portable COMPRESSOR, 
_., new 1960, Air Pumps Model 240FD6, complete 
with four No. 24PB Armstrong Breakers and_ Hoses. 
toaee Pi Ee Box P.3878, ‘‘ The Contract 
ournal."’ 


LOGGETTS PLANT HIRE.—tLarge quantity oF 
ROADFORMS, most sizes, now available for HIRE. 
Contact us for HIRE of all types of CONTRACTORS’ 
PLANT. — 2 Burtons Road, Hampton Hill, Middx 
Tel.: Teddington Lock 1138/9. 








eV ae 
HYDRAULIC 


F. E. WEATHERILL LTD 
USED EQUIPMENT DIVISION 


We can meet your Used Loading Shovel 
requirements either at our main Works 
at Welwyn Garden City or our Depots 
at Walsall, Manchester, West Hartlepool 
and Bothwell. 













































































































1959 WEATHERILL Hydraulic Loader, Type 12H, 
with Fordson Diesel Engine, with %4 cu. yd. 
Scoop, power-assisted steering, lighting. 


equipment, towing hitch, and 1400 x 24 tyres 
at rear. Fibreglass All-weather Cab £1,450 


1959 WEATHERILL Hydraulic Loader, Type 12H, 
powered by Fordson Diesel Engine, with %4 cu 
yd. Scoop, Sft. 4in. wide, with pointed toe- 
plate. Complete with lighting equipment and 
towing hitch . . £1,300 


1958 WEATHERILL Hydraulic Loader, front-wheel 
drive, Type 14H, with 34 cu. yd. Scoop and 
Fordson Diesel Engine. 10.50 x 16 steering 
and 1400 x 24 driving wheels. Driver's cab 
and towing hitch .... ances £1,250 




















1957 CHASESIDE Loadmaster, Model 500, with 
cu. yd. Scoop. Fully enclosed Cab and 
lighting equipment, with Fordson Diesel 
Engine. 900 x 16 tyres at front and 1400 x 

24 at rear ‘ . £900 
1957 BRAY Loader, powered by Fordson Diesel 
Engine, with 1 cu. yd. Scoop. Fitted with 
power-assisted steering. 7.50 x 20 front and 
1300 x 24 rear tyres ...... ... £850 


1956 (June) WEATHERILL Hydraulic Loader, Type 
2HCRQ, powered by Fordson Diesel Engine 
and with 34 cu. yd. Scoop £850 


1956 (December) CHASESIDE Loadmaster, Model 
500, powered by Fordson Diesel Engine, with 
1 cu. yd. Scoop, power-assisted steering and 
lighting equipment. 900 x 16 front and 
1400 x 24 rear tyres : £850 


(December) WEATHERILL Hydraulic 
Loader, Type 2H, with 34 cu. yd. Scoop, with 
Fordson Diesel Engine £575 


1955 MUIR-HILL LH1, powered by Perkins P3 
Diesel Engine, with 's cu. yd. Scoop £S00 


1955 









Ask for fuller details of these and other machines 
from our most comprehensive stock. 


F. E. WEATHERILL LTD 


USED EQUIPMENT DIVISION 
Tewin Road, 
WELWYN GARDEN CITY, Herts. 


Tel: Welwyn Garden 4221-5 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


aie 
RANES FOR HIRG, 


1Scwt. GM Neals Fully Mobil 
18ft. Straight and 20/4oft. Telescown’ jcim 
1Scwt. Jones KL1S_ Self-propeiied Diese! o 
2 ton zeit Straight Channel ibs, Crane 
on eals ese obiie Cranes, ; 
28/30ft. Straight Lattice Jibs. °" P”eumatiy 
3-ton Neals NMS Diesel Mobile Cranes ; 
mine matics. 30/s5tt. Straight Lattice Jibs, “" °™ 
-ton jones ese rawler-mounted " 
Straight Lattice Jibs. Cranes, 30/4 
4-ton jones KL44 Diesel 
Straight Lattice Jibs. 
4-ton Jones KL44 Diesel 
matics, 30/45Sft. 
Smith 21 approx. 
Cranes, 70ft. 
also available. 


Crawler Cranes, 


30/4, 
Mobile Cran 
; straight Lattice Hibs," 
-ton capacity af 
Box Lattice, with Tone Fiy in 


S-ton Coles Mk. Vil Diese! Lorry- . 
o-teaTious, length sibs. Yomounted Crug, 
-ton oles lesel Lorry-mounted 
length Jibs. Cranes, vatioy 


Hire your Cranes at most competitive 
Crane Specialists: rates trom ty 

MOORE'S PLANT, LIMITED 

105-129 Markfeld Road, Tottenham’ 
Tel.: TOTtenham 0401 e 


1 SAL E. 

3T Birtley Hydraulic 
Caterpillar 25 C.c.U., £3,250, _~NGLEDOLtE 
D7 3T CABLEDOZER, Le Tourneau P.C.y £2,1 
DB 2U CABLEDOZER, Caterpillar 25. C.C.u, 710) 
D8s and D7s stripped for SPARES. 7 S10 
i2yd. LP and Syd. LS SCRAPERS. 
Priestman Wolf DRAGLINE/CRANE, £385, 
Caterpillar SPARES. Cheap to clear. 
Drott, Standard Bucket, good order, £1,495 
25-ton LOW-LOADER ‘and Scammell Unit, '£1,2 


SULLIVAN PLANT HIRE CO., LTD. 
4 Denison Road, Feltham, Middx. FEL. 4730/2664 


Go tineehe we 


ae 


STEEL SHEET PILES and TRENCH suey 

urgently WANTED. All sections bought; large 

and small quantities. Immediate payment. — 
DUDLEY VALE, LTD., 


3 Buckingham Place, London, S.W.1. VICtoria 025) 
OR SALE, 33RB 14500 Series DRAGI 
EXCAVATOR. Shovel Equipment availabe 
PLANT SALES, LTD., 25 Castlereagh Street, Londo 
Telephone: 


W.1. 


NEALE, WRIGHT 


& COMPANY LTD. 
for 


CONTRACTORS’ 


Thwaites Dumpers 
Parker Mixers 


Paddington 2663/5. 





PLANT 





% 

Pegson Pumps i 
A.C.E. Vibrators & Hoists ; 
Stothert & Pitt Rollers i 
Pegson Rammers & Rippers E 
Post Hole Borer f 
NEW & SECONDHAND t 
PLEASE SEND YOUR ENQUIRIES 
‘ 


H.0.: Coventry Road, Cubbington,| © 
Leamington Spa. Tel.: Spa 924 4% 
London: Tel.: FiNchley 43522 


FOR 
HIRE 


A morale a) 








CONTRACTOR 
PLANT 

AND LOW 
LOADING 
VEHICLES 
OF ALL TYPE 
AND SIZES 
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— 
ALES PLANT REGISTER, LtTto. 
V OFFER FOR IMMEDIATE SALF: 
CRANES: ’ ae 
MOBILE, Petrol, pneumatics, excellen 
COLES 1.ton 0 each. 
condo on eTiMBO JUNIOR, Diesel, pneumatics, 
Tavlot working order, £950. 
2-ton MOBILE, 1952, Diesel, pneumatics, 
NEALS £1,400. 


ante ata? 2-ton MOBILE, 24ft. Jib, on pneumatics, 


4, £875. 
registered 195 1948, 24ft. Jib, 


KL44 MOBILE, 
Jonffondition, £2,050. 20ft. Jib, solids, £900 
ity DIESEL MOBILE, 20ft. Jib, solids, 
SMITERS fon ELECTRIC DERRICK, 120ft. Jib, good 


oie on application. 
condition. Frice STEAM DERRICK, 110ft. 


good 


Jib, .9000, ORRY-MOUNTED, 25ft. Jib, Dorman 


ALLEN working order, £2,000. 
Diesel SreseL ELECTRIC MOBILE, 16ft. Canti- 
° jever Jib, solids, good order, £950. - 
&S 6-ton OBILE, 26ft. Cantilever Jib, Perkins 
oi Diesel Engine, pneumatics, good working order, 
fies 6-ton DIESEL MOBILE, 30ft. Jib, 
JON neumatics, 1957. Price on application. 
ooTH 7'2-ton OIL-FIRED STEAM SHUNTING 
800"0CO., 30ft. Jib, 1949, £2,250. 
gUTTERS 7-ton ELECTRIC DERRICK, 120ft. Jib, 


i d Bowsill, 1951, £4,000. 
ores to-ton CRAWLER CRANE, two jibs included, 
¢ lifts 5'2 tons at 20ft. radius, very good condition, 
£2,950. 
10-ton Single-motor ELECTRIC DERRICKS, 
BO ott. Sib, Bogies and Bowsill, £3,150. 
COLES 12'2-ton MOBILE, 8Oft. Jib, on pneumatics, 
£5,0 


5 10-ton OIL-FIRED STEAM DERRICK, 
ad Jib, good working order, £3,850. 


IN 15-ton LORRY-MOUNTED, 40ft. Jib, very 

ree condition, £7,750. 

MORGAN 15-ton STEAM DERRICK, 120ft. Jib, new 
1958, on Bogies. Price on application. _ 

COLES 20-ton LORRY-MOUNTED, 8Oft. Jib, new 
1954, on pneumatics, very good order. Price 


lication. 
cues 40-ton LORRY-MOUNTED, new 1954, in very 


good condition. Price on application. 
PINGON P20 and P40 CLIMBING P60 
TRAVELLING TOWER CRANES, 1958 
Attractive prices. 
RECORD 607 TOWER CRANE, 3-ton, 92ft. Jib, new 
1960, £3,950. 


FOR A COMPREHENSIVE LIST OF PLANT FOR SALE 


and 
new 


IRE—SEND FOR VALES FREE PLANT 
—* REGISTER. 
Further details: 14 Lower Grosvenor Place, London, 


$.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines) 


VAILABLE for HIRE with skilled operators, 
A 50-ton Heavy Duty CRAWLER CRANES, fully 
rigged with 120ft. Booms complete with Juries, full; 
insured. —PLANT SALES, LTD., 25 Castlereagh Street. 
London, W.1. Telephone: Paddington 2663/5. 


ANTED, 19RB and 22RB EXCAVATORS, with 
any equipments. — AXWORTHY AND COM- 
PANY, LTD. (Drotts for Hire), Straight Road, Old 
Windsor, Berks. Tel.: Windsor 3434 or 3384. 


FFERED for SALE: 45A/55 Liebherr Telescopic 
TOWER CRANE, Model 45A/55, fitted with 
100ft. Tower and 90ft. Jib. Machine new September, 
1960.—Write Box P.4041, ‘' The Contract Journal." 


ANTED TO PURCHASE, ex W.D. TANDEM 
ROLLER, Petrol or Diesel. Machine suitable for 
rebuilding would suit. 


Write Box P.3950, 


BUNKER CLAMSHELL GATES 
LEVER OR AIR OPERATED 
ALL STEEL CONSTRUCTION 


MAXIM CONVEYORS 
(ENGLAND) LTD. 


BELVEDERE - KENT 
Ring ERITH 4223 


**The Contract Journal." 








DROTT SHOVELS 4-IN-I 
DINKUM DIGGER MAJORS 
BRISTOL DIGLOADERS 
MUIRHILL 3 YD. DUMPERS 
EARTH BORING MACHINES 
PRIESTMAN EXCAVATORS 


VIBRATING ROLLERS 


HIRE FROM 


ACWORTH 
(PLANT HIRE) LTD. 


207 HIGH STREET, WALTHAM CROSS 
| HERTS. © WALTHAM CROSS 26211 











RAYSTONS OFFER FOR SALE. 
E.1256.—Priestman Wolf EXCAVATOR, with 
Dragline, F/S and Backacter Equipment, £875. 

E.1279.—10RB EXCAVATOR, 16800 Series, Skimmer/ 
Backacter Equipment, £1,550. 


E.1234.—19RB EXCAVATOR, 17800 Series, F/S 
Equipment, £3,450. 

E.1276.—22RB EXCAVATOR, 18100 Series, Dragline 
and F/S Equipment, £4,400. 


E.1277.—33RB EXCAVATOR, 4800 Series, 
Equipment, £2,700. 

| E.1266.—38RB EXCAVATOR, 17900 Series, Dragline 

| and F/S Equipment, £9,000. 

E.1299.—43RB EXCAVATOR, 4000 Series, Dragline 
Equipment, £4,000. 

E.1286.—-S4RB EXCAVATOR, 22300 Series, F/S 
Equipment, new late 1957, £16,250. 

E.1290.—N.C.K. 304 EXCAVATOR, 1000 Series, 

| Dragline Equipment, £2,800. 

E.1300.—N.C.K. EXCAVATOR, 1500 Series, 
Equipment, £2,850. 

E.1237.—Ransomes-Rapier 440 EXCAVATOR, 1 cu. 
yd., Dragline Equipment, 1954 machine, £2,300. 

T.1077.—-Four Caterpititar DW10 Motorised 
SCRAPERS, £2,850 each. 

TS.25.—Caterpillar 955 TRACTOR SHOVEL, 12A 


Dragline 


Dragline 


Series, new 1956, £3,850. 
| Ve.07 sen Model 80 SCRAPER, good condition, 
C.891.—Buildmaster TOWER CRANE, Model BDK1S0, 
new _— 2-ton capacity, excellent order, 
£1,1 b 
C.1014.—Neals QM 4/6-ton MOBILE CRANE, with 
40ft. Jib, rebuilt, £2,850. 


C.1015.—Jones KL66 MOBILE CRANE, 

| Swan Neck Jib, £2,550. 

C.867.—Pingon P15 Rail-mounted TOWER CRANE, 
new 1959, £2,375. 


with 20ft. 


C.981.—Pingon P40 Static TOWER CRANE, new 
1958, £2,725. 
| R.182.—Aveling-Barford 6-ton Tandem ROLLER, 
| Model TR, as new, £1,675. 
| R.183.—Aveling-Barford 8-ton 3-wheel Diesel 
ROLLER, as new, £2,450. 


R.174.—8/10-ton Aveling-Barford Tandem ROLLER, 
new 1956, very good condition, £1,500. 
R.17S.—25-ton Vickers-Onions Compaction ROLLER, 

late 1959, £1,950. 

D.166.—Six 9.7 cu. yd. Euclid REAR DUMP TRUCKS, 
wit Rolls-Royce Engines, new late 1957, £3,900 
each. 

A.619.—Broomwade 199 c.f.m. Lorry-mounted 
COMPRESSOR, Bedford Chassis, £285. 

oe and BUCKET for 802 Lima, 

350. 

MISC.647.—100 tons CAST-IRON KENTLEDGE in 
4-ton blocks, £18 ton. 

Number of Tower and Derrick Cranes available from 
30cwt. to 15-ton capacity—various models and makes 
to cover a comprehensive range. 
GRAYSTON PLANT AND ENGINEERING CO., LTD., 
32 Stewarts Road, London, S.W.8. 


Tel.: Macaulay 6688 ao lines). ; 
RISTOL 25 Hydraulic ANGLEDOZER and Conder 
Scraper. Recent complete overhaul by distributors, 
including new tracks and rollers, etc., fitted Winch. 
£450. — SALWAY HILL ESTATES, Tel.: Sevenoaks 

54568. nl LE See a 
OR SALE, Caterpillar D6, D7 and D4 SPARES at 
cheap rates. Lists supplied on request.—E. DOE 


AND SONS (CONTRACTS), LTD., Fyfield, Ongar, 
Essex 


For 


3 Buckingham 


STEEL SHEET 
various sections and lengths. 
DUDLEY VALE, LTD., 
Place, London, S.W.1. ViCtoria 0252. 


SALE, 





FOR HIRE IN SOUTHEND AND AREA 


S-ton MOBILE CRANE, 40ft. jib. 
LONG and SHORT HIRE and REHIRE. 


‘HURCH ROAD MOTORS (Southend-on-Sea), 
(Plant Department), 


Church Road, Hadleigh, Essex. 
Telephone $7271 (10 lines). 


LTD. 








FOR IMMEDIATE HIRE 
40A LIEBHERR TOWER CRANE 


FAVOURABLE RATES 


A. T. CHOWN & Co. Ltd. 
KNI 6101 








| PLANT HIR! 
& SALE 


Excavators 
Bulldozers 


ee 








Sesto 


G 


ee 


gat 


na BPS E Oe 


TAYLOR KENT 
WEYDOWN ROAD, 


HASELMERE, SURREY 
Telephone: HASELMERE 2294/5 


MOORES D 


: + to 3 cu. yd capacity. 





| 








3 


ONTRACTORS' PLANT FOR HIRE. 


HIRE PURCHASE OR SALE: 
from our comprencustve fleet of 
ant. 

CRANES (standard gauge). 
12/15-ton Brownhoist, SOft. Jib. 
10-ton Grafton, Diesel, 34ft. jib. 
8-ton Wilson, Steam, 35ft. Jib. 
S-ton Grafton, new Diesel conversion, 35ft. jib 
S-ton Smith, SOft. Jib (two). 

CRANES (MOBILE ROAD): 


Selection Modern 


Lorain 10-ton Lorry-mounted, extendible Jib. 
30/70ft. 
Ruston 10-ton, track-mounted, 40ft. Jib. 
Ransomes 8'2-ton, Diesel, 21ft. Jib, 1942. 
Jones 6-ton, KL66, pneumatics, 30ft. Jib, 1957. 
Coles 6-ton Petrol/Electric, 17ft. jib, 1949. 
Coles S-ton Mark 7, on Thornycroft Diese 
Chassis. 
Jones 4-ton KL44, Diesel, pneumatics, 40ft. Jib. 
New 1957. 
Coles 4-ton, Diesel/Electric, new engine. 
Jones 3-ton, Super 40. Three available. 
Jones 2-ton, Super 20 and 22. 
DERRICKS: 
S-ton Wilson, 7Oft. Jib, Electric. 
S-ton Butters, 8Oft. jib, Electric, new 1949. 
3-ton Smith, 47ft. Gin. Jib, singie motor. 
EXCAVATORS: 
Two each 19RB and 10RB. 
Priestman Tigers, Ssyd., new 1958. 
Weatherill, 34yd., Loading Shovel, 1959. 
J.C.B. Hydra-Digga Loadall, ’syd., 1960 
LOCOS.: 
Fowler Diesel Locos., 150-h.p. (two). 
Barclay 80-h.p.; Ruston 88-h.p., Diesel. 
Bagnall Steam, 14in. x 22in., oil-fired. 
Peckett Steam, 7in. x 12in. 
BULLDOZERS: 
Two D4, fully reconaitioned, with Angledozers. 
PORTABLE BOILERS: 
Mobile, Ojl-fired Economic, on pneumatics 


(1,5001b. evaporation); Four 800!b. Mobile, 
Oil-fired; also Static Coal-fired. 

Cochran Cross Tube and Crane Boilers. 
AIR COMPRESSORS (on pneumatics): 

210 c.f.m., 100 p.s.i., Diesel. 

Four 105 c.f.m., 100 p.s.i., 
ROLLERS: 

12-ton Aveling. 

9'2-ton Marshall. 

6-ton Huber. 
OUMPERS: 

Three Muir-Hill 148, Diesel, 

Two Muir-Hill 108, 2'2yd. 
CONCRETE MIXERS: 

Millars 14/10, Diesel-driven. 

Winget Roller Pan Mixer, Diesel, 4ft. 6in. pan. 
Contractors’ Pumps, Roadforms, Flexible Hoses (4in. 
to 10in.), Steel and Cast-iron Pipes up to 20in., 
Electric Motors, Diesel Engines, Portable Crushing 
Plant, Light Railway Equipment and Locomotives, 
Scaffolding, Fittings, etc. 

FRED. WATKINS (ENGINEERING), 

Coleford, Glos. Telephone 2271 


Diese! Broomwade. 


4'2y0. 


LTD., 
(S_ lines). 





9, D8, TDI8 and TD14 BULLDOZERS and 
Scrapers, Motor Graders, Excavators and new 
Tippers for HIRE or SUB-CONTRACT WORK. 


Particular attention given to finish and compaction. 
New and modern machines in first-class condition. 
Good operators. Technical staff available to analyse, 
Programme and price complex projects. 
DICK HAMPTON, 
Broadview Farm, Blacknest, Alton, Hants. 
Telephone: Bentley 3241. 


T\UMPER, late 1958 Roadmac, 1 cu. yd., excellent 
condition, £285.—GENERAL ROADWORK, LTD., 





Mitcham Road, Croydon. Thornton Heath 6989. 


FOR LIMAS 


PLANT SALES LTD., 


25 CASTLEREAGH STREET, LONDON, W.1 
Telephone: PADdington 2663-4 











SIDEBOOM TRACTORS 


TRACTORS: 
HO7, HD10, HD14, Dozer or Scrapers. 
D4, DG, DOB, Dozer or Scrapers. 
TRACTO-SHOVELS: 
HDSG, with 1's cu. yd. Sucket. 
HDSG, with 2's cu. yd. Sucket. 
EXCAVATORS: 
10RB, 19RB, all equipments. 
1.C.B. Hydra-Digga, all equipments. 
OUMPERS: 
Aveling, 4'2 cu. yd. 
Rob Roy, 15cwt. 
ROLLERS: 
S-ton and 6-ton, Diesel. 
CRANES: 
5-ton and 10-ton, lerry-mounted, 


PUMPS: 
sin. L. and F. Diaphragm. 
3in. Centrifugal. 


MIXERS: 
5/3'2, 7/35, 10/7. 14/10. 


TIPPING LORRIES: 
ustin 6 x 4. 


All inquiries tox 


G. CARTER & SONS, LTD. 


YOKESFORD HILL, ROMSEY, HANTS. 
Telephone: Graishfield 395/6/7. 





Tel: 
TOTtenham 


0401 
(10 lines) 





A LONG AND COMPANY, 
Ae OFFER FOR SALE: 
eautrone 248 DUMPERS, 4'2 cu. yd., Quarry bodies, 


Eimco 622 ROCKERSHOVELS, air-powered, 1959. 
Crompton-Park MOTORS, 715 r.p.m. 

Euclid Motorised SCRAPERS, 16 cu. yd. 

Vickers TRACTORS 180C and Vigor Cable/Angledozer 
McKiernan HAMMER 983, good condition. 
Tournapull Type D, 7 cu. yd., GM4-71. 

Buildmaster TOWER CRANES, BDK150, S9ft. Jib 
Ruston 21RB, Dragline and Shovel. 

Ruston 10RB, Dragline and Skimmer. 

Ace HOISTS, 10/12/15cwt. capacity. 

Ruston and Simplex LOCOS., 24in. gauge 

Merton OVERLOADER, 34 cu. yd., 1955. 

Huber ROLLERS, 6-ton Caterpillar Engine. 

S. and P. VIBRATING ROLLERS, 24/S4in. 

Le Tourneau and Onions SCRAPERS. 

Allen-Parsons TRENCHERS 16/60, Dorman. 

Sykes PILING WINCH, 3/7-ton, Double Drum. 
Monorail POWER WAGONS, 13 cu. ft. 

Road Machines Double Swing WEIGHBATCHERS, 


14 cu. ft. 
Woodfield 85ft. PILE FRAME WINCH and BOILER; 
separately. 


or would sell 

B.S.P. 7Oft. PILE FRAME WINCH and BOILER; or 
would sell separately. 

Blaw Knox CONCRETE PUMPS 6in., 
Electric. 

Agents and Distributors for: 

Crose Pipe Cleaning, Priming and Wrapping Equip 
ment. 

Armstrong-Whitworth Kue Ken Crushers. 

Albaret COMPACTION ROLLERS. 

Air Pumps Compressors. 

Manitowoc Cranes and Excavators. 


45 Parliament Street, Westminster, 
Tel.: Whitehall 5064/5, 6577. 
Cables: Ayelong Par! London. 


OR SALE. 
Deimag DS and D12 Diesel PILE DRIVERS with 
rope suspended leaders and leg guides. 

Larssen and Appleby-Frodingham STEEL PILES, Nos 
1, 2 and 3 Sections. 

2-ton Neal N CRANE, 20ft. Jib, reconditioned engine. 

1'2 cu. yd. and 1 cu. yd. Johnson Diesel DUMPERS. 

‘2 cu. yd. Half-tine and Whole-tine GRABS. 

2-ton Neal NM MOBILE CRANE, 35ft. Jib, Ruston 
Diesel Engine, pneumatics. 

Zenith 20 PILE EXTRACTOR. 

No. 7 gh ameaaaatt ada PILING HAMMER with 
guides. 

Two Aveling-Barford Type RM GRADERS. 

300 Acrow No. 3 PROPS, 8ft. Gin. extending to 13ft. 

9B3 9 teal PILING HAMMER with leg 
guides. 

No. 16 Spencer-Hopwood BOILER, fully insured, 120Ib. 

KL44 MOBILE CRANE on tracks, 24ft. Jib, Diesel 


Engine. 

Ruston Diesel LOCO., 2ft. gauge, 25/30-h.p. 
DUDLEY VALE, LTD., 

3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


R owtey PLANT COMPANY, LTD. 
OFFER FOR SALE: 
22RB EXCAVATOR, late 1959, Face Shovel, excellent 
condition, £5,850. 
Two 6/8-ton Aveling-Barford ROAD ROLLERS, 1953, 
Cab, Scarifier, etc., electric starting, very good 
condition, £1,600 each. 
Wallis-Steevens SOcwt. ROLLERS, very good 
condition. From £190. 
Barber-Greene Senicr Model, Ford Diesel, £2,750. 
S-ton Coles CRANE, Lorry-mounted, Short-wheelbase, 
Thornycroft Diesel, very good condition, £2,650. 
Beddington Lane, West Croydon, Surrey. 
Tel.: THOrnton Heath 5634/5/6. 


QUIPMENTS FOR SALE. 
37RB_ Face Shovel Equipment, reconditioned, 
£1,000. 
10RB Face Shovel 
10RB Backacter Equipment, 
L.T. Angledozer Equipment, 
D4, £100. 


WINDER, S8 Exeter Gardens, Stamford 2680. 


‘OR SALE. — New and used SBristo!l Diese! 
CRAWLER TRACTORS, with Angledozers, Loading 
Shovels and Trench Diggers.—Demonstrations without 
obligation from the Main Dealers, H. A. SAUNDERS, 


LTD., 14-20 The Butts, Worcester. Telephone 26651. 


ULLDOZERS, MECHANICAL LOADING 

SHOVELS and TRAXCAVATORS, etc. TIPPING 
LORRIES, 5S/7-ton, for HIRE.—HENRY FROUD, LTD., 
Primrose Wharf, Tunnel Avenue, Greenwich, S.E.10. 
Telephone: GREenwich 0072-3. 

ANTED, SW EXCAVATOR, 120ft. jib, Hendrix 
' pRcuet——Wwrite Box P.3965, ‘“‘The Contract 
ournal.”’ 


LTD. 


Diesel and 


S.W.1. 


leg 


Four 





Equipment, old type, £150. 
£125. 
Cable, 


for Caterpillar 





OR SALE, Priestman Wolf EXCAVATOR, 
Series A3440. Needs repair. Price 
Telephone. Maidenhead 976. 


1952, 
£400. 


FOR SALE 


Lima 2400 EXCAVATORS, with Dragline and Forward 
Shovel. Choice of four. 

Marion 111M EXCAVATORS. Choice of two. 

Lima 1201 EXCAVATORS. Choice of two. 

Ruston 100B EXCAVATOR, Diesel /Electric. 


All machines in excetient condition, may be seen 
working, and are open to any Inspection and trial. 
Immediate delivery. 


Call, write or ‘phone: 


A.R.C. MOTOR CO., LTD., 
Redhill Works, Arnold, Nottingham. Tel. 26-3331/5. 


TOKEN FOR PLANT 


HIRE YOUR 


Excavators, Dozers and Scrapers, Dinkum 

Major Diggers and Drott Shovels, Trenchers, 

Dumpers, Rollers, Concrete Mixers, Pumps, 

Compressors, Rammers, Vibrators, Hoists, 
Generators, etc. 


FROM 
TOKEN CONSTRUCTION 
COMPANY, LIMITED 


PLANT DEPOTS 
STATION ROAD, VALMAR ROAD, 
THATCHAM, BERKS. CAMBERWELL, 5§.E.5. 
Tel: Thatcham 3243/3378. Tel: Brixton 5163. 








THE CONTRACT JOURNAL 


LANT FOR SALE, 
19RB Ruston, 3VROH Engine, 11000 Series 
SKBA, £400 spent on tracks, £2,250. 

Seven Stothert and Pitt 7/S MIXERS, with 5/1 Lister 
Diesel Engines. Extremely clean machines, from 
£50 each. 

Sykes 4in. WATER PUMPS, with Ruston 2VSH Engine, 
complete with Hoses, £175. 

25/30cwt. FOOTPATH ROLLER, by Dixon Hawks- 
worth, Ltd., powered by Ford 10 Engine, 1957 
machine, sprinklers, etc., £225. 

Two C.P.T. MOBILE COMPRESSORS, with Ruston 
4VRHC and 3VSH Engines, 105 c.f.m. and 210 
c.f.m., £150 and £265. 

One 6-ton Diesel ROAD ROLLER, £325. 

Ruston 6yd. SCRAPER, good tyres, £185. 

Winget 12 x 4 BRICK CRUSHER, driven by Lister 
16-h.p. twin-cyl. Diesel Engine, on chassis, £185. 

Chaseside '2yd. Rope SHOVEL, P6 Diesel, 1200 x 24 
twin rears, 1951 machine, in 100% working 
order, £270 o.n.o. 

Platypus CRAWLER DOZER, Perkins P4 Diesel Engine, 

complete with cab. Good working order, £325. 

1Scwt. MOBILE HOISTS, by British Hoist and 

Crane Co., Petter AVA1 Diesel Engine. Recondi- 

tioned, £75 each. 

Two Weaver STEAM CLEANERS, one on pneumatics, 
both in_good working order, £75 and £95. 

ee TIPPER, new engine and tyres, steel body, 


Three rave LP SCRAPERS, first-class condition, £725 
each. 

Platypus Hydraulic OVERLOADER, P4 Perkins Engine, 
Tilting Bucket, £325. 
Aveling-Barford 4-ton T.V.O. ROAD ROLLER, ex 

Ministry, very good condition, £325. 
Two Scwt. SCAFFOLD HOISTS, by British Hoist and 
Crane Co., £45. 
One D6 Caterpillar ANGLEDOZER, 3-cyl. 
Ministry. Cheap to clear. 
Six ‘zyd. G.F. Diesel Side 
DUMPERS. From £75. 


G. H. DUNNING, 
Ballards Yard, High Street, Edgware. Edgware 2572. 
Open week-ends. 


LANT FOR HIRE. 
In Warwickshire and adjoining counties. 
Delivered and collected with our Low-loader to your 
site. 

Greens 10-ton ROLLER, with Scarifier. 
Greens 4-ton ROLLER. 
Priestman Wolf EXCAVATORS, with all 
ment. 
Priestman Cub EXCAVATOR. 
Allen 12-21 TRENCHERS. 
Two Allen 12-18 TRENCHERS. 
Several C.P.T. 2- and 3-tool 
complete with hammers. 
8in. Sykes Self-priming Diesel 
with pipes and bends, and capable of pumping 
90,000 gallons per hour. 
6in. Ditto, capable of pumping 60,000 gallons 
per hour. 
Several 3in. Wickham Diaphragm PUMPS and pipes. 


Apply DUNCHURCH PLANT HIRE, LTD., 
London Road, Dunchurch, nr. Rugby. Dunchurch 379. 


LANT FOR SAL E. 
Aveling-Barford SOcwt. Diesel ROLLER. 
Caterpillar HT4 and 955 1'4 cu. yd. TRAXCAVATOR 
SHOVELS. 
Caterpillar No. 6 and 977 2 cu. yd. TRAXCAVATOR 
SHOVELS. 

Caterpillar D4 Modei 6U, with L.P.C. Angledozer. 
Caterpillar D7 TRACTORS, Models 3T, 4T and 1T, 
with Dozers. 
Caterpillar D8 Model 2U, 
P.C.U. 
Caterpillar D9, 


Two 


engine, ex 


and Front Tipping 


One 
One 
Two 


One 
Two 


Equip- 


AIR COMPRESSORS, 


One PUMP, complete 


One 


L.P.C. Angledozer and 


Caterpillar Cable/Angledozer and 


P.C.U. 
Pegson CRUSHING AND SCREENING PLANT 
For further details, apply: : 
ROBERTSON PLANT, LTD., Barkway (Tel. 277), Herts. 
ANTE D. 
TARMACADAM AND_~ ASPHALT PLANT, 
complete with Drier and Mixer. 
MOBILE TAR TANKER, 1,500 to 3,000 gallons, fitted 
approx. 


Spray Bar. 

TAR STORAGE TANK, 3,000 gallons, 
electrical heating elements. 

HAMMER MILL, suitable for limestone, with capacity 
of about 15 tons per hour, feed size Sin. to 8in. 
and reducing to 44in. s 

State year manufacture, make, general condition, price, 

and where same can be inspected. 


Write Box P.3991, ‘‘ The Contract Journal.” 


ANTED, Alien 14/30 TRENCHER. Essential good 
condition. — A. STREETER AND CO., LTD., 
Public Works Contractors, Gedalming, Surrey. 
Godalming 1094/5. 
OR SALE or HIRE, Oxford Berks’ area: 10RB 
EXCAVATOR, Skimmer, Dragshovel, Series 18600. 
Very good condition. 
Write Box P.4042, ‘‘ The Contract Journal." 


FPRAXCAVATORS for HIRE. Caterpillar 977, 955. 
All in. first-class condition, with experienced 
operators.—MOBILE HAULAGE, LTD., 230 Totten- 
ham Court Road, London, W.1. Langham 7833/5. 
XKJANTED, P15 PORTASILO, with Pullwey Attach- 
ment.—L. H. BEAL AND SON, LTD., 458a 
Holderness Road, Hull. : 
J IRGENTLY REQUIRED, SHEET STEEL PILING, 
U any quantity and length considered. 
Write Box G.G.393, “ The Contract Journal.” 


with 


[SOR SALE, Two used 1-ton Thompson WINCHES. 
GRASSPHALTE, LTD., Teddington Lock 4343. 


CATERPILLAR HT4 TRAXCAVATOR 


Serial No. 7U3295, 1'4 cu. yd. capacity. Cleaned 

down; ready for immediate work. Bucket teeth. 

Carefully maintained by Caterpillar agents since new. 

One owner. Price £1,795 ex works. Terms available. 
MATHEW BROTHERS, 

Matbro House, Beddington Lane, Croydon, 

Tel.: THOrnton Heath 3402 (5 lines). 


Surrey. 


ROAD ROLLERS 
FOR HIRE OR SALE 
10 CWTS. to 10 TONS 
with or without drivers 
HALTRAC LIMITED 


Bourne Works, Welmar Steet $.W.I5 
PUTney 4185 





April 27 196} 


PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


a 
OR SR AC1 SRS PLANT «= ex STOCK. 
INKUM DIGGERS new 
pray 39 and second-hand, tap 
ray 2-wheel drive SHOVELS, 112yq new. 
Bray 4-wheel drive SHOVELS, % . , 
LAL —_ 
enford MI » all sizes, new, % 
Benford DUMPERS, new and second handaas ee 
Bray atu SHOVELS, new and second-hanf3 
New Record TOWER CRANES, fro : 
MOBILE CRANES, 30cwt. to 8'2-ton, heen 
Builders’ SCAFFOLD CRANES and Hoists £400, 
second-hand, from £85. + MEW. ang 
VIBRATING ROLLERS, new, Greens, 8cwt,, exes” 
Centrifugal PUMPS, Sain. to 6in., from £34 4Re 
Diaphragm TRENCH PUMPS, new and 
from £30. 
ROAD ROLLERS, 2'2-ton/10-ton, 
Crawler EXCAVATORS, all 
SWING WEIGHBATCHERS, 
hand, from £125. 
Warsop Jupiter RAMMERS, new. 
Warsop RIPPERS and ROCK DRILLS, new ‘ 
Small A.C. GENERATING SETS, Petrol and. Diese, 


Aliam VIBRATORS. beam 
am , beam type, Poker, Re 
Floats. toy Rotary 
WILLIAM R. SELWOOD, LTD., 
Chandler's Ford, Hants. ‘Phone 2981, 


OR SAL &. . 
One Smiths of Rodley S-ton CRANE, 4 
17ft. Gin. Jib, three solid tyres, good 


fixes 
£850. Condition, 


from £450, — 


equipments, from 
Double Buck ie 


Jones KL66 6-ton CRANE, on pneumatics, 
Swan Neck Jib, fair condition, £2,200, im 
Neal NS70 6-ton CRANE, as new, 35) . Hydraulic 
Sent oe. wo} m 

Neal N -ton CRANE, 25/30ft. Lattice 
a ee on tia 
Neal -cwt. Portable ANE, 20ft. 
Jib, recunditioned, £300. Of. Cate 
MOBILE CRANES AND PLANT, LTD, 
Longheld Avenue, Ealing, London, Wi5, 

Tel.: Ealing 3171, 
sitemaps teatime oma 

OR SALE OR HIRE, 4 
12/21 Allen TRENCHER, with Dorman Diese 
Engine, 12in. and 18in. Buckets, £1,000, 


1954 Fordson Major Diesel, completely 
and fitted 1960 Atlas-Copco One Ten cna 
Unit, COMPIESS, hel TRENCH Se ty 
Howard Rotary oe Super 
PIPELAYER, Fordson Major Diese! tae 
since complete overhaul, £1,100. * 
Aveling-Barford CALFDOZER, Model CD4, £250, 
1960 Congreve 1Scwt. Diesel DUMPER, £300, 
Replies to: : 
CRAWSHAW, ROBBINS AND CO., LTD,” 


Scaldwell, Northampton. Tel.: Brixworth 


RIVATE COMPANY HAS FOR SALE; ak 
One Caterpillar D8 14A. " 

Caterpillar 955. 
Caterpillar 977. 
Model D Electric TOURNAPULLS. 
Caterpillar D4. 
Aveling-Barford GRADER. 
Onions Model EH SCRAPER. 
22RB, Continental Cab, fitted Dragline. 
Coles 6-ton MOBILE CRANE. 
Caterpillar O06, Hydraulic Angledozer, 
19RB, fitted F/S. . 
Prices on application; serious buyers only 


Write Box P.4022, * The Contract Journal” 


HIRE and SALE: ARMSTRONG-W! 
F% NE UMATIC POKER-TYPE 
VIBRATORS. 


We are distributors for all types of 0 
Whitworth Pneumatic CONTRACTORS’ TOOLS, 


One 
One 
Two 
One 
One 
One 
One 
One 
One 
One 


i oncrete Breakers, Light Picks, Clay Diggers, 

Dans. Pumps, Backfill Rammers and Tampers, 

and Accessories. We hold a rorpe stock ares and 

i a 48-hour repair service. 

hand: Air Pumps COMPRESSORS for SALE. . to 

list. 

HUBERT C. LEACH, LTD., 131 High Street, 
Herts. Tel.: Waltham Cross 25161 (5 


a Rah 9 
OR DISPOSAL 

One Anderson-Grice 5-ton, Two-motor Electric 
Derrick CRANE, with 120ft. Jib, complete with 


bogies and tracks. , 
Butters Bros. Clear-vision 3-ton, wos 
Electric Derrick CRANE, with 120ft. Jib. 


as new. 
For further details please contact: 
METAL CONSTRUCTIONS, LTD., 

of Worcester. Telephone: Worcester 27481. 


ARSSEN PILES for HIRE.—100 tons brand ne 
Larssen 2 Sections, 30ft. long. Various inet 
and sections of other piles available immedia 


x d t. 
rou DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. Victoria 0252. 


AVAILABLE for use, RE We are wel 


One 


300-ton PRESS. 
equipped, especially for Lima 1201 work. Heavy 

Salvage Work and TRANSPORT. 
ELLIOTT, York 78169. 


ce ctri iv ft. 
OR HIRE, Air Pumps Electrically driven 300 cu. t 

F Stationary COMPRESSORS, with Air Receivers if 

required.—'Phone: Watford 27252. 


F i RACT: D9 and O! 
AILABLE for HIRE and CONTRACT: 
AV TRACTORS. with Blade or Scraper.—ELLGH 
Wetherby Road, York. Telephone: 78220 a 


el 


—— 


There Is no better medium than 
Nate 


THE CONTRACT JOURN 


oe 


for small classified 


advertisements 
Telephone for 


LINAGE RATES @ 
WATerloo 4! 
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a 
Ce Caan 


THE POWER-PACKED 
MANOEUVRABLE 
M-F 702 


TRACTOR-DIGGER-SHOVEL 
IN ITS CLASS! 


Wy MASSEY-FERGUSON 


DIG MORE - FASTER - SAFER! 


COMPARE! Highest POWER/WEIGHT RATIO 
of any rig in this class. 


COMPARE! pics FLUSH .. . alongside 
buildings, fences and other obstructions. 


COMPARE! 200° conTINUOUS WORKING ARC. 
Will load, dig or dump—even at right angles 
to tractor! 


COMPARE! OPERATOR FACES JOB ... at all 
times, because operator’s seat moves with 
the digger. 

COMPARE! VERTICALLY CONTROLLED STABI- 


LISER FEET . . . individually retractable for 
levelling up on slopes without delay. 


SET A DATE 
—WE'LL DEMONSTRATE 


For full details write to 
MASSEY-FERGUSON, INDUSTRIAL DIV,,D.1, COVENTRY 
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‘How's that for 


5A 


only system of earthmoving haulage 


that gives you up to 110° of turn and 


saves up to 50% in total operating costs 


The Shawnee Poole System is manufactured under British and Foreign patents granted and pending 
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DURABILITY” 


say DONALD AND COLIN AINSWORTH OF IRVING AINSWORTH (MORLEY) LTD. 


: < _— 

a ee. 

ee OS ame par i pT A 
hed ag te Fg ar a a 
a Fee a ae, 


ae 

a c 

7 Y 
r 








System of 
MOBILITY AND 
ECONOMY 


tee ee en 
HAULAGE 


Mik us for a Job Survey on your site 
3 SHAWNEE POOLE LIMITED, READING, ENGLAND. Telephone: Sonning 2621 Cables: Mobecon, Reading 
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Even underground there’s a demand for 

Foden. Here are two dumpers working in 

Britain’s only rock salt mine, at Winsford, 

eA iN} r ' ed Cheshire. The mine, owned and operated 
aS by I.C.I. Ltd., has recently been modernised 
to meet the increasing demand for rock 

f salt. All the component parts for these 

Ge vehicles were lowered 500 feet down the 

mine shaft, and 

the dumpers then 

assembled 


by skilled Foden 


fitters and welders. 


oe Hak we Sas Sat 2a 


FODENS LIMITED These modern ‘pit ponies’ transport the 
Elworth Works, Sandbach, Cheshire rock salt from the face to the crusher, 
Telephone: Sandbach 644 (12 lines) and will spend the whole of their livesin 


the mine. 
London Sales Office: 139 Park Lane, W.1 


Teleohone: Grosvenor 5932 





we 


ap | ) 


Altrincham ss 


Tae 


i 
| Peterborough 
LM ae & 


for the North Midlands, North Wales, Lancs., Yorks, and Lines 


HERGARTH OF YORK Gladstone Street, Huntington Road, York. Z~ 55181 

TATE OF LEEDS LTD Leeds Road, Otley, Yorks. ¢~ Otley 3361 

fF C. HARRISON LTD 53-61 London Road, Sheffield. 29091 

MNPLANT LTD West Road, Spondon, Derby. £° 56315 

GUNN & C0 LTD ‘Atlantic Street Works, Broadheath, Altrincham, Cheshire. 2747 
PETERBOROUGH MOTORS LTD Oxney Road, Peterborough. ¢~ 4228 & 67007 


SALES - SERVICE - SATISFACTION 
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Rapid acceleration, road speed 28 m.p.h., powerful brakes, articulated power 
steering, turning circle of 18’ 9" —less than the length of the machine — horizonta. 
body pivoting and clutchless drive -all ensure exceptional maneouvrability. The 
large spotting area of the hopper (8’ 0” x 10’ 0”), the double-acting hydraulic side rams 
which effects a tip of 78° in 7 seconds, a return to carrying position 5 seconds, 
accomplished while the machine is in motion, combine to give the Northfield F7 


an exceptional rapid turnaround. 


NORTHFIELD INDUSTRIAL FABRICATIONS LTD. 


OSSETT YORKSHIRE 





BRIEF SPECIFICATION 


ENGINE : Ford 6D 6 cyl. 4 str. direct injection diesel.’ 
Alternatively : Perkins SIX — 354. 6 cyl. 


TRANSMISSION : Brockhouse Torque Converter and epicyclic gearbox, providing an 
automatic gear ratio between 6.54 and 1 to 1 in two forward speeds, and 6.54 and 2 to 
1 in reverse. 


FINAL DRIVE: Fully floating cantilever. 


BRAKES : Heavy duty hydraulically operated vacuum servo on all road wheels. Disc type 
transmission handbrake on front wheels. 


TYRES: 16 ply heavy duty. 

ELECTRICAL EQUIPMENT: 12v. Heavy Duty Batteries and Automatic voltage control. 
STEERING: Fully hydraulic through 180°. 

CAB: 2 pedal, forward control. Heavy gauge all welded construction. 

DUMP BODY: Steel shell body, reinforced with pressed steel channel ribs. 

WEIGHT: Unladen — 6} tons. 

CAPACITY: Struck load 7 cu. yards — heaped 8 cu. yards. SAE ratings. 


Fully illustrated literature available from distributors for U.K. and Eire. 


SONS AND COMPANY, LIMITED 
WOOD LANE, LONDON, W.12. SHEPHERDS BUSH 2070 


Birmingham * Belfast * Glasgow - Newcastle - Leeds - Sheffield * Manchester 


Bath * Southampton 
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JOHN DEERE-LANZ A.G. 
announces the “‘Ten-Ten’’ 


A NEW MORE POWERFUL 
CRAWLE 


“sey Ss 


i 


JOHN DEERE “OVERSQUARE” Diesel 
Engine 40 H.P. 4 cylinder. 

> NEW REVERS-A-MATIC DRIVE. Hy- 
draulic Direction Reverser—finger tip control 
without declutching. 

NEW Heavy Duty Transmission and Final 
Drive. Matched forward and reverse speeds 
range from 0.84 m.p.h. to 6.5 m.p.h. 

NEW faster more powerful hydraulics with 
built-in take-off points. 

NEW 7/8 cu. yd. 66” wide bucket. 


R LOADER 


} NEW ‘JOYSTICK’ BUCKET CONTROL 
—a single lever controls all bucket operations.* 


> These features reduce operator fatigue and 
cut cycle time.* 


Among the equipments available are:— 
John Deere No. 51 Backhoe. 


John Deere Dozer blade interchangeable with 
Bucket. 


NEW John Deere No. 35 HYDRAULIC 
RIPPER. 


Sole John Deere Lanz concessionaires for England and Wales: 


JOHN DEERE 
ar J. D. TRACTORS LTD., 


J Eav-lev.v 0,00. 8'D 


Tractors and Equipment 


ae 


Maidenhead Road, Windsor, Berks. Tel: Windsor 1913. 


Scotland: Caledonian Mechanical Handling Co. Ltd., 21 Old Castle Road, 
Glasgow, S.4. Tel: Merrylee 2353/4 
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‘You. 
never 
see 
the 
end 
of 






PRECISION 
CHAINS 


e+. because they 
go On and on and on. 
You'll find them on all types of 
equipment after 20 or even 30 years’ 
continuous use—still working perfectly. 
That's the measure of Morse quality—the result 
of continuous research and development 

by one of the largest chain-making 
organisations in the world— 


MORSE CHAIN DIVISION 


BORG-WARNER LIMITED 
LETCHWORTH °* HERTS * 


TEL: LETCHWORTH 2170 


Manufacturers of Automatic Transmissions, Torque Converters, 
One Way Clutches, Morse Chains and Hartcliffe Chains 

































... Precast Concrete Piles 


Preferred by constructional engineers for their 


unchanging supremacy, Stent Precast Concrete 


Piles have proved their qualities wherever used. 


In standard sizes—12” = 12 


"(in lengths 15 ft. 


to 40 ft.) and 14” > 14” (lengths 15 ft. to 55 ft.) 


Other sizes made to order. 


Write in for full details 


10 eae 





STENT PRECAST CONCRETE 


LIMITED 


Chequers Lane, Dagenham Dock, Essex. Dominion 0971 (4 lines) 
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The new 


DORMAN 129 
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If you really study this fine compact and powerful 12 cylinder engine 
(latest member of a famous family) in the 700 H.P. range yy! 
probably find the solution of that power unit problem of yours, 


Here is its specification: 
Twelve cylinders in 90° V. formation 
64” bore x 6}” stroke—2392 cu. ins. 


Normally aspirated: 80” long, 49” 
wide, 48” high. 


Turbo-charged: 80” long. 51” wide. 
60” high. 


4cycle Direct Injection. Watercooled. 


Monobloc crankcase with separate 
heads for each cylinder. 


525 B.H.P. at 1800 r.p.m. one hour 
rating, normally aspirated. 


685 B.H.P. at 1800 r.p.m. one hour 
rating, turbo-charged. 


Maximum speed: 2,000 r.p.m. 


5 
Construction details; 
Alloy steel crankshaft with inductic 
hardened pins and journals, 
Thin wall, steel strip type, coppe 
lead-lined bearings. 4 
Reciprocating assembly withdny 
through cylinder bore. 

Wet liners with chrome harden: | 
bores. | 
Valves stellite faced and tipped, | 
Detachable pre-finished valve se 
inserts in high chromium iron, 

Twin element fuel filter, trigk 
element full flow lubricating oi 
filter, with replaceable elements, 
Camshafts and fuel pumps driven ty 
substantial helical gears from rear! 
engine. 

Thermostatic temperature control 
Unified Screw Thread System. 








And here 


Tomave (.a.eh> 





is its 
performance 
curve 











| 


QEDUCT FROM GIVEN FIGURES FOR 
1 FAN OR SPECIAL ACCESSORY 











en eae Ter \ 
3.H1GH ALTITUDE REPER 

H } 989.649.1958 $ 

— > 

t 

leo 8 

z 

. 

a 
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The ‘Q’ range of DORMAN DIESELS has been designed at! 
developed to meet the widest variety of industrial, automot" 
and rail traction applications (with special attention bei! 
paid to earth-moving installations). 





DORMAN DIESELS 


Telephone: STAFFORD 641(7 lines).London Office: 1 HAY HILL,W.1.Agents allover thesor# 


W. H. DORMAN & CO. LT), 
STAFFORD 


(Established 1870) 
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more 
than 
justa 

RANNER! 








| Pazkfill—Clay Foundation—“Wet Mix” “Wearing Surfac:—Cold Asphalt 


It’s more than a rammer ! 

The Vibro-Rammer is just one of the 
outstandingly successful Wacker Vibratory 
machines — its use has banished the 
‘subsidence bogy’ for Highway Engineers. 
It can be used in closer proximity to pipe 
joints and conduit without fear of damage. 
Even wet clay backfills can be effectively 
consolidated. Finally the machine 

is incomparable for foundation repair 

(wet mix, etc.) and ‘black-top’ re-instatement. 


Ask for a demonstration! NOW. 


Wacker Vibration Machinery includes Immersion Concrete 
Vibrators—both flexible drive and frequency motored ; 

Vibro Plate Compactors, High Frequency and Normal Frequency 
External Vibrators. Petrol road breakers, etc. 


i 4 | E © 
Sole Concessionaires : 


a DAVID ROBERTS 
DAVID ROBERTS & COMPANY (ENGINEERS) LTD. — [34°Gioucester Avenue, LONDON, N.W.1.. Tel: PRimrose 0066 


LT), 
ores 61S Wa, 
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HUBERT C. LEACH LTD. 


“OFF THE SHELF” SERVICE FOR PNEUMATIC TOOLS AND EQUIPMEn; 





AIR PUMPS LTD. COMPRESSORS FROM 70 TO 600 C.F.M. 
THOR PNEUMATIC TOOLS, HOSE AND ACCESSORIES 


wrie FoR DETAILS: HUBERT C. LEACH LTD., HIGH STREET, CHESHUNT, HERTS. roi: wautham cross 25161 (6 .Nes 








Photogroph by courtesy of : 

Ministry of Transport 

County Council of the West Riding of Yorkshire 
Engineer: S. Maynard Lovell O.B.E., ERD.TD 
Chartered Civil Engineer 


Contractor : v . 
Cubitts, Fitzpatrick & Shand ; *, 





Full range of sizes available Large maturestocks Immediate delivery, any site [iB 


Illustrated literature sent on request 


RIN GB RAIN B © W sunsisiny 
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BOWMAKER 


and get credit for it 


Contractors’ plant — and industrial equipment — can 
be bought on favourable credit terms through Bowmaker. 
Your local Bowmaker Branch Manager (under Bowmaker 
in the telephone book) will give you full details. 
Motor vehicles, farming equipment, school fees, central 
heating, a boat... Bowmaker credit plans solve a lot of immediate 


problems for a lot of people. . 


BANK ON 





THE BOWMAKER GROUP 


HEAD OFFICE: BOWMAKER HOUSE, LANSDOWNE, BOURNEMOUTH, HANTS 
LONDON OFFICE: BOWMAKER HOUSE, 55 ST. JAMES’S STREET, LONDON, S.W.1 
Members of the Finance Houses Association 


BRANCHES THROUGHOUT THE BRITISH ISLES 
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- see AL Es HIRE 


tf 


Cut costs and speed up work on the site 





Mud presents no difficulty to Fiexboard Roads 


@ YOU CAN HIRE 100YD. OF ROADWAY BY THE 
WEEK FOR THE COST OF ONE MAN’S WAGES 


@ WE CAN PUT A ROAD ON 
YOUR WITHIN 24 HOURS 


Full details from 





D4 Ce sc 


SECTIONAL BUILDINGS 
SITE CABINS & OFFICES 


Site cabins & offices —a 
comprehensive range of 
sizes is available of all 
timber design —Weath- 
erboard — Tongued and 
Grooved Board or Ply- 
wood cladding being 
optional. 


Write for details to : 
Dept. (C.}.) 





NORTHOWRAM 













Ensure 
safety with 


DORMAN LONG 
Steel Trench Sheeting 


(Regd. Design No. 850,839) 
The ideal for temporary lining, 
easy to drive: can be used 
over and over again 


PROMPT DELIVERY 


Prices and full particulars on application to 
DORMAN LONG (Steel) LTD., SHEET DEPT, 
AYRTON WORKS, MIDDLESBROUGH 
London Office : Terminal House, 52 Grosvenor Gardens, S.W.1 


BETTER BUILT .. . BETTER VALUE 
C&R gives that little extra in design, in 
materials, in construction. 

(Top left) 

Multi-purpose building in asbestos’ or timber. 
Many sizes. Choice of linings. 

(Above) 

An example of our sheeting service. 





C. & R. CONSTRUCTIONS LTD. 


HALIFAX . TELEPHONE: HALIFAX ‘lil? 


A 


\ 
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Sales 
Service 
Hire 





Factory 
“| | Reconditioned 
Machines 


ALL CONTRACTORS PLANT FOR HIRE OR SALE COMPLETE 


WINGET RANGE 








mCOGNISED NEW OR SECOND-HAND 5/34 cu.ft. 7/5. 
14/10 cu. ft., 
AVELING — . 4yd. Concrete Mixers, 
30 cwt. to 12 ton ROLLERS + 632 cwt. VIBRATING ROLLERS Truck Mixers, 
BARFORD MOBILE and PORTABLE COMPRESSORS - 3 and | cu. yd. DUMPERS tencameen 
HYDRAULIC SHOVELS - DROTT SKID SHOVELS - BARBER-GREENE Vareten fatten 
FINISHERS = 3/2 to 14/10 MIXERS * CENTRIFUGAL and DIAPHRAGM Vibrating Tables, 
REPAIRS PUMPS - MOBILE and PORTABLE BURNING-OFF MACHINES | |Dumpers, Trenchers, 
“CASE” 1,000 2 cu. yd. TRACTOR SHOVEL rene ee Se 


en 


Rowley Plant Co. Ltd., 


Telephone : Beddington Lane, 
THORNTON HEATH 


5634.5-6 West Croydon, Surrey 
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...buta TEAM canbe 
a BUNDLE too! 


** Bundle” describes a team of long, thin divers, 
such as the Universal Divers Borehole Inspection 
Bundle (UnDerBIB). Recruited from the ranks 
of qualified downspout-reamers, these highly- 
trained experts are kept on a long thin diet of 
cheese straws and spaghetti. They are poised 
to speed anywhere in Britain suffering from 
borehole thrombosis. Next time you’re baffled 
by a bunged-up borehole, contact UnDerBIB, 
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Donkey Jackets for protection, warmth and hard wear 
Beautifully cut and manufactured from showerproof navy 
Yorkshire Woollen Melton cloth; the Welfit KG 5 Donkey 
Jacket is available with or without the leatherette back 


and shoulders. It is designed with large open patch 
pockets and is ideal for industrial and outdoor workers, 
lorry drivers, etc. 


specifying standard wire gauge of diver required. 


ae OEE 
Style KG 6 Shortiecoat also available. 
Other Welfit garments include the Welfit Moleskin 


Jacket, Waterproof Long Coats, Jackets, Over-trousers, 
Leggings, and Sou'westers. 


UNIVERSAL DIVERS LTD. 


40 NORTH JOHN STREET - LIVERPOOL 2 
CENtral 4226 


Also at Newcastle and Weymouth 


Write for fully illustrated catalogue to :- 


Paes MUS EL ee ee ee ee) 
Phone 66326 Hanson Lane Mills, Halifax. Telex 51235 


site buildings right away 


foe WERNICKS 


LONDON: LANGHAM 4847/9 
WOLVERHAMPTON: 25028/9 
Hide=| BILLERICAY: 1661/2 


y When site buildings are required urgently a telephone call to Wernicks will bring immediate 
delivery of the exact type of building you need. No fuss! No delay! Lowest prices 
Send for our superb new catalogue giving details of our complete range including Wheelbarrows 

Ladders, Outdoor Sanitation Units, etc. 
. OR WRITE 


S. WERNICK & SONS LTD. 


64-66 Oxford Street, London W.1 * Dept. 83, Waterloo Road, Wolverhampton * Dept. 83, 108 High Street, Billericay, ; 
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avery time” 


Ready-Mixed Concrete Ltd., biggest suppliers of con- proved hydraulic drive 

crete in the U.K. (1,000,000 tons per ordinary year), have saving in weight 

95% of their truck mixer capacity from Ransomes and bigger, more profitable pay-load 
Rapier. Honestly, what more can you say? Just this... initial cost pruned drastically 
that over the whole market, RapieR Truck Mixers outsell 
all other truck mixers added together. 


maintenance costs sink lower still 
UNBEATABLE RAPIER EXPERIENCE 
Sizes from 24 cubic yards to 9 cubic yards none of those “hope-it-works” gadgets 


. RANSOMES AND RAPIER LIMITED IPSWICH AND LONDON 


A NEWTON CHAMBERS COMPANY 
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PT a a 
OPERATIONS 


Le 
i 


4inibucket 


Capacity 1’2 cu.yards 


Demonstrations on site 


~ SAVILL 


A Cnn of the LUMLEY-SAVILLE ecedinaiii, (TRACTORS LIMITED 


STRATFORD-ON-AVON LONDON CARDIFF 


Telephone: 4242 (15 lines) Tel: ASHFORD (Middx.) 4191 (10 lines) Tel: CARDIFF 33572/3 
Telex. Birmingham 31633 Telex. London 24117 + Telex. Cardiff 49250 


BELFAST Telephone: DUNMURRY 2511 (4 lines) 


IRELAND: Sole Distributors for INTERNATIONAL HARVESTER, J. H. SAVILLE & CO. LTD. Tel: DUBLIN 373606 (5 lines) 





96] April 27 1961 THE CONTRACT JOURNAL 


Multiple safety circuit gives built-in protection to 
Joy-Sullivan Airvane Rotary Portable Compressors 


An electrical safety circuit keeps this compressor in the best of health. Soaring radiator temperature or falling engine 
oil pressure are signs of engine trouble which could become expensive. Rising temperature of discharge air points to 
a fault in the cooling system. Each of these symptoms will activate the safety circuit and stop the engine automatically. 
A broken lead or contact will do the same. 

This way your Joy-Sullivan compressor gets attention before the point of actual breakdown. Saves time, temper and 
money .. . and it makes sense. Read all about it in Publications AD4 and ADS. 


AIR POWER SUPPLIED S APPLIED © > 


7 HARLEY STREET, LONDON W.1 vex 
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STANDARD FLEXFORM 
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LOOSE... 


the Flush Door which is in tune with creative thought. The Flush 
Door which is designed to meet the demands of today with 

the future in mind, a perfect complement to space and form in 
contemporary architecture. For appearance, finish, stability 


and durability Contractors who know choose LEADERFLUSH. 


You owe it to yourself and to your clients to become 
fully acquainted with all the details of Leaderflush 
Flush Doors. Make a point of writing to-day. 


leader floucte (Doors) LTD, TROWELL, NOTTINGHAM 


Telephone: likeston 4111 (6 lines) 


©24R Cogent 


LONDON OFFICE: BUSH HOUSE, ALDWYCH, LONDON W.C.2 Tel: COVent Garden 2243 
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SPR NETS 


KINGSTON PLANT Hire 


FELTHAM 4084 


OW NERG 
— INCLUDING — . 


EXCAVATORS 
TRAXCAVATORS 
BULLDOZERS 
SCRAPERS 

MOBILE COMPRESSORS 
ROAD ROLLERS 
VIBRATING ROLLERS 
DUMPERS 

CONCRETE MIXERS 


TRAXCAVATORS — || PUMPS | EXCAVATORS — 
INCLUDING | | | ALL EQUIPMENTS 


DROTT | ALL SIZES 


SKID SHOVEL SHOVELS INCLUDING 


WITH THE POPULAR = RUSTON I9RB & J0RB © 
4 in | BUCKET ~meannndimeatl SMITH ‘ 21’ & SUPER 10 


a er RI 


TRANSPORT TO SITt 
ES, 


KINGSTON PLANT HIRE LTD. - Works & Offices: TWICKENHAM RD. - HANWORTH - MIDDLES 





ye. ray) ttey 


Qa scum) Tel: LiBerton 3221 





EDDISON EDDISON 
ral: Shirley 3522 Tel: Stepps 628 
EDDISON EDDISON 
aK Tel: 1221/3 
By ye. EDDISON 
a AKeT 5 Tel: ey AOya| 
ayo). ae EDDISON 
EYE: Tel: KINgston 0066/7 
EDDISON EDDISON 
Tel: Heckmondwike 1360 Tel: Ramsbottom 2521/2 
EDDISON EDDISON 
el: Diss 2688 Tel: Newton Abbot 1181 
EDDISON EDDISON 
7 8 AK Pe -lhilol mA lida le 






YOUR LOCAL PLANT SPECIALISTS 
WITH 100 YEARS’ EXPERIENCE 


Road Rollers - Footpath Rollers - Vibrating Rollers 


Portable and Mobile Compressors 


Tractor Shovels-Angledozers-Scrapers-Excavators 
Dumpers - Cranes - Concrete Mixers- Pumps 


and now Fork Lift Trucks ! 
TRU HoeCDeON y 





Here the outriggers are shown in 
transport position, overall width ¢ ¢ 


10’ 0’ ——— 
Here one stabilizer foot is moved 
the ‘in’ position for working close 
to walls and the other raised to ill 
trate the large range of adjustma 
(3’ 6”) which is available for levelling 
up on slopes or uneven ground. 


RICHARD EDRIDGE & COMPANY 


plan 


‘THE THATCHED HOUSE, WARLINGHAM, SURREY. UPPER WARLINGHAM (U.A.O.) 2121/2 
BL LIL MS AL LD OM LOMA LL Le 
OMLY WHITLOCK PROVIDES A COMPLETE RANGE OF HYDRAULIC EXCAVATOR: 


es 
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wv READY MIXED CONCRETE PLANT 
HS SIMON PATE eee 
CONSTANT 


WEIGHT FEEDER 


is the - 
th electro mechanical 
_ brain which is built into the... 


SIMDINE 


/ | Fully automatic Batching 
CONTI N UOUS | & Mixing Plant designed 
to deliver a continuous 
: WH, : NG ny. NW] . output of mixed concrete 
oe into truckmixers or RS 
Pace PLANT agitators OF ANY SIZE at 
ee e 


the rate of up to 3CU. YDS : 





* NO WEIGH LEVERS TO PULL | 

*NO WEIGH BUTTONS To Push! 

* TOTAL ELIMINATION OF at 
HUMAN ELEMENT IN WEIGHING! S || 


WRITE NOW | 


asienentdendltlll aaaeaaias 











BTD-8 with B-8G-2 
Bullgrader 


B-20K-3 
International 


EA Tha 
B-20G-2 Bullgrader 


International 
Industrial B-275 with 
International 


e |, Matched Equipment 


Remy any 7m 
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International 


Construction Equipment Dealers in Great Britain and Northern Ireland 


JAMES BOWEN & SONS LTD R. CRIPPS & COLT) 


Edinburgh - Glasgow - Aberdeen Nottingham - Manchester : Shit 


SAVILLE (TRACTORS) LTD WESTERN CONTRACTOR 
London - Stratford-on-Avon SERVICES LTD 


Cardiff - Belfast Bristol - Salisbury « Exeter 









t TRUCTI ON 


ei ae _ TM 1 8 
: : on . a . 








INTERNATIONAL 
HARVESTER 





tend 
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- 259 CITY ROAD - LONDON E.C.1 
RNATIONAL HARVESTER COMPANY OF GREAT BRITAIN LIMITED - HARVESTER HOUSE - 259 CITY R 
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FRICTION 
LININGS BY 


‘4 All over the country, heavy excavating 
F E RQ O D oO : equipment is being controlled safely, 
: efficiently, by Ferodo Friction Linings. 
And these tough, reliable materials are 
cutting operating costs and maintenance 
time, by giving more working hours 
between replacements. 


FIT FERODO FIRST—TO LAST! 


FERODO 


industrial Friction Linings 
for Brakes and Clutches 
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FERODO LIMITED - CHAPEL-EN-LE-FRITH A Member of the Turner & Newall Organisahos 
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INTHE WELL KNOWN ROB ROY 


ECLIPSE’ 15 cwt. DUMPER 
» JAMES F. LOW 


We ale 


JAMES F. LOW & CO. LTD. - MONIFIETH - DUNDEE - SCOTLAND : Phone: Monifieth | 
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*“‘BLOKFORK”» 


A new lifting device designed to facilitats 
mechanical handling of standard 12" , } 
Hollow Clay Floor Blocks of all sizes fro, 
4” to 10” deep. 


An average load can be transferred from the lop 
direct to upper floors ready for use in under 30 minup 


The ‘‘Blokfork” has the full approval y 
the London Brick Company Ltd., (and othe 
block manufacturers) and is manufacture 
under licence from the D.S.LR. 


Already in use and approved by the leadin; 
Civi) Engineering Contractors. 


Ful! details from: 


AUDAX 


CENTRAL AVENUE, WEST MOLESEY, SURREY 


Telephone: Molesey 607! (8 lines) 


BRITISH GENERAL 


FOR 


CONTRACT 
GUARANTEE 
BONDS 


Write for information — 


THE BRITISH GENERAL INSURANCE COMPANY LIMITED 
Head Office: 36-44 MOORGATE, LONDON, E.C.2 
Telephone: MONARCH 3010 





DE 
HIGH TENSI 


a | 
W (ie: aw 
oF e 


; eenteaubatin 
Ring Road, and the Embassy of The United on any problems you may have on 
oat sein : 

As 
JS Z 
THE WHITEGROSS COMPANY LIMITED ¢eenacc. 

WHITECROSS WARRINGTON | ENGLAND LS 

TELEPHONE: WARRINGTON 3020! 
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New KERW smait 


ENGINEER’S LEVEL 
() GK-I 
improves the mix and This new Level is of revolutionary design and has a 


telescope magnification of x22.5. 


forms a positive water barrier in It has an Optical reading coincidence bubble. 
s It is capable of levelling to an accuracy of }” in 1,000ft. 
Portland Cement Concrete and Renderings It will resolve .Olft. at 600ft. 


Weight of instrument - 2 Ibs. 


Weight of tripod - - - 94 lbs. 
e [ (0 nere f Write for further details to : 


SURVEY & GENERAL INSTRUMENT CO. LD 


Write for the ‘PUDLO’ ] / — 
rite for the O’ waterproofing compendium to 329 HIGH HOLBORN - LONDON - wei. 


KERNER-GREENWOOD & co., LTD. — Telephone: Holborn 4118 (4 lines) 


’ » . 

KING’S LYNN Telephone: King’s Lynn 2293 Agents in North West : 
SOLE PROPRIETORS AND MANUFACTURERS | Chadburns (Liverpool) Ltd. 
31 Brunswick Street, Liverpool. 


mud, sludge and slurry in a hurry 


A perfect pumping partnership was formed when the Goodenough 2’, high 
capacity unit was coupled with an Enfield ‘350’ air cooled diesel engine. 
The Model 2D2 self-priming set is far from fastidious about its diet. 

It handles with equal facility clear water, viscous liquids, semi-solids, 
mild chemicals and screened sewage, at outputs up to 10,500 |.G.P.H. 

At 3,000 G.P.H. and 35 P.S.I. pressure, light spraying duties 

are also readily undertaken. 

One of the most attractive features of the Enfield power 

unit is its extremely thrifty use of fuel. In continuous 

operation it uses only about one quart each hour. 


Enfield air cooled diesel 
engines are recommended 
for many applications 
including :— 

GENERATING & COMPRES- 
SOR SETS; CONVEYORS & 
WINCHES ; LIGHT TRACT- 
ORS & FORK LIFT TRUCKS; 
BALERS; ROAD ROLLERS; 
SAWS; CULTIVATORS; 
DIGGERS & DUMPERS,'ETC. 


ASK FOR SPECIFICATIONS 
OF THE ENFIELD RANGE 
OF AIR COOLED DIESELS. 


GOODENOUGH 202 


2” CENTRIFUGAL 
PUMP SET. 


I  cnea om, recs, ns ll 


Ee ON ey 
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contracTORS’ GUI DE 10 accrecates 


BEDFORDSHIRE 


Ss eee AND EVERARD), 
HILL GUAR Eerel.: Coalville 1226/7/8; of 
LID» M9 fant 2530.) (For details, see Leics.) 
—— J. & CO. LTD., 261A Finchley 
oange Findon, N.W.3. _(Tel.: HAMpstead 8044/8.) 
II road ‘aggregates, kerbs, setts. (See London.) 
ra AGGREGATES, LTD., Northampton 
Fan NER rles, Rushden (2354/5). (See Northants.) 
s (HUNTS. ), LTO., Little Paxton, 
BE RO tS. (Tel.: St. Neots 308.) Pits at 
fhe Paxton, St. Neots, Hunts.; and Blunham, 
Beds. kinghamshire.) 
, G. F. X. LTD. (See Bucking 
whee SAND AND GRAVEL CO., LTD., 22 The 
gf, IVES SOMSt. Ives, Hunts. (Tel.: St. Ives 2441/2/ 
aay (see Huntingdonshire for details.) 
i VELS, LTD., Hoveringham, 
wovfatingham. (Tel.: Lowdham 3171—15 lines.) 
(for details, see Nottinghamshire.) 
RIDGE, 35 Magrath Ave., Cambridge. 
WB. ota, 53969, 50353 (night)). (See oo : 
NFIELD, HENRY, LTD., Pix Farm Lane, Hem 
winritrstead, Herts.  (Tel.: Berkhamsted 1208/9.) 
Pits at Leighton Buzzard, ‘Bedford. Buliding sands. 


BERKSHIRE 


UARRIES (ELLIS AND EVERARD), 

we Web Koster. (Tel.: Coalville 1226/7/8, or 

London: VIGHant 2530.) (For details, see Leics.) 

LL BROS. S. and L., LTD., 126A High Street, 
Winchester. (Tel. 2264.) (See Hampshire.) 

Y A. LTD., Buckhurst Hill, Cheapside, 

corr, HARKS." (Tel.:, Ascot 1026/7.) Sand, ali 

grades of washed aggregates, hardcore, clinker, 

Oe and hoggin. 

CURTIS, I AND SONS, LTD., Botley Works, Oxford. 
(Tel; Oxford 41081/2/3.) Sand and ali grades 
of ‘aed aggregates. Pits at 
Abingdon. (Tel.: Abingdon 441.) 

1ELD, F. J.. & CO., LTD., 261a Finchley 

eT endo W.3. (Tel.: HAMpstead 8044/8.) 
For all road ‘aggregates, kerbs, setts. (See London.) 

GRUNDON, S. (EWELME), LTD., Ewelme, Oxon. 
(Tel; Ewelme 20 and 37.) London Office (Tel.: 
Uxbridge 36511/2/3). All grades washed aggre- 
gates. Path hoggin, broken stone, building sand. 

HAINES, H. (WITNEY), LTD., Oxford Road, Witney. 
(Tel: Witney 42.) All grades washed aggregates, 
hardcore, pitching and broken stone, Cotswold 
building and walling stone. 

WALL AND CO., LTD., Cardiff Road, Reading. 
(Tel. 50458.) Pits at Theale. (Tel.: Theale 373.) 

HOVERINGHAM GRAVELS, To., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

JANES AND CO., LTD., 2C Buckingham Avenue, 
Slough. Sand aggregates, hardcore, ashes, bulidozing 
and bulk excavation.  (Tel.: Slough 20361/2/3.) 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064.) 
55A Porchester Terrace, North Paddington, W.2. 

RALPH OF Leg ge LTD., 37 Kempshott Lane, 
Basingstoke, Hants. (Tel. 8S.) Concrete aggregates, 
building sand, path gravel, hoggin, etc. 


BRECKNOCKSHIRE 


WASH ROCKS STONE AND LIME CO., 
Presteigne, Radnor. (Tel.: Presteigne 352.) 
Herefordshire for details.) 

SALOP, «SAND AND GRAVEL SUPPLY 
Admaston, Wellington (Tel. 961), Salop. 


BUCKINGHAMSHIRE 


ASPHALTE CARPETS, LTD., 38 Buckingham Palace 
Road, London, S.W.1. (Tel.: Tate Gallery 4857 or 
Gerrards Cross 3496.) Manufacturers of all grades 
of gravel bitumen macadam, gravel asphalt and 
cold asphalt at Gerrards Cross. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel: Coalville 1226/7/8; or 
london: ViGilant 2530.) (For  detai Is, see Leics.) 

BICESTER STONE CO., LTD., Stratton Audley, 
icester, Oxon. (Tel.: Stratton Audley 391/2.) 
Manufacturers and suppliers of all grades limestone, 
tarmacadam, dry, pitching stone, hardcore, etc. 

COFF, HARRY A., LTD., Buckhurst Hill, Cheapside, 
Ascot, Berks. (Tel.: 1026/7.) (See Berkshire.) 

SANGERFIELD, F. J. & CO., LTD., 261a Finchley 
re London, N.W.3. (Tel.: HAMpstead 8044/8.) 
or all road aggregates, kerbs, setts. (See London.) 

ORIAKWATER, W. W., (WILLESDEN), LTD., Rush 

oR cone am, Bucks. : Denham 2241/2/3.) 
UNDON. Ss. (EW LTD., Ewelme, Oxon. 
(Tel; Ewelme 20 and London Office (Tel.: 
Uxbridge 36511/2/3). All grades washed aggre- 

Gat broken stone, building sand. 

WITNEY), tens Oxford Road, Witney. 

Witney 42.) All grades washed aggregates, 

Rardcore, pitching and Sroken stone, Cotswold 

a ing and 


Radley, mear 


LToD., 
(See 


co., 


rise $0 
renttord, Middlesex. (Tel.: 
iieworth 4455), and Coronation Road, High 
ycombe (Tel. 4360/1), and at Gerrards Cross. 
epey, (Middx.), and iver (Bucks.). 

LTD., High Street, Newport 
) Grad single-sized 


er. 
D., Hoveringham, 
Lowdham 3171—15 lines.) 
see Nottinghamshire.) 
Slough Cc LTD., 2C Buckingham Avenue 
i Send aggregates hardcore, ashes, bulldozing 
Longe Exsavation. (fet.: : Slough 20361/2/3.) 
SEA Porchester Terrace Nata: ante, 2984.) 
ce or’ ington, 
MARLOW SAND AND GRAVEL co.” Lt, 
Little Marlow, Bucks. (Tel.: 


LTD., Gordon Road, High Wycombe 
igh Wycombe 2591/2.) 


CAMBRIDGESHIRE 
SARDO| 


N HILL QUARRIES (EL (ELLIS AND EVERARD 
), 
te» ndprear Leicester. Tel. Coalville 1226/7/8; or 
Dancentie IGiant 2530.) (F ics.) 
onde, rts to. “aMpatee eases 
* el.: 
For'all road ‘agureasies, kerbs, setts. (See London.) 


CAMBRIDGESHIRE 


DICKERSON, M. (CONTRACTORS), LTD., Gloucester 
Street, Cambridge. (Tel.: Cambridge 56973/4.) 
All grades washed sand and gravel, reject stone. 
hoggin, clinker, crushed granite, crushed and 
graded concrete hardcore, brick rubble, ready- 
mixed concrete (all grades). 

HOVERINGHAM RAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

MACLAREN BROS. (KENNETT), LTD., gravel, tarred 
and bituminous, gravel asphalt, washed sand and 
gravel, all to B.S. Specifications. Delivered to any site. 
Station Rd., Kennett, Cambs. (Tel.: Kentford 333/4.) 

ST. IVES aoe AND GRAVEL CO., LTD., 22 The 
Broadw. St. ives, Hunts. (Tel.: St. Ives 
2441/2/3/4.) (See Huntingdonshire for details.) 

WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
(Tel.: Cambridge 59966, 53969, 50353 (night).) 
Supplier, at keenest rates, of ‘Finest Quality Only” 
all grades washed sand and gravel, reject stone, 
hoggin, clinker, ashes, brick rubble, pitching, 
hardcore and granite chippings. All to  8.S. 
Specifications. Delivered to any site in East Anglia. 


CARDIGANSHIRE 


NASH ROCKS STONE AND LIME CO., 
Presteigne, Radnor. (Tel.: Presteigne 352.) 
Herefordshire for details.) 

SALOP SAND AND GRAVEL SUPPLY 
Admaston, Wellington (Tel.: 961), Salop. 

CHESHIRE 


BUCKTON QUARRY, broken stone, all grades. (Tel.: 
Mossley 123.) Or write Main Road, Oldham. 
CASTLETON SAND AND GRAVEL QUARRIES, LTD., 

Pennant End Quarry, Whaley Bridge. (Tel.: Whaley 

Bridge 139.) Washed sand and gravel. 
CAWOOD, WHARTON AND CO., LTD., Pistyi! 

Gwyn Quarry, Lianarmon, near Mold. (Tel.: 

Lianarmon-yn-lal a ae limestone and 

tarred macadam, a rades 

‘H D < WALES TARRED 


CHESHIRE A NORTH 
MACADAM CO., LTD., Lianarmon, near Mold. 
43.) Hard, broken 


(Tel.: Llanarmon-yn-lal ¢ 
lemestone, dry and coated, to 86.S.S. Inquiries 
to registered office—Market Chompers, cower 


Square, Tunstall, Stoke-on-Trent. (Tel 


Trent 88094.) 
or GRAVEL. LTD., Cheadle, Stoke-on-Trent, 


ffs (Tel.: Tean 393.) Manchester Office: 
Blackfriars 3766/7. Plant capacity, 2,000 tons 
a 


per d 
‘a (See Shropshire.) 


LToD., 
(See 


co., 


DUNNING AND SON, LTD. 


HILTON GRAVEL, ore. Rice Street, Liverpool Road, 
Manchester, 3. Deansgate 5455 and ey 
Quarries at Cheadle. “Stats. (Tel.: Tean 241.) And 
at Longton, Stoke-on-Trent. (Tel.: Longton 32196.) 

HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadie 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Chorlton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
7 Picton Road, Liverpool, 15. (Tel.: Sefton Park 
7261.) All sizes and gradings of crushed granite 
aggregate from our Collingwood Dock (Liverpool) 
Depot. Any quantity per day; immediate delivery 


ex stock. 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffordshire for details.) 

TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Wiltloughbridge, Market Drayton, Salop. 
(Tel.: Pipe Gate 304/S.) _All sizes crushed or 
natural washed gravel. Twice washed sharp 
concreting sand. Plastering sand. Plant capacity: 
2,000 tons per day. 

WARDLOW LIMESTONE, LTD., Cauldon Low, N. Staffs. 
(Tel.: Oakamoor 366.) (For details, see Staffs.) 

WILLIAMS, C. F., LTD., Bishop Street Sand Quarry, 
Turncroft Lane, Stockport. (Tel.: Stockport 7096.) 
Building sand and concrete sand. Bulk sand and 
gravel filling a speciality. 


CORNWALL 


PENTEWAN DOCK AND CONCRETE CO., LTD., 
Pentewan Wor near St. Austell. (Tel.: 
Mevagissey 3335/6.) Gwithian Works, near Hayle. 
Pure silica gravel and grit, concreting building, 
plastering and asphaiting sands, elvan and granite 
aggregates, all sizes. 


CUMBERLAND 


BROOMBYS, LTD., Sandside, Milnthorpe (Tel. 3251/2), 
Westmoriand. (See Westmorland.) 

ESK MANUFACTURING CO., LTD., Calsil Brickworks, 
Brisco, Carlisle. (Tel.: Carlisle 2-4941.) Sand 
lime bricks (common and coloured fa. ings). Ex 


Brisco. Concreting aggregates ex Longtown 
Works (Tel. 365). 


DENBIGHSHIRE 


SALOP SAND AND GRAVEL SUPPLY 
Admaston, Wellington (Tel.: 961), Salop. 


DERBYSHIRE 


BALLIDON QUARRIES, LTD., Ballidan, near Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to B.S.S., ali sizes; 
coated limestone to S.S. 802 and 1621 and wet- 
mix; large output; reliable deliveries. 

HILTON GRAVEL, LTD. Hilton, Derby. (Tel.: 
ty wy 422.) Also at Mercaston. (Tel.: Bralisford 

316.) And at Willington. (Tel.: Repton 3215.) 


HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

HULLAND GRAVE LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadle’ 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, _ 
Manchester, 21. (Tel.: Choriton 2274/5 

KEVIN LIME CoO., Oak: Stati. (Tel.: 
Oakamoor 385-386.) Clean graded dry limestone, 
all to B.S.S. sizes. Output 1,000 tons per day. 

SALISBURY AND WOOD, D., Matlock (Tel. 
272/273). Limestone and granite, dry or coated 
gravel and sand, kerbs, slabs, blocks, posts, 
reconstructed and netural stone; lime and ground 
limestone, lightweight aggregates, ashes, red shale. 


co., 


DERBYSHIRE 


WARDLOW LIMESTONE, LTD., Cauldon Low, N. Staffs. 
(Tel.: Oakamoor 366.) (For details, see Staffs.) 


DORSET 


BULL BROS., S. and L., LTD., 126A High Street. 
Winchester (Tel. 2264). (See Hampshire.) 

DANGERFIELD, F. J., & CO., LTD,, 261A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For ali road aggregates, kerbs, setts. (See London.) 

DORSET LIMESTONES, LTD., Bumpers Lane, Easton, 
Portiand, Dorset. (Tel.: Portland 2207/8.) Tarred 
and bituminous macadam, foundation materials. 
limestone for all purposes and to all gradings. 
Portiand stone aggregates and Portland capstone 
aggregates for reconstructed stone. By road and sea. 

HALL AND CO., LTD., 8 Commercial Road, Parkstone. 
(Tel.: 5379.) 


MOREYS (VERWOOD), LTD., Verwood, Wimborne, 
Dorset. (Tel.: Verwood 234.) Concrete aggregates. 
building sand, hoggin, path gravel 


ESSEX 


ALRESFORD SAND AND SBALLAST CO., 
Alresford Creek, near Colchester, Essex. eS 
Wivenhoe 341/494.) Pits at Alrestord — 
Srightineese, Stoke-by-Nayland, Bures 

Holland. All grades of washed shingle, canereia 
sand and building sand. Road and water transport. 

BAKER, F. AND E., LTD., 73_High Road, Rayleigh, 
Essex. (Tel.: Rayleigh 1031/2.» Pits at Great 
Totham, Heybridge and West Tilbury. All grades 
of washed material supplied and delivered; also 
hardcore ashes and bricks. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. Tel.: Coalville 1226/7/8, or 
London: ViGilant 2530.) (For details, see Leics.) 

BUCBRICKS COMPANY, LTD., Sand and Ballast Pits, 
Martells, Ardleigh, Colchester. (Tel.: Avdieigh 
310.) All grades of washed aggregates, sand, 
building sand, asphalt, grit. Sterilised dry sand 
accurately graded to buyers’ requirements. 

DANGERFIELD, F. J., & CO., LTD., 261A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

FERRIS PITS, LTD., The Limes Garage, Fencepiece 
Road, Barkingside, Essex. (Tel.: Hainault 5271/2- 
3001/2.) Pits at Orsett, near Stanford-le-Hope, 
and Upminster. All grades of washed aggregates, 
plastering and building sands supplied and 
delivered, also hardcore. 

HALL AND CO., LTD., Manor Road, Romford. (Tel.: 
Romford 42321.) Pits at Upminster, Boreham and 
Linford, near Grays. Gravel aggregates, concreting, 
plastering and building sand. 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 


HUNNABLE, F. A., AND SON, LTD., Rayne Road, 
Braintree, Essex. (Tel.: Braintree 151 and 1351.) 
Graded washed stone, ‘gin. to rejects; washed 
concreting sand and washed soft building sand. 
Classified sand for asphalt. Ready mixed concrete 
to all grades. Pits at Braintree, Bocking, Beasley 
End, Hedingham and Alphamstone. 

LEIGH BUILDING SUPPLY CO., LTD., 
956 London Road, Leigh-on-Sea, 
78264—5 lines.) ' All grades washed materials, 
building sand, hardcore, ashes, bricks, granite. 

PETERS AND BARHAM, LTD., 309 South Street, 
Romford. (Tel.: Romford 44141—7 lines.) Washed 
and crushed gravel, ali sizes; sand Pits at 
Asheldham, Chignall St. James, Dagenham, Great 
Waltham, North Ockendon, Roxwell, West Thurrock. 

PINCH, L. A. AND A., LTD., Upper Rainham Road, 
Elm Park, Hornchurch, Essex. (Tel.: Hornchurch 
48912/3/4.) Haulage, all aggregates and 
excavation. 

READ, P. T., LTD., Fairlop Airfield, Forest Road. 
ilford. (Tel.: Hainault 6111/2/3.) High-grade 
sands, ballast and shingles supplied and delivered; 
also ready-mixed concrete. 

ST. IVES SAND AND nee. Ba yee LTD., 22 The 
Broadway, St. Hun (T St. ives 
2441/2/3/4 and Halstead 2325.) Pits at St. Ives 
and Gosfield, near Halstead. 

STANWAY CONTRACTS, LTD., Upper Edwards Hall, 
Eastwood, Southend-on-Sea. (Tel.: Eastwood 55161.) 
Sand and gravel pits at Rochford and Woodham 
Walter. Graded aggregates supplied or delivered. 

WIVENHOE SAND, STONE AND GRAVEL CO., 
LTD., Wivenhoe, near Colches Essex. 


ir, (Tel.: 
Wivenhoe 231.) High-quality washed aggregates 
of all grades. 


GLOUCESTERSHIRE 


BENGRY AND SONS, LTD., Longmoor, Kingsland 
Herefordshire. (Tel.: Ki ingsland 
(See details under Herefordshire.) 

COKE, T. F., (CHELTENHAM), pees 267 Gloucester 
Road, Cheltenham. (Tel.: C gy Fk ee 
Sand, graded gravel searenmen ard 
stone, chippings, tarred and bituminous. , 
concrete blocks, fence posts, etc. 

CROMHALL QUARRIES, LTD., Cromhall, Wotton- 
under-Edge, Glos. (Tel.: Falfield 346/7.) Concrete 
aggregates, pre-graded in targe quantities. 
Tarmacadam, tarpaving, bituminous macadam and 
cold asphalt’ to 8.S.S. for hand or machine laying. 

GRIFFITHS, A., AND SONS. Charensewm. Gloucester. 
(Tel.: Churchdown 3135 and 2216.) ' Pit, quarry 
and dredger owners. All grades and types 
aggregate materials. 

HALL AND CO., LTD., Longmoor House, Ashton Vale 
Road, Bristol, 3. (Tel.: 63001.) Gravel aggregates, 
concreting, plastering and bullding sand 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 fines.) 
(For details, see Nottinghamshire.) 

SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) “Doura”™ Facing, 
Engineering and. ee Bricks in terra-cotta, 
red and golden brown. Concrete a road- 
stones, and Dolomitic media. ae 

TAYMAC, LTD., Wootton 
Wilts. (Tel.: Wootton Bassett 
Cotswold stone, hardcore, 
aggregates, building sand. 


Head Office: 
(Tel.: 


Bassett, near Swindon. 
391—S lines.) 
washed and graded 


Rates for insertion in this GUIDE will be forwarded on application 
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GLOUCESTERSHIRE 


WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Coleford, Glos. (Tel.: Coleford 3158/9.) Tarred and 
bituminous limestone macadams, asphalt, concrete 
aggregates, dolomitic media, engineering, facing and 
common bricks for all purposes. Delivery road or rail. 


HAMPSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

BULL BROS., S. AND L., LTD., 126A High Street, 
Winchester. (Tel.: 2264.) Concreting aggregates 
(reconstituted, pit-mixed, weighbatched to meet 
any specification); also ballast, hoggin, path gravel 
and sand from own pits at Fawley, Lockerley, 
Ringwood, Romsey, Sway and Totton. 

OANGERFIELD, F. J., AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

HALL AND CO., LTD., Baltic Wharf, Marine Parade. 
Southampton (Tel.: Southampton 21234), and at 
Portsmouth. Pits at Ringwood, Highbridge and 
Fawley. Gravel aggregate, concreting, plastering 
and building sand. 

HASKINS, G., AND SONS, Queen Street, Emsworth. 
For washed sand and graded aggregates, path 
and road gravels, hogging, clinker, ashes. (Tel.: 
Emsworth 2271.) 

HOVERINGHAM GRAVELS, LTD.,_Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

MOREYS (VERWOOD), LTD., Verwood, Wimborne, 
Dorset. (Tel.: Verwood 234.) Concrete aggregates, 
building sand, hoggin, path gravel. 

NEW MILTON SAND AND BALLAST CO., Lymington 
Road, New iiton, Hants. (Tel.: 37 and S66.) 
Guaranteed uncrushed, washed, screened and 
graded concrete aggregates. All sizes. Washed 
sharp and fine sands. 

PRIVETT, W. G., AND SONS, LTD., Drayton Lane, 
Portsmouth. (Tel.: Cosham 70059.) Concrete 
aggregates, building sand, hoggin, ashes, washed 
and graded filter media, ctc. 

RALPH OF BASINGSTOKE, LTD., 37 Kempshott Lane, 
Basingstoke, Hants. (Tel. 85.) Concrete aggregates, 
building sand, path gravel, hoggin, etc. 

TWICKENHAM GRAVEL CO., LTD., Ship_ Lane, 
Farnborough (Tel. 1126); Sandhurst Road, Yateley 
(Tel. 2230). , 

WESSEX SAND AND GRAVEL CO., 126 Hillside 
Avenue, Southampton. (Tel. 56616.) Pits at 
Romsey and Fair Oak. Concrete aggregates, 
hoggin, building sand, etc. 


HEREFORDSHIRE 


BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
Suppliers of all grades of crushed concrete aggre- 
gates, road metalling, pitching stone, hardcore and 
coated macadam. 

CLEE HILL TRANSPORT AND ROLLING CO., LTD., 
Ludiow, Salop (Cleehillstone 284). (See Shrops.) 

HOVERINGHAM GRAVELS, LTD., _ Hoveringham, 
Nottingham. (Tel.: Lowdham 3171-—15S lines.) 
(For details, see Nottinghamshire.) 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) All 
grades of tarred and bituminous macadam, road- 
stone, chippings and concrete aggregates, etc. 

OLD RADNOR TRADING CO., LTD., Kington 
(Tel. 421.) Granite and limestone aggregates. 
coated macadam, concrete products. 

SALOP SAND AND GRAVEL SUPPLY CO. 
Admaston, Wellington (Tel. 961), Salop. 

SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) ‘‘Doura’ Facing, 
Engineering and Common 6Bricks in terra-cotta, 
red and golden brown. Concrete aggregates, road- 
stones, and Dolomitic media. 

WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Coletord, Glos. (Tel. 3158/9.) (See Gloucestershire.) 


HERTFORDSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD.. near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

DANGERFIELD, F. J.. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

EASTWOODS SALES, LTD., Eastwood House, City 
Road, E.C.1. (Tel.: Clerkenwell 2040.) Broxbourne 
pit. (Tel.: Hoddesdon 2456.) Producers and 
distributors of all grades of washed aggregates. 

GABRIEL, C., LTD., Palmers Lane, Enfield, Middx. 
(Tel.: HOWard 4351/2/3.) Washed aggregates and 
building sand. Pits at Hertford and Enfield. 

HALL AND CO., LTD., Railway Yard, Orchard Road, 
Stevenage (Tel. 775), and at Hatfield. Gravel 
aggregates. concreting, plastering and building sand. 

HARTIGAN, G. F. X., LTO. (See Buckinghamshire.) 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. Ives, Hunts. (Tel.: St. tves 
2441/2/3/4.) (See Huntingdonshire for details.) 

TWICKENHAM GRAVEL CO., LTD., Eleanor Cross 
Road, Waltham Cross. (Tel. 23388.) 

WEBB, G.. CAMBRIDGE, 35 Magrath Av., Cambridge. 
(Tel. 59966, 53969, 50353 (night.) (See Cambs.) 

WINFIELD HENRY, LTD., Pix Farm Lane, Hemel 
Hempstead, Herts. (Tel.: Berkhamsted 1208/9.) 
Pits at Hemel Hempstead, Watford, West Hyde, 
Rickmansworth. Concrete aggregates, hoggin, 
building sand. 


HUNTINGDONSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTO., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

FERRERSAND AGGREGATES, LTD., Northampton 
Road Quarries, Rushden (2354/5). (See Northants.) 

GRAVEL PRODUCTS (HUNTS.), LTD., Little Paxton, 
St. Neots, Hunts. (Tel.: St. Neots 308.) Pits at 
a ond Paxton, St. Neots, Hunts.; and Blunham, 


s. 

HOVERINGHAM GRAVELS, LTD.,  Hoveringham, 

Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

NENE BARGE AND LIGHTER CO., LTD., Market 
Chambers, Peterborough (Tel. 5534/5), and Ship 
End Quarries, Wansford, near Peterborough (Tel.: 
Wansford 384/S.) Roadstone, hardcore, broken 
stone, ballast, ashes, silica clay and sand. 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. Ives, Hunts. (Tel.: St. ives 
2441/2/3/4.) Producers of all grades of washed 
sand and gravel. Ready mixed concrete. Precast 
concrete of every description. 


HUNTINGDONSHIRE 


WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
(Tel. 59966, 53969, 50353 (night) ). (See Cambs.) 


KENT 


BRASTED SAND PITS, Brasted, Kent (Tel. 586). 
London Office: 10A Ellery Street, S.E.15. (Tel: 
New Cross 3337.) Soft and plastering sands, 
lime and sand-mix dry, hardcore, S.H. bricks, 
ashes, etc. 

BROWN BROS. (SITTINGBOURNE), LTD., Chalkwell 
Road, Sittingbourne, Kent. (Tel.: Sittingbourne 
330.) Sand, ballast, shingle, hoggin, hardcore, 
clinker, chalk, etc. 

CLUBB, J., LTD., Dartford, Kent. (Tel.: Dartford 
25431.) Pits in North Kent, Medway area and 
Sevenoaks district. All washed and crushed gravel 
aggregates, concreting and building sand. 

DIAMOND TREAD CO. (1938), LTD., Ditton Court 
Quarry, Larkfield, near Maidstone. (Tel.: West 
Malling 3444.) Quarry owners, tarmacadam, 
bituminous macadam and dry road stone manufac- 
turers and_ suppliers. Head Office: 21-22 Old 
Bailey, London, E.C.4. (Tel.: City 7001—10 lines). 

DIAMOND TREAD CO. (CHART), LTD., Swan Lane 
Quarries, Little Chart, Ashford, Kent. Quarry 
owners; tarmacadam, bituminous macadam and dry 
roadstone suppliers. All inquiries to Area Office: 
Ditton Court Quarry, Larkfield, near Maidstone, 
Kent. (Tel.: W. Malling 3444.) 

HALL AND CO., LTD., Canning Street, Maidstone. 
(Tel.: Maidstone 51051); and at Folkestone and 
Hayes. Pits at Lunsford, near Larkfield, Riverhead. 
Gravel aggregates, concreting, plastering and 
building sand, Surecrete precision-mixed concrete. 

HARRIS, M. P., AND CO., LTD., Station Road, 
Paddock Wood, Kent (Tel. 385). (See Sussex.) 

TILBURY CONTRACTING AND DREDGING CO., 
LTO., Postiey, Maidstone. (Tel.: Maidstone 
$5401/2/3.) Suppliers of tarred, bituminous and 
dry Kentish ragstone, sea walling, asphalt fillers, 
Scotch granite and kerbing. 


LANCASHIRE 


BROOMBYS, LTD., Sandside, Milinthorpe (Tel. 
3251/2), Westmoriand. (See Westmoriand.) 
BUCKTON QUARRY, Groken stone, all grades. (Tel.: 
Mossley 123.) Or write Main Road, Oldham. 
CASTLETON SAND AND GRAVEL QUARRIES, LTD., 
Trows Lane, Castleton, near Rochdale. (Tel.: 
Castieton 57100.) Lee Quarries, Bacup. (Tel.: 
Bacup 287.) Washed pit sand, crushed washed 

stone aggregates; pitching stone. 

CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 
Staffs. (Tel.: Tean 393.) Manchester Office: 
—eereeee 3766/7. Plant capacity, 2,000 tons 
per day. 

DUNNING AND SON, LTD. (See Shropshire.) 

HARTLEY, JOHN W., LTD., Lundsfield Quarry, Carn- 
forth, Lancs. (Tel.: Carnforth 100.) Large pro- 
ducers of highest quality washed sands, clean 
washed natural pebble and crushed gravel aggre- 
gates for all construction purposes. 

HILTON GRAVEL, LTD., Rice Street, Liverpool Road, 
Manchester, 3. (Tel.: Deansgate 5455 and 5456.) 
Quarries at Cheadle, Staffs. (Tel.: Tean 241.) And 
at Longton, Stoke-on-Trent. (Tel.: Longton 32196.) 

HOVERINGHAM GRAVELS, LTD.,  Hoveringham. 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadie 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Choriton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

KELMAC, LTD., 54 Deepdale Road, Preston, Lancashire. 
(Tel.: Preston 84688/9.) Bituminous, tarred and 
waterbound macadams. Dry roadstone, sized and 
graded limestone aggregates. Ali to 8.S. and 
M. of T. Specifications. 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
all sizes and gradings of crushed granite aggregate. 
immediate delivery ex stock. 

Liverpool and Preston Depots: 
Office: 7 Picton Road, Liverpool, 15. 
(Tel.: Sefton Park 7261.) 

Manchester Depot: 
Office: Cornbrook Road, Manchester, 15. 
(Tel.: Trafford Park 3830.) 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs 
(Tel.: Hales 261/2/3.) (See Staffs. for details.) 

TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Willoughbridge, near Market Drayton, Salop. 
(Tel.: Pipe Gate 304/5.) _All sizes crushed or 
natural washed gravel. Twice washed sharp 
concreting sand. Plastering sand. Plant capacity: 
2,000 tons per day. 

WITHERS LIMESTONE, LTD., Black Lane Quarry, 
Carnforth. (Tel.: Carnforth 327.) Graded time- 
stone aggregate to 8.S.S., all sizes. immediate 
delivery ex stock. 

X.L. GRANITE (INGLETON), LTD., Head Offices: 
Clapham, via Lancaster. (Tel.: Clapham 318/9.) 
Works Tel.: Ingleton 231. All sizes and gradings 
of Ingleton granite aggregate. 


LEICESTERSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTO., near Leicester. (Tel.: Coalville 1226/7/8; or 
London Offce—vViGilant 2530.) Best Leicester- 
shire grey granite, dry and coated gradings to any 
specification, cold asphalt and wet mix. Prompt 
rail/road delivery. 

CLIFFE HILL GRANITE CO., LTD., Markfield, near 
Leicester. (Tel.: Markfleld 561/2/3.) Granite 
aggregates to 68.S.S. il sizes. Tarred and 

concrete slabs and kerbs. 


bituminous granite, 
Transit-mixed concrete. 

DUSTON STONE QUARRIES, LTD., New Duston, 
Northampton, (Tel.: Brixworth 278 and 298: 
Duston SOS.) (See Northamptonshire.) 

ENDERBY AND STONEY STANTON GRANITE CO., 
LTD., 21 New Walk, Leicester. (Tel. 20891.) 
Quarries at Enderby. London Offices: 29 Dorset 
Square, N.W.1. (Tel.: Amb. 1141.) 

HILTON GRAVEL, LTD., Hemington Fields, 
Shardiow, Derby. (Tel.: Shardiow 266.) 

HOVERINGHAM GRAVELS, LTD.,  Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

MOUNTSORREL GRANITE CO., LTO., 21 New Waik, 
Leicester. (Tel. 20891.) Quarries at Mountsorrel, 
near Loughborough. 'gin. pink granite a speciality. 
London Office: 29 Dorset Sq., N.W.1. (Amb, 1141.) 

WANLIP GRAVELS, LTD., Wanlip Road, Syston, 
aaa wate -. or reve. Lente 
alanc allast. to S. (Tel.: ton 
2327 and 2797.) i _ 

WREAKE VALLEY GRAVELS CO., LID., Meiton 
Mowbray. (Tel.: Pit—Rotherby 205 or head office 
Melton 2488.) All grades washed aggregates and 
sand, transit mixed concrete. 


near 


LINCOLNSHIRE 


CONINGSBY SUPPLY CO., LTD., 
The Broadway, Woodhall Spa, Uines ares Ofer 
Spa 2322.) Screened limestone, hardcore, Ditenie 
filling, flint, hoggin. Ex quarries or “quit 

DOW-MAC (PRODUCTS), LTD., Tallington, sun 
All grades of washed sand and grave 
Market Deeping 2301.) + (Te 

EAST MIDLANDS BUILDERS’ SUPPLY co 21¢, 
dyke West, Barton-on-Humber, Lincs. (Tel: 92 
2189.) All grades washed sand and grave 
stone, hardcore, washed silica sand, _ 

GIBBONS, F. B., AND SONS, LTD., Registe 
Welby House, Market Deeping, near Perertyot 
(Tel.; Market Deeping 3321/2383.) Pits tie 
toft, near Peterborough. : Market Deen! 

2210.) All grades washed sand and aooregn! 

HARTSHOLME GRAVEL AND SAND co - 
Hartsholme Wood, Doddington Road, Lincsin l” 
selling agents: Hartsholme Sales, Utd, 17'\ 
Parade, Lincoln. (Tel.: Lincoln 23391,)' Wes 

HOVERINGHAM GRAVELS, s+ Hoveringh 
Nottingham. (Tel.: Lowdham 3171—1§ 02 
(For details, see Nottinghamshire.) ae 

PETERBOROUGH QUARRIES, 1 Sandy 
Maxey, Peterborough. (Tel.: Market a 
235S—3 lines.) Quarry at Ropsley, aij grades 2 
hardcore and broken stone. (See also Northants 

POLLARD, C., AND SON (TALLINGTON). {1p 
Walk House, Langtoft, Peterborough, pity» 
Tallington, near Stamford, Lincs. (Tel,; Mart 
Deeping 2140.) All_ grades washed sang a 
aggregates. For ‘* Supercrete"’ ready mine 
concrete, ‘phone Market Deeping 3132, ™ 

TRENTFORD GRAVELS, LTD., Head Office: Deansora 
Grimsby. (Tel.: Grimsby 5354.) Washed and grade 
gravel and sand, roadstone, hardcore, slag, tarmy, 
ashes, etc. Pits and quarries throughout the county 


LONDON 


BARDON HILL QUARRIES (ELLIS AND EveRagp 
LTD., near Leicester. (Tel.: Coalville 1226/7/¢: » 
London: ViGilant 2530.) (For details, see Leic 


BUCBRICKS COMPANY, LTD., 57 Plazza Chamber; 
Covent Garden, London, W.C.2. (Tel: Cove: 
Garden 0534.) Ali grades of washed aggregates 
sand, building sand, asphalt, grit. Sterilised én 
sand accurately graded to buyers’ requirement; 

COX, H., AND SONS, LTD., 

33 Southampton Way, 
Camberwell, S.E.5. 
(Tel.;: Rodney 2215—3 lines.) 

DANGERFIELD, F. J., AND CO., LTD., 261A Finch 
Road, N.W.3. (Tel.: HAMpstead 8044-8.) Granite 
limestone or siag, coated or dry, all sizes ay 
pitching, granite kerb and setts, felspar quartz ay 
other minerals by road or rail, or ex London stock 


DORSET LIMESTONES, LTD., Bumpers Lane, Easton 
Portiand, Dorset. (Tel.; Portland 2207/8.) (Fy 
details, see Dorset.) 

ORINKWATER, W. W. (WILLESDEN), LTD., Dudie 
Hill Lane, Willesden, N.W.10. (Tel.: GLAdston 
6400/S.) Pits: Rush Green, Denham, Bucks. (Te 
Denham 2241/2/3.) Also Staines Road, Hounslow 
Heath, Middlesex. (Tel.: Hounslow 6222/3) 

GABRIEL, C., LTD., Palmers Lane, Enfield, Midd 
(Tel.: HOWard 4351/2/3.) Washed aggregates ant 
building sand. Pits at Enfield and Hertford. 

GREENHAM SAND AND BALLAST CO., LID. 
Chertsey Road, Feltham. (Tel.: Feltham 2285/7 
Pits at Hounslow, Feltham and Staines. Concrete 
aggregates, plastering and building sand. 

HALL AND CO., LTD., Chantrey House, Ecclestor 
Street, S.W.1 (Tel.: Sloane 7122), and at East 
Dulwich, Poplar and Wandsworth. Gravel aggre 
gates, concreting, plastering and building sand 

HARTIGAN, G. F. X., LTD. Washed sharp sand to 
B.S.S. 882. (See Buckinghamshire.) 

KEEN, W. J., AND SONS, 18 Granville Road, Epping 
Essex. (Tel.: Epping 2520.) All sands, ballasts 
shingle and hardcore supplied. 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064 
SSA Porchester Terrace North, Paddington, W2 

READ, P. T., LTD., Gales Gardens, Bethnal Green 
E.2. (Tel.: Shoreditch 9128/9.) All sands, ballast 
and shingles supplied and delivered; also reay 
mixed concrete. Pits: Fairlop Airfield, Forest Roa 
Ilford, Essex. (Tel.: Hainault 6111/2/3.) 

SHAKEMANTLE QUARRY CO., LTD., Cinderford 
Glos. (Tel.: Cinderford 3197.) ‘Doura” Facing 
Engineering and Common Bricks in terra-cott 
red and golden brown. (See Glos.) 


MERIONETHSHIRE 


SALOP SAND AND GRAVEL SUPPLY (0 
Admaston, Wellington (Tel. 961), Salop. 


MIDDLESEX 


CROSS, GEO. C., AND CO., LTD., Uxbridge Rov 
Southall. (Tel.: Southall 2264/5/6.)  Concet 
aggregates, hardcore, excavations, demolitions. 

ORINKWATER, W. W. (WILLESDEN), LTD., Staines 
Rd., Hounslow Hth., Middx. (Hounslow 6222/3) 

GABRIEL, C., LTD., Palmers Lane, Enfield, Midd: 
(Tel.: HOWard 4351/2/3.) Washed aggregates a 
building sand. Pits at Enfield and Hertford. 

GkEENHAM SAND AND BALLAST CO. LD. 
Chertsey Road, Feltham. (Tel.: Feltham 2285/7) 
Pits at Hounslow, Feltham and Staines. © 
aggregates, plastering and building sand. 

GRUNDCN, S., 100/104 Harlington Road, tilings 
Middlesex. (Tel.: Uxbridge 36511/2/3.) “| 
ballast, shingle, hardcore, ashes, excavation # 
demolition. 108 

HALL AND CO., LTD., Chantrey House, cclesios 
Street, S.W.1 (Tel.: Sloane 7122), and at Asm 
and Brentford. Pits: Bedfont and Shepperton 
Gravel aggregates, concreting, plastering 
building sand. 5064) 

LONDON BALLAST CO., LTD. (Tel.; Paddington Wi. 
SSA Porchester Terrace North, Paddington, 

TWICKENHAM GRAVEL CO., LTD.,_ Feltham 
Road, Hanworth. (Tel.: Feltham 2638.) om 

READ, P. T., LTO., Gales Gardens, Bethnal om 
E.2, (Tel.: Shoreditch 9128/9.) Al’ -ands, oor 
and shingies supplied and delivered; also Ph, 
mixed concrete. Pits: Edmonton Gravel 
Montagu Road, N.9 (Tel.: Shoreditch a (Tel: 
and Fairton Alrneld, Forest Road, ifo 

ainault /2). 

STUART MACEY, LTD., Gordon Ré., High Wycomit 

(Tel.: High Wycombe 2591/2.) 
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MID-WALES 





NS, LTD., Longmoor, Kingsland, 

ENGRY AND Strorashire. (Tel.: Kingsland 301/4.) 
Lom jetails under Herefordshire.) 

it ROCKS STONE AND LIME CO., LTD., 

Presteigne, Radnor. (Tel.: Presteigne 352.) (See 

herefordshire for details.) 
ADNOR TRADING CO., LTD. Quarries in 
oe eshire. (Tel.: Kington 421.) (See Hereford- 


shire.) 

AND GRAVEL SUPPLY Co., 
sLOe fon Wellington (Tel. 961), Salop. 
nan WiLL SAND AND GRAVEL CO., LTD., 


i arries, near Market Drayton, Staffs. 
Aiming es 261 /2/3.) (See Staffs. for details.) 


MONMOUTHSHIRE 


IRE ASSOCIATED QUARRIES, LTD., 
HOU nce: 38 Chepstow Road, Newport, Mon. 
Tel: Newport 58311/2.) Suppliers of all grades 
bf concrete aggregates, road metalling, pitching 
stone tarmacadam and bitum/nous macadam in 
limestone, dolomite and blue pennant stone. 
Quarries throughout the county. 
WARRY CO., LTD., Cinderford, 
Lt iertord 3197.) ‘“Doura” Facing, 
Engineering and Common 6&ricks in terra-cotta, 
red and golden brown. (See Glos.). 
WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Coleford, Glos. (Tel. 3158/9). (See Gloucestershire.) 


MONTGOMERY SHIRE 


KS STONE AND LIME CoO., 
we eS asener. (Tel.: Presteigne 352.) 
Herefordshire for details.) 
saLoP SAND AND GRAVEL SUPPLY CO., Admaston, 
Wellington (Tel. 961), Salop. 


NORFOLK 





tToD., 
(See 





ILL QUARRIES (ELLIS AND EVERARD), 

4 pee Leicester. (Tel.: Coalville 1226/7/8; or 

London: VIGilant 2530.) (For details, see Leics.) 

JOHNSON, P. C. H., LTD., Station Road, Terrington 

St. Clement, near King's Lynn. (Tel.: Terrington 

St. Clement 248.) Washed and screened gravel, 
roadstone, washed sharp and fine sands. 


sl. WES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. ives, Hunts. (Tel.: St. ives 
2441/2/3/4 and Coney Weston 12.) Pits at 
St. Ives and Knettishali, near Thetford. 
RTON STONE QUARRIES, LTD., Pix Farm 
= Hemel Hempstead, Herts. (Tel.: Berkham- 
sted 1208/9.) Pits at Snetterton. Concrete 
aggregates, building sand. 


THORPE GRAVEL PITS, LTD., Harvey Lane, Norwich. 
(Tel; Norwich 33243/4.) Washed and graded 
aggregates, stone and gravel delivered to ali parts 
ot Norfolk and Suffolk. 


NORTHAMPTONSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTO., near Leicester. (Tel.: Coaiville 1226/7/8; or 
London: VIGilant 2530.) (For details, see Leics.) 

BICESTER STCNE CO., LTD., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audiey 391/2.) 
Manufacturers and suppliers of all grades limestone, 
tarmacadam, dry, pitching stone, hardcore, etc 

BILLING GRAVEL CO., LTD., Station Road, Billing, 
Northampton. (Tel.: Cogenhoe 219.) London Office: 
23 Berkeley Square, W.1. (Tel.: Mayfair 6341.) 

BRAYBROOK, E. W., LTD., Newton Road, Higham 
Ferrers, Northants. (Tel.: Rushden 3344. and 
3345). All grades of washed and Graded aggre- 
gates to B.S.S., building sand, hardcore. 

0OW-MAC (PRODUCTS), LTD., Tallington, Stamford. 
All grades of washed sand and gravel. (Tel.: 
Market Deeping 2301.) 


DUSTON STONE QUARRIES, LTD., New Duston, 
Northampton. (Tel.: Brixworth 278 and 298; 
Duston 505.) Producers of building and walling 
stone roadstone, hardcore, broken stone, ashes, 
sand, grave! and hoggin. Immediate delivery 
throughout Northamptonshire. 

FERRERSAND AGGREGATES, LTD., Northampton 
Road Quarries, Rushdea, Northants. (Tei.: Rushden 
2354/5.) Largest producers in the county of ali 
grades of high-quality concrete aggregate to 8.S.S. 
Deliveries throughout Northamptonshire and ad- 
joining counties. 

GIBBONS, F. B., AND SONS, LTD., Welby House, 
Market Deeping, Peterborough. (Tel.: Market 
Deeping 3321/2383.) (See Lincolnshire for details.) 

AOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

KETTON STONE CO. (Prop. Andrew's Garage), Ketton, 
near Stamtord. (Tel.: Ketton 206.) Hardcore, 
foadstone, crushed Stone, top soil, silica clay. 
Quarries at Ketton. 

MACKANESS, a, J., LTD., 





Ransome Road, North- 
ampton. (Tel.: Northampton 589.) Producers of 
all grades of washed aggregates. Buliding sand. 
Mixmortar (lime/sand mortar). Prompt deliveries. 
NENE BARGE AND LIGHTER CO., LTD., Market 
Chambers, Peterborough (Tel. 5534/S), and Ship 
End Quarries, Wansford, near Peterborough (Tei.: 
Wanstord 384/S). Roadstone, hardcore, broken 
stone, ballast, ashes, silica clay and sand. 


NEWARK (PETERBOROUGH) SAND AND GRAVEL 
Te: LTD., 127 Eastheid Road, Peterborougn. 
el: Peterborough 2091.) All grades washed and 

“ Screened gravel and sand. 

ETERBOROUGH QUARRIES, LTD.,  Sandylands, 
ae Peterborough. (Tel.: Market Deeping 
— 5.) Eight quarries Supplying all grades of hard- 
are and broken stone. Also Wetmix at Yarwell, 

‘ua All grades gravel and sand at Maxey. 
wee C. AND SON (TALLINGTON), LTD., 

alk House, Langto!t, Peterborough. (Tel.: Market 

stort ng 2140.) (See Lincolnshire for details.) 
re F. E. LTD., Weedon Road, Northampton. 


grav; NOfthampton 3358.) Producers of washed 
‘avel and sand to 8.S.S. 


NORTH WALES 


CAWOOD, WHARTON AND CO., LTD., Pistyll Gwyn 
Quarry, Llanarmon, near Mold. (Tel.: Lianarmon- 
yn-lal 27.) Crushed limestone and tarred macadam, 


all grades. 
CHESHIRE AND NORTH WALES TARRED 
MACADAM CO., LTD., Lianarmon, near Mold. 
(Tel.: Llanarmon-yn-lal 43.) Hard, broken lime- 
stone; dry and coated to B.S.S. Inquiries to 
Registered Office—Market Chambers, Tower 
Stoke-on-Trent. (Tel.: Stoke-on- 


Square, Tunstall, 
Trent 88094.) 

ENSTON BROS., Liwyn Isaf Quarry, 
Caernarvon. (Tel.: Clynnogfawr 
sizes crushed, washed natural 
Highest quality. Precast concrete 
Griffiths Crossing Factory, 
Caernarvon 2535/6.) 





Clynnogfawr, 
297/8.) All 
sand and gravel. 
Products, ex our 
Caernarvon. (Tel.: 
Crushed granite ex our 
guarry, Pengwern and Gwydyr Quarries, Ltd., 
Trefriw, Lianrwst, Denbighshire. (Lianrwst 38.) 
GWALCHMAI GRANITE QUARRY, Anglesey. Pro- 
prietors: The North Wales Construction Co., Ltd. 
(Tel.: Gwalchmai 292.) All sizes dry and coated 
granite materials, hardcore, filling, ready mixed 


concrete, etc. 
PENMAENMAWR AND WELSH GRANITE co., LTD. 
2256/8), and at 


Quarries at Penmaenmawr (Tel. 

Trevor (Tel.: Clynnogfawr 223), Caernarvonshire. 
All sizes and gradings of crushed Granite aggre- 
gate. Any quantity per day; immediate delivery 
ex stock. Coated granite also available. 

RUTHIN AND DENBIGH TARMACADAM co., LTD. 
(a member of the Lunt, Comley and Pitt Group), 
Denbigh. (Tel.: Denbigh 7S.) Lime, limestone, 
carbonate of lime, tarmacadam, etc. Also inquiries 
to Lunt Bros., Ltd., Gazette Buildings, 168 Cor- 
poration Street, Birmingham (Tel.: Central 7408), 


“~ Lunt Bros., Ltd., Stourbridge (Tel. 5201— 
ines). 
TERN HILL SAND AND GRAVEL CO., LID., 


Almington Quarries, 


near Market Drayton, Staffs. 
(Tel.: 


Hales 261/2/3.) (See Staffs. for details.) 


NOTTINGHAMSHIRE 


AIZLEWOOD, DOUGLAS E., Bow Bridge, Rotherham. 
(Tel.: Rotherham 2622.) Crushed and graded 
limestene; all grades of washed gravel and sands. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 





London: ViGilant 2530.) (For details, see Leics.) 
GLEN QUARRIES, LTD., Central Chambers, Weligate, 
Rotherham. (Tel.:; Rotherham 5223.) Crushed 
and graded stone, concreting sand, building sand, 
plastering sand and crushed Gravel; could be 
collected ex quarry or delivered. 
GUNTHORPE GRAVELS (1958), LTD. (Tel.: Notting- 


ham 77357; and Works: Lowdham 2131.) (An 
associate company of T. C. Campbell, Ltd.) All 
grades washed gravel and sand to B.5.S. 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
Quarries at Hoveringham, Holme Pierrepont, 
Colwick, Bleasby and Newark. Other quarries 
throughout the country—deliveries in 21 counties. 
All grades of washed gravel and sand to any 
specification. Crushed quartzite for surface dressing 
of roads a speciality. Combined plant Capacity 
20,000 tons per day. 

NEWARK GRAVEL AND CONCRETE CoO., LTD., 
Grove St., New Balderton, Newark, Notts. (Tei.: 
Newark 401.) All grades washed sand and aggre- 


gates. 

NORTH NOTTS. GRAVEL CO., LTD., Belimoor, 
Retford, Notts. (See Yorkshire.) 

SALISBURY AND WOOD, LTD., Matlock. (Tel.: 


272/273.) (For details, see Derbyshire.) 


OXFORDSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: VIGilant 2530.) (For detalis, see Leics.) 

BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 
301/4.) (See details under Herefordshire.) 

BICESTER STCNE CO., LTD., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audiey 391/2.) 
Manufacturers and suppliers of all grades limestone, 
tarmacadam, dry, pitching stone, hardcore, etc. 

CURTIS, J.. AND SONS, LTD., Botley Works, Oxford. 
(Tel.: Oxtord 41081/2/3.) Sand and ail grades of 
washed aggregates. Pits at Radley, near Abingdon. 
(Tel.: Abingdon 441.) 

DANGERFIELD, F. J., AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

DUSTON STONE QUARRIES, LTD., New Duston, 
Northampton. (Tel.: Brixworth 278 and 298; 
Duston SOS.) (See Northamptonshire.) 

GRUNDON, S. (EWELME), LTD., Ewelme, Oxon. 
(Tel.: Ewelme 20 and 37.) London Office (Tel.: 
Uxbridge 36511/2/3). All grades washed aggre- 
gates. Path hoggin, broken stone, buliding sand. 

HALL AND CO., LID., Cardiff Road, Reading. 
(fel. $0458.) 

HAINES, H., (WITNEY), LTD., Oxford Road, Witney. 
(Tel.: Witney 42.) All grades washed aggregates, 
hardcore, pitching and broken stone, Cotswold 
building and walling stone. 





HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lInes.) 
(For details, see Nottinghamshire.) 

SNETTERTON STONE QUARRIES, LTD., Pix Farm 
Lane, Hemel Hempstead, Herts. (Tel.: Berkham- 


sted 1208/9.) Roadstone, Cotswold bullding and 
walling stone. 


RADNORSHIRE 


BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(See details under Heretordshire.) 

CLEE HILL TRANSPORT AND ROLLING CO., LTD., 
Ludiow, Salop (Cieehilistone 284). (See Shrops.) 

NASH ROCKS STONE AND LIME CO., LTD. 
Presteigne, Radnor. (Tel.: Presteigne 352.) 
Herefordshire for detalis.) 

OLD RADNOR TRADING CO., LTD. Quarries in 
Radnorshire. (Tel.: Kington 421.) (See Hereford- 


shire.) 
SALOP SAND AND GRAVEL SUPPLY co., 


Admaston, Wellington (Tel.: 961), Salos. 


RUTLAND 


GIBBONS, F. B., AND SONS, LTD., Welby House, 
Market Deeping, Peterborough. (Tel.: Market 
Deeping 3321/2383.) (See Linceinshire for Getalis.) 











RUTLAND 
HOVERINGHAM GRAVELS,  LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 tines.) 


(For details, see Nottinghamshire.) 

KETTON STONE CO. (Prop.: Andrew's Garage), 
Ketton, near Stamford. (Tel.: Ketton 206.) Hard. 
core, roadstone, crushed stone, top soil, silica clay. 
Quarries at Ketton. 

PETERBOROUGH QUARRIES, 
Maxey, eg (Tel.: 
2355S.) Quarry at Greet 


LTD., Sandylands, 
Market Deeping 
ham, all grades of broken 
stone and hardcore. (See also Northamptonshire.) 
POLLARD, C.,.° AND SON (TALLINGTON), LTD., 
Walk House, Langtoft, Peterborough. (Tel.: Market 
Deeping 2140.) (See Lincolnshire for details.) 


SHROPSHIRE 


BALLIDON QUARRIES, LTD., Ballidon, near Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to B.S.S., all sizes; 
coated limestone to B.S. 802 and 1621 and wet- 
mix; large output: reliable deliveries. 

BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(See details under Herefordshire.) 

CLEE HILL TRANSPORT AND ROLLING CO., LTD., 





Ludiow, Salop. (Tel.: Cleehillstone 284.) Granite 
stone, tarmac, chippings, filter media, setts, 
limestone, crushed and walling stone, gravel, 


sand, hardcore and ashes. 

DORRINGTON SAND AND GRAVEL QUARRIES, 
near Shrewsbury. (Tel.: Dorrington 276.) Supplies 
of ready mixed concrete, building sand, washed 
sand, washed and crushed gravel. 

DUNNING AND SON, LTD., Haughmond Quarry, near 
Shrewsbury.  (Tel.: Upton Magna 286/7.) All 
grades of high-quality roadstone, concrete aggre- 


gates and coated macadam. Ali to B.S.S. Any 
tonnage available for immediate delivery. 

NASH ROCKS STONE AND LIME co., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 

OLD RADNOR TRADING co., LTD., Kington. 
(Tel. 421.) (See Herefordshire.) 

SALOP SAND AND GRAVEL SUPPLY co., 
Admaston, Wellington (Tel.: 961), Salop. 

TERN HILL SAND AND GRAVEL CO., LTD., 


Almington Quarries, near Market Drayton, Staffs. 
(Tel: Hales 261/2/3.) (See Staffordshire for dets.) 


TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 


Willoughbridge, near Market Drayton, Salop. 
(Tel.: Pipe Gate 304/5.) All sizes crushed or 
natural washed gravel. Twice washed sharp 


concreting sand. Plastering sand. 
2,000 tons per day. 


SOMERSET 


ASHAM QUARRY CO., LTD., Chantry, Frome. (Tel.: 
Nunney 351.) All sizes limestone block, broken 
and aggregates. Tarred and bituminous macadam 
to B.S. Ex quarry and delivered. 

DANGERFIELD, F. J., & CO., LTD., 216A Finchiey 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

HALL AND CO., LTD., Longmoor House, Ashton Vale 
Road, Bristol, 3. (Tel. 63001.) Gravel aggregates, 
concreting, plastering and building sand. 

WAINWRIGHT, JOHN, AND CO., tTo., 
Mallet. (Tel.: Shepton Mallet 2366/7.) All sizes 
basalt, coated basalt, concrete aggregates, filtering 
media, building blocks and slabs. 


SOUTH SCOTLAND 


ESK MANUFACTURING CO., LTO., Carlisle. 
Carlisle 2-4941,) 


Plant capacity: 





Shepton 





(Tel.: 
(For detalls see Cumberland.) 


SOUTH WALES 


nae AGP , ce. LTD., 34 High Street, Narberth. 

el. . 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
18 Quay Street, Cardiff. (Tel.: 20646/7.) All sizes 
and gradings of crushed greaite aggregate from 
our Cardiff and Swansea Dock Depots. Dolomite 
aggregates from Ewenny Quarry, Bridgend. 
(Tel.: Bridgend 3786.) Coated stone also available. 

SESSIONS AND SONS, LTD., West Dock, Cardiff. 
Producers of coarse and fine aggregate, dredged 
and graded to British Standards. Branches Newport 
and Swansea. (Also Gloucester and Hereford.) 





SHAKEMANTLE QUARRY Co., LTD., Cindertora, 
Glos. (Tel.: Cinderford 3197.) “Doura”’ Facing, 
Engineering and Common Bricks in terra-cotta, 


red and golden brown. (See Glos.) 

SOUTH WALES SAND AND GRAVEL co., LTD., 
Head Office: P.O. Box 8, Beaufort Bulldings, 
Swansea. (Tel.: Swansea 53071.) Sand and gravei 
merchants, builders’ merchants, Pennant Quarry 
owners slag, hardcore, ashes, filling, graded 
clinker filter media. Depots: Cardiff, Newport, 
Barry, Port Talbot, Briton Ferry, Swansea, Lianelly. 


STAFFORDSHIRE 


BALLIDON QUARAES, LTD., Ballidon, near Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to B.S.S., all sizes; 
coated limestone to B.S. 802 and 1621 and wet. 
mix; large output; reliable deliveries. 

EVERARD), 


BARDON HILL QUARRIES (ELLIS AND 
(Tel.: Coalville 1226/7/8: or 


LTD., near Leicester. 
(For detalls, see Leics.) 


London: ViGilant 2530.) 
CROXDEN GRAVEL, LTD., Cheadie, Stoke-on-Trent, 





Staffs. (Tel.: Tean 393.) Manchester Office: 
Blackfriars 3766/7. Plant capacity 2,000 tons 
per day. 

DUNNING AND SON, LTD., Wood End Gravel Pits, 
Hednesford. (Tel.: Hednesford 302/325.) Washed 
sand and gravel. All to B.S.S. High-quality road- 


stone, concrete aggregates and coated macadam 
from our Haughmond Quarry, near Shrewsbury. 
(See Shropshire.) 


HILTON GRAVEL, LTD., Cheadle, Staffs. (Tel.: 
Tean 241) Also at Longton, Stoke-on-Trent 
(Tel.: Longton 32196) and Stretton, Surten-on- 


Trent (Tel.: Burton 6061). 


eee 
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STAFFORDSHIRE 


MULLAND GRAVEL CO., LTD., Cheadie, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Choriton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: 
Oakamoor 385-386.) Clean graded dry limestone, 
all to B.S.S. sizes. Output 1,000 tons per day. 

RUGELEY GRAVEL CO., LTD., Rugeley Quarries, 
Rugeley, Staffs. (Tel.: Rugeley 251/2.) Entirely 
modern plant. Sand classifiers. Finest aggregates 
to B.S.S. Large output. 

SALISBURY AND WOOD, LTD., Matlock. 
272/273.) (For details, see Derbyshire.) 

SHIRE OAK GRAVELS, LTD., Lichfield Road, Walsal! 
Wood, Staffs. Washed crushed gravel and washed 
sand. (Tel.: Brownhills 3253.) 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) Pit sand, concrete sand, 
and all grades of washed crushed gravel. Hardcore, 
clinkers, ashes and hoggin. 

TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Willoughbridge, near Market Drayton, Salop. (Tel.: 
Pipe Gate 304/S.) All sizes crushed or natural 
washed gravel. Twice washed sharp concreting 
sand. Plastering sand. Plant capacity 2,000 tons 
per day. 

WARDLOW LIMESTONE, LTD., Cauldon Low, N. 
Staffs. (Tel.: Oakamoor 366.) Graded limestone for 
all purposes. Ground limestone. 


WINDMILL SAND AND GRAVEL QUARRIES, LTD., 


(Tel. 


Cannock Road, Wolverhampton. (Tel. 31108.) 

Concrete aggregates, plastering, building and 
asphalt sand. All to B.S.S. 
SUFFOLK 

ALRESFORD SAND AND BALLAST CO., LTD., 

Alresford Creek, near Colchester, Essex. (Tel.: 


Wivenhoe 341/494.) Suffolk area pits at Bures 
and Stoke-by-Nayland. All grades washed aggre- 
gate sand; also hoggin. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

ICKERSON, M. (CONTRACTORS), LTD., Gloucester 
Street, Cambridge. (Tel.: Cambridge 56973/4.) 
(See Cambs.) 

WALL AND CO., LTD., West End Road, Ipswich. 
(Tel.: Ipswich SS593/4.) Pits at Kesgrave and 
Homersfield, near Harleston. Gravel aggregates, 
woncreting, plastering and building sand. 

MACLAREN BROS. (KENNETT), LTD., Station Road. 
Kennett, Cambs. (Kentford 333/4.) (See Cambs.) 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. Ives, Hunts. (Tel.: St. Ives 
2441/2/3/4, Coney Weston 12 and Halstead 
2323.) Pits at St. Ives, Knettishall, near Thetford, 
and Gosfield, near Halstead. 

THORPE GRAVEL PITS, LTD., Harvey Lane, Norwich. 
(Tel.: Norwich 33243/4.) (See Norfolk.) 

WEBB, G., CAMBRIDGE, 35 Magrath Av., Cambridge. 
(Tel.: 59966, 53969, 50353 (night) ). (See Cambs.) 


SURREY 


“OFF, HARRY A., LTD., Buckhurst Hill, Cheapside, 
Ascot, Berks. (Tel. 1026/7.) (See Berkshire.) 
DANGERFIELD, F. J.. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 


EASTWOODS SALES, LTD., Eastwood House, City 
Road, E.C.1. (Tel.: Clerkenwell 2040.) Longside 
Sand and Ballast Pit, Thorpe, nmr. Egham. (Tel.: 


Egham 3121.) Runfold Sand and_ Ballast Pit, 
Runfold, nmr. Farnham, Surrey. (Tel.: Runfold 
2020.) Producers and distributors of all grades of 
washed aggregates. 

HALL AND CO., LTD., Victoria Wharf, Croydon. 
(Tel.: Croydon 4444.) Other main depots at 
Coulsdon, Epsom, Mitcham, Oxted, Purley, Redhill, 
Tadworth and Woking. Pits at Send and Redhill. 
Gravel aggregates, concreting, plastering and 
building sand, Surecrete precision-mixed concrete. 

HARRIS, M. P., AND CO., LTD., Kingston Road, 
Leatherhead, Surrey. (Tel.: 3497.) (See Sussex.) 

JANES AND CO., LTD., 2C Buckingham Avenue, 
Stough. Sand, aggregates, hardcore, ashes, bull- 
@ozing & bulk excavation. (Tel.: Slough 20361/2/3.) 

LONDON BALLAST CO.,LTD. (Tel.: Paddington 5064.) 
SSA Porchester Terrace North, Paddington, W.2. 


SUBSCRIPTIONS 


£5-4-0 
per year, post free 


£2-12-0 


Payable in Advance 


I/we enclose E0000... | 


(BLOCK LETTERS) 


Full postal address 


(BLOCK LETTERS) 


half-yearly, post free aaa 
Occupation|/ Business 


(For Readership Classification Purposes Only) 


SURREY 


MARCO (AGGREGATES), LTD. _ Pit: Norlands Lane, 
Thorpe, near Egham. (Tel.: Chertsey 3401.) Pro- 
ducers and distributors of high-grade washed sand, 
shingle, ballast, etc. 

MARCO (CROYDON), LTD., Hampton Road, West 
Croydon. (Tel.: THOrnton Heath 4236/7/8.) All 
building and road aggregates. 

TWICKENHAM GRAVEL CO., 
Road, Ash Vale. (Tel. 2349.) 

WELLS, A. L., AND SON, LTD., Builders’ Merchants, 
Garlands Road, Leatherhead. (Tel 3018/9.) Sand 
aggregates, hardcore, ashes, cement. Clinker block 
manufacturers. 

WINTON, WM. R., 
Ripley 2454/5.) 
hoggin and ashes. 


LTD., Government 


LTD., Send, Woking.  (Tel.: 
All grades sand, shingle, ballast, 
Clinker block manufacturers. 


SUSSEX 


AVANN, F., Cavendish Avenue, Eastbourne. (Tel. 
4969/70.) Washed and graded ballast, sand, bricks, 
breeze and concrete blocks, hardcore, clinker, 
tarmac, etc., supplied. 

HALL AND CO., LTD., 16 Chapel Road, Worthing. 
(Tel.: Worthing 7840) Other main depots at 
Bexhill, Bognor, Crowborough, East Grinstead, 
Eastbourne, Horsham, Hove and Seaford. Pits at 
Washington, Crumbies, near Eastbourne, Chichester, 
Rye Harbour, Midhurst, Shoreham and Portslade. 
Gravel aggregates, concreting, plastering and build- 
ing sand, Surecrete precision-mixed concrete. 

HARRIS, M. P., AND CO., LTD., West Station Goods 


Yard, Bexhill (Tel. 61): Cavendish Place, East- 
bourne (Tel. 3800); Dominion Road, Worthing 
(Tel. 8822); Whitbread Lane, Northiam (Tel. 


2211); Station Goods Yard, Haywards Heath (Tel. 
1750); Crawley Road, Horsham (Tel. 3366); The 
Hornet, Chichester (Tel 4181). All grades aggre- 
gates, hardcore, clinker, ashes, etc. 

WRIGHT, C., AND SONS, (B'TON), LTD., 19 Bristol 
Gardens, Brighton, 7. (Tel.: Brighton 63357 and 
62406.) All-in ballast, washed and crushed shingle, 
sand, ashes, hardcore, chalk, bricks, etc. 


WARWICKSHIRE 


BALLIDON QUARRIES, LTD., Ballidon, near Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to B8.S.S., all sizes, 
coated limestone to B.S. 802 and 1621 and wet- 
mix; large output reliable deliveries. 

DUSTON STONE QUARRIES, LID., New Duston, 
Northampton. (Tel.: Brixworth 278 and 298; 
Duston 505.) (See Northamptonshire) 

HALL AND CO., LTD., 188 Lichheid Road, Four Oaks, 
Sutton Coldfield. (Tel.:; Four Oaks 356.) Gravel 
aggregates, concreting, plastering, building sand. 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 


Nottingham. (Tel.: Lowdham 3171—15S lines.) 
(For details, see Nottinghamshire.) 

JUDKINS, LTD., Granite Quarries, Tuttle Hill, 
Nuneaton. (Tel.; Nuneaton 3411—10 lines.) All 
sizes washed granite aggregate, tarred and 
bituminous macadam. Slab mix a speciality. 

KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: 


Oakamoor 385/386.) Clean graded dry limestone, 
all to B.S.S. sizes. Output 1,000 tons per day. 
SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) ‘‘Doura’’ Facing, 
Engineering and Common Bricks in terra-cotta, 

red and golden brown. (See Glos.) 

SHIRE OAK GRAVELS, LTD. (See Staffordshire.) 
WARDLOW LIMESTONE, LTD., Cauldon Low, N. Staffs. 
Tel.: Oakamoor 366.) (For details, see Staffs.) 
WARWICKSHIRE QUARRIES, LTD., Bedworth Road, 


Nuneaton. (Tel.: Coventry 67821.) Red shale, 
screened for roads, car parks, sports grounds, 
tennis courts, etc., attractive colour. 
WESTMORLAND 
BROOMBYS, LTD., Sandside, Mlinthorpe, Westmor- 
land. (Tel.: Milnthorpe 3251/2.) All grades 
washed crushed gravel sand, Iiimestone, granite 


chippings, pitching, tarmacadam, rockery stone, etc. 
ESK MANUFACTURING CO., LTD., Carlisle. (Tel.: 
Carlisle 2-4941.) (For details, see Cumberland 


WILTSHIRE 


BULL BROS., S. AND L., LTO., 126A High Street, 
Winchester. (Tel. 2264.) (See Hampshire.) 
COKE, T. F. (CHELTENHAM), LTD., 267 Gloucester 

Road, Cheltenham. (Tel.: 4717/4874.) (See Glos.) 
DANGERFIELD, F. J., AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London., 


SUBSCRIPTION ORDER FORM 


To THE CONTRACT JOURNAL CO. LTD., 
32 SOUTHWARK BRIDGE ROAD, LONDON, S.E.! 
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WILTSHIRE 
HOVERINGHAM GRAVELS, 
Nottingham. (Tel.: Lowdham 37 4t0veringhan 
(For details, see Nottinghamshire.) '> lin) 
MOREYS (VERWOOD), LTD., Verwood 


Dorset. (Tel.: Verwood 234.) Concrete Wimborne 





building sand, hoggin, path gravej. "9" eate 
TAYMAC, LTD., Wootton Ba ; 
Wilts.  (Tel.: Wootton Bassett’ 391 Sinden 
Cotswold stone, hardcore, washed es 
aggregates, building sand. and grates 
WORCESTERSHIRE 
BALLIDON QUARRIES, LTD., Ballidon Near 


bourne, Derbyshire. (Tel.: Pa : 
Clean and graded dry limestone f2 b's ws ee 
coated limestone to R.S 802 and 1623” all she 
mix; large output; rel/able deliveries,’ *™4 ™ 
BENGRY AND SONS, LTD., Longmoor x 
Leominster, Herefordshire, (Tel.: Kings lan, 
(See details under Herefordshire.) and $0114) 
CLEE HILL TRANSPORT AND RO: 
Ludlow, Salop. (Cleehillstone oa NS, £8 Up, 


DUNNING AND SON, LTD. (See Shropehiee) 


HOVERINGHAM GRAVELS, 
Nottingham. (Tel.: Lowdham  a'174Hoveringhan 
(For details, see Nottinghamshire.) ot 
KEVIN LIME CO., LTD., Oaka 
Oakamoor 385/386.) Clean Graded’ aon a 
all to B.S.S. sizes. Output 1,000 tons a 
NASH ROCKS STONE AND LIME co i 
Presteigne, Radnor. (Tel.: Presteigne 352 Up, 
Herefordshire for details.) ) Gee 


OLD RADNOR TRADING co. 

Tel. 421.) (See Herefordshire.) LTO. Kington 
SHAKEMANTLE QUARR 

Glos. (Tel.: Gp) OTs Cinders 


Cindertord 3197.) « x 
Engineering and Common Bricks Sour Fane 
rex and golden brown. (See Glos.) oe 


YORKSHIRE 


AIZLEWOOD, DOUGLAS E., Bow Brid 
(Tel.: Rotherham 2622.) Crushed ‘ana eut 
limestone; all grades of washed Gravel and sands 
DENNIFF, ALAN S., LTD., Kiveton Park, nr, Shethela 
(Tel.:; Kiveton 446/7/8.) Truck-mixed and pre. 
mixed concrete, washed and crushed Gravel, con. 
creting sand, bidg. sand, crushed and graded ston 
GLEN QUARRIES, LTD., Central Chambers, Wellgate 
Rotherham. (Tel.: Rotherham 5223.) Crushed ant 
graded stone, concreting sand, building sang 
plastering sand and crushed Gravel could be 
collected ex quarry or delivered. 
HOVERINGHAM GRAVELS, LTD., How 
Nottingham. (Tel.: Lowdham 317118. mae) 
(For details, see Nottinghamshire.) ; 
NORTH NOTTS. GRAVEL CO., LTD., 
Retford, Notts. (Tel.: Retford 221s 
Concrete aggregates and sands, quartzite 
chippings, building sands. Quarries at Bellmoor 
and Lound, near Retford and Worksop. Truc 
mixed concrete plants at Retford and Worksop 
Notts., Ossett, Yorks., and Wath-on-Dearne, Yorks 
SALISBURY AND WOOD, LTD., Matlock. (Te, 
272/273.) (For details, see Derbyshire.) 
STANLEY FERRY GRAVEL CO., LTD., Norwkh 
Union Building, City Square, Leeds, 1. (Tel, 
Leeds 26361.) Washed, crushed and natural graded 
sand and gravel. Supplies to specification, large 
daily production. Centre of Yorks. West Riding 
market. Pit: Wakefield. 
WELBECK SAND AND GRAVEL CO., Parkhill, Wake 
fleld. (Wakefield 4454.) Washed sand and gravel 
WEST RIDING GRAVEL CO., Norwich Union Building, 
City Square, Leeds, 1. (Tel.: Leeds 23562.) Modern 
1,000-ton daily plant produces washed grit and sott 
sands. All aggregates to specification. Competitive 
Yorks. W. Riding to Lancs. border. Pit: Wakefield 


WOMERSLEY GRADED STONE CO., LTD., Womersiey 
Quarry, nr. Doncaster. (Tel.: Wentbridge 284) 
Crushed and graded calcium carbonate limestone 
aggregates. Triple-screened, first-class products, 
high crushing strength, eminently suitable for con- 
creting, tarring and road making. Prices and 
analysis on application. Quarry: 2 miles from 
Darrington, A.1. 

X.L. GRANITE (INGLETON), LTD., Head Offices 
Clapham, via Lancaster. (Tel.: Clapham 318/9. 
Works Tel.: Ingleton 231. All sizes and gradings 
of iIngleton granite aggregate. 
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THIS IS 


SPAN -FPLE 


PREFORMED 
EXPANSION JOINT FILLER 





tone 7; 7 ; = SES ee en 8 ee ge Fe ee i a 


* Thicknesses up to , Due to its scientifically designed construction 
SPAN-FIL can be placed in position and the 





ae * Does not extrude— 
* concrete then cast directly up against it 
a recovers after 
ame ‘ without distortion. Special shuttering to 
= compression 
aM) protect the material is thus eliminated. 
: %* For roads, runways, 
a floors or walls 
i) SPAN-FIL is unaffected by road or runway 
ings . 

%* In over 200 different grades of sealing compounds and conforms 
= sizes from 4ft x 2" x ?’ to Air Ministry Specification 201/58 Part III 

up to 10ft x 48" x 1’ Clause 606. 


Every expansion joint needs SPAN-FIL 


Sn COE AS PEG 


. * SEND FOR LITERATURE EVOMASTICS LTD., STAFFORD. Telephone: 2241 (8 lines) 
London Office: 82 VICTORIA STREET, S.W.| Telephone: ABBey 4622 (3 lines) 


AN ASSOCIATE COMPANY OF Bevolyy OF STAFFORD 
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No other tractor of its class does so much—so well! 


VERSATILE 
CATERPILLAR 


TRACTOR 





CAT QUALITY TH ROUGHOUT! Contact your Caterpillar Dealer for full de : 


Bowmaker (Plant) Limited 
Cannock, Fenny Bridges, Salisbury, Clay Cross, Card 


CATERPILLAR Caledonian Tractor & Equipment Co. k 
Glasgow, Perth, Selkirk. 3 
Caterpillar and Cat are Registered Trademarks Leverton 9 
: Leeds, Spalding, Newcastle, Wigan, Rotherham, Wind Is 

Ashford, Brentwood. <a 


S. McCormick Ltd. 
Dublin, Cork, Belfast. 






CATERPILLAR TRACTOR co. LTD. 


Registered User of Trademarks Caterpillar and 


Glasgow * Leicester - Newcastle * London 
Tractors * Earthmoving Equipment: Engines - Parts 





ages 





